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Laying out, &c., the new Capital of India (Delhi). 


No; 1. 

Feom the HON'BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, Jwne Uh, IQIS'. 

D.-o. No. 473. 

Mt dear DuBotjiat, 

I send you herewith a copy of the proceedings of the eleventh meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[ENCLOSUEB TO THE ABOVE LETTBE..] 

Proceedings of the JSleventh Meeting of the Imperial Delhi Committee held on 

the Zrd Jme 1913, 

Present : 

The Hon*blb Mr. W. M. Hailet, c. i. e., i. o. s!. Chief Commis- 
sioner of Delhi, President. 

Mr. H. T. E1eblin&, Chief Engineer, Delhi. 

Mr. H. G. Stokes, o. i. e., i. o. s. 

Mb. G. ‘W’orslet,'l c. s., Secretary . 

Captain Egberts, r. e., also attended the meeting. 

1. The proceedings pf the 10th meeting of the Committee held on the 
26th May 1913 were read over and confirmed, and it was directed that the 
usual procedure should be taken fpr their distribution. 

2. Eead Government of India, Public Works Department, letter No. 
1169-A. C. W. D., dated 28th May 1913, sanctioning the allotment budget of 
the Committee. 
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It was ordered that tlie letter be printed in tbe monthly proceedings of 
the Committee. 

3. Eead Progress Eeports of the Superintendent of Works, Sanitary 
Engineer and the Executive Engineers, 4th and 6th Divisions, together with a 
note by the Chief Engineer. 

Resolved that the reports he brought on the proceedings of the meeting. 

4. The Committee considered the question of granting expropriated non- 
agriculturist owners from the acquired villages fresh sites for “ Abadis ”. 

It was resolved that the Deputy Commissioner be asked to prepare a list of 
the number of houses to be accommodated, and that the Chief Engineer be 
requested to report, after consultation with the Deputy Comihissioner, as to 
the sites available and the cost of the scheme. The Committee also agreed to 
the appointment of a Naib-Tehsildar to assist in preparing the list and in 
locating the people on the new sites, should the Committee finally agree to 
the scheme. 

6. The Committee considered a revised estimate of the cost of lands 
submitted by the Land Acquisition Officer, involving an increase of 48 per cent, 
on the total of thd original estimate. 

It was resolved that the Government of India be informed of the increase 
in the estimate, and that the Army Department be asked whether any portion 
of Block A can be omitted from acquisition. It was further decided that, 
in view of the increased cost of acquisition, the resolution of the Committee 
contained in paragraph 6(c) of the proceedings of the 6th meeting held on 
22nd April 1913 should not be given effect to, until the Land Acquisition 
Officer had supplied an estinaate of the extra expenditure involved, and the 
sanction of the Government of India had been obtained thereto, if necessary. 

Resolved also that only such parts of the village of Bahlolpur Bangar 
should be acquired, as are required by the Chief Engineer for the sewage 
outfall. 


No. 2. 

Secretary of State to Viceroy. 

Telegram P., 6th June 1913, 11-35 p. m. (Reed. 7th, 10-30 a. m.) 

Private. New Delhi. I am told by Montagu that Lutyens expressed 
doubt whether he should consider as final the instructions received from Delhi 
Committee on minor, though substantial, points of position or construction, or 
if he should always await your personal orders. It seems difficult for you to 
lay down absolute rule, but no doubt he would, on this point, be glad of as 
much guidance as you can give him. 
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No. 2a. 


Feom sir WALTER LAWRENCE, Baet., g. o. i. b., &c. 


22, Sloane Gardens^ S. W., June Ithf 1913. 


Mt deab Loed Haedingb, 

It was a great pleasure to receive your kind letter of 11th. March, which 
reached me late on my return from Spain. I am glad to report that the King 
and Queen visited Sir George Frampton’s studio, and were very pleased with 
his sketch model of Her Majesty. I had no fears, as Sir George’s work is 
almost perfect. 

I have seen Lutyens and he will discuss the question of pedestal with 
Sir George Frampton who has kindly agreed to do the drawings of the 
pedestals for his own statue, and that of the King by Mackennal. As soon as 
the drawings are ready, I will send them to DuBoulay, so*' that they may be 
executed in Makrana marble at Delhi. You will remember that, besides these 
two statues, there will be the two statues of Their Majesties as Prince and 
Princess of Wales, which should be inside some building — Government House ? 
These should stand in niches and have no pedestals. They are the gift of Aga 
Khan. 

Meyer dined with me last week. I am very glad that you have selected 
him. Ohirol is in fair health, and is all the better for being away from his 
Queen Anne’s Mansions flat. There is a Calcutta dinner on 11th, at which 
Lord Curzon will speak. I hope he will keep off Delhi. I saw him last week, 
and time is softening the soreness he felt in the years which followed his 
Viceroyalty. 

The Marconi atmosphere is withering the Government and Lloyd George 
is at a discount. He may be clever enough to regain his position, but it is 
dangerous to unsettle what remains of security. At any moment, there may be 
a panic in the city. Consols have no purchasers, save the Government. 

♦ * * » * 


Tours very sincerely, 

(Sd.) WALTER LAWRENCE. 



No. 3. 

To THE HON^BLE Mb. W. M. HAILEY, c. i, b., Chief Commissioner of Delhi. 




Viceregal Lodge, Simla, Jme Sth, 1913. 

Mt dear Hailey, 

I enclose, for your private information, copy of a telegram just received 
from Lord Crewe. 

I really cannot be bothered with giving orders to Lutyens on points of 
detail either of position or construction ; but in order that the instructions 
of the Delhi Committee should have my imprimatur, I think it would be a 
good thing if you sent your letters of instruction to Lutyens through me, just 
leaving the envelope unsealed, so that I can read them, and I will forward 
them without delay. There may be points that I may not understand, but I 
will trust you for these being all right. 

I may mention that so far 1 have given Lutyens no personal orders at all 
since he left India. 

Would it not do you good, to pay another visit to Simla towards the end of 
this month ? lam giving a farewell dinner for Pleetwood Wilson on the 23rd 
and shad have Meston staying in the house. If you can come on the 23rd for 
a few days, I shall be delighted to see you. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHURST. 


[ ENCLOSUEE. ] 


Copy of a private telegram from the Secretary of State to His Excellency, dated the 6th 
June 1913, regarding new Delhi. 


No. 4. 

Fbou the HON’BLE Me. W, M. HAILEY, c. i. e.. Chief Commissioner of DelhL 


D.-o. No. 496. 
Mt dear DtjBotiiat, 


Delhi, June 2th, 1913. 


I have had a letter from Sir Swinton Jacob (asking me to make certain 
arrangements for him), in which he announces his intention of coming out 
here by the 20th October. - I venture to bring this to His Excellency’s notice, 

0 
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as there is, I think, very little chance of his being able to employ himself 
usefully here in advance of the arrival of the Architects. We have no precise 
information as to the capacity in which he will be employed, but presume that 
it is only in connection with the buildings which have been entrusted to the 
Architects. We are not, I understand, to treat him in any sense as a town- 
planner, and the Architects would no doubt prefer that he should gain his 
knowledge of their plans from themselves direct, instead of obtaining their 
rough sketches from us. I venture to suggest therefore that he should be 
asked to time his visit, so as to avoid arriving in advance of the Architects. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 

I think Mr. Hailey could do this himself by my authority. Perhaps he 
merely wants to come and study the site, &c., or even to spend the time in 
India, but in any case the plans can only be shown to him by the architects. 

H. 


No. 6. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 10th June 1913, 5-30 p. m. (Eecd. 11th, 6 a. m.) 

Your telegram dated 21st May. Preliminary operations, Delhi. I 
approve of your action. 

No. 6. 

From THE HON'BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of DehlL 


D.-o. No. 4593. 


Delhi, June 10th, 1913. 


Mt dbae DuBotjlat, 

His Excellency will, I think, be anxious to know what progress we have 
been able to make with regard to issuing instructions to the Architects. 

I have already informed His Excellency that the Chief Engineer had 
promised to let us have by 15th June an estimate of the rough cost of con- 
structing the shell of the buildings shown in the Architects’ rough sketches, 
and that we proposed to make an addition to this estimate at percentage rates 
for decoration and internal fittings. I suggested further that we should com- 
municate to the Architects a figure divided into these two heads and should 
direct ^em to proceed to their first detailed plans on this basis. 
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We shall, I hope, be able to keep to the date fixed, although we have 
been somewhat delayed by the non-receipt, from one of the Departments of the 
Government of India, of the revised details of accommodation required by them. 
I propose, as soon as we have Chief Engineer’s figures, to intimate them to you 
with a view of obtaining His Excellency’s permission to cable instructions to 
the Architects. I would then communicate formally to the Government of 
India the action taken by us, explaining fully the extent to which that action 
commits us. We shall explain that our arrangements will be provisional only, 
that is to say, that should the Government of India, when they are in possession 
of the project estimate, consider the expenditure to be excessive, instructions 
will then issue to the Architects to redraw their plans in accordance with the 
reduced figure. We shall have to pay them for the expenditure involved in 
redrawing the plans. This represents the limits of our commitment ; there 
is of course, on the other hand, an enormous gain in time. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 7. 

Feom the HON^BLE Mr. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, Jme llth, 1913. 

Mt deau Loed Habdinge, 

In your letter of the 8th you have sent me a copy of the Secretary of 
State’s telegram of the 6th, regarding the position of the Architects vis-a-vis 
the Committee. 

I am not sure whether Lord Crewe had, when he telegraphed, received 
the proposals of the Government of India regarding the terms on which the 
Architects were to be engaged. In drafting these, we framed a rule which, we 
hoped, would prevent the Architects from raising points of this description ; 
I enclose a copy for Your Excellency’s information. 

I would respectfully suggest that this rule, if accepted, gives the most 
correct and most convenient procedure. My reasons are two-fold. In the 
first place, if instructions proceed direct from Your Excellency, I fear that you 
will be troubled with a good many letters from the Architects about minor 
points ; it is an irresistible impulse to go straight to the fountain-head with all 
ideas and suggestions, and the Architects would hardly be likely to resist it. 
Nevertheless, there are a large number of such questions which require to be 
threshed out with the Engineers before they are in a state in which they can 
be laid before Your Excellency. 
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Secondly, I venture respectfully to suggest that, if orders issue direct from 
Your Excellency, itidentifi.es you with the action of the Committee, and to that 
extent impairs the position which you should hold as supervising and, if neces- 
sary, revising our instructions. It is even conceivable that it may lead to 
some difficulty, should the Government of India desire to Criticise or ‘take 
exception to any of our proceedings. 

I recognise that, if the orders proceeded direct from Your Excellency,, it 
would strengthen our hands immensely both as regards the Architects and the 
Government of India ; but I fear that this would be done at Tour Excellency’s 
expense. 

We should of course take every care that any point of importance, and 
especially those relating to the design of buildings or general arcnitectural 
effect, is submitted for Your Excellency’s orders before any communication is 
made to the Architects. 

I am, yours sincerely, 
(Sd.) M. HAILEY. 


[enCIiOSTJKE to the above lettbe.] 


(lEaslract.) 

MEMORANDUM. 

****** 

8. The Architects shall he responsible to, and receive their instructions directly from, 
the Imperial Delhi Committee, nor shall Government be liable for payment in respect of 
services rendered, instructions for which have not been communicated to the Architects by the 
Committee. But the Architects shall have the right of requiring a reference to the Govern- 
ment of India regarding any order passed, or arrangements made, by the Committee in respect 
of designs submitted by them. The Committee shall not make any material alteration in the 
designs and specifications submitted by the Architects without first consulting them. 

****** 


No. 8. 

To THE HON’BLE Me. W. M. HAILEY, a i.b.. Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, June \2th, 1913. 

[ Private. ] 

Mr DEAR Hailey, 

Many thanks for your letter of yesterday. I have replied to Lord Crewe’s 
private telegram in the sense of its contents. 

I am delighted to hear that you can come to Simla on the 23rd. 

Tours very sincerely, 

(Sd.) HAEDINGE OP PENSHUEST. 
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No. 9. 

From CAPTAIN W. IT. EOBIKTS, b. e., Personal Assistant to the Chief Engineer, Delhi 

(to Private Secy. ). 


Delhi, June Vith, 1913. 

No. 2061 .W. 

Sir, 

I have the honour to forward herewith, for your information, three sets of 
two maps in connection with the Final ileport of the Delhi Town-planning 
Committee, on the town-planning of the new Imperial capital. 

I have, &c., 

(Sd.) W. H. EGBERTS. 


[ ENCLOSE EB. J 


Three sets of two maps. 


No. 10. 

To THE HON’BLE Me. W. M. HAILEY, c. r. e.. Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, June \Uh, 1913. 


Mt dear Hailey, 

In reply to your letter of the 9th June, regarding Sir Swinton Jacob’s 
proposal to come to India hy the 20th of October and your suggestion that he 
should be asked to time his visit so as to avoid arriving in advance of the 
Architects, the Viceroy asks me to say that he thinks you might make this 
suggestion to him yourself on His Excellency’s authority. His Excellency 
suggests that possibly he only wants to come to study the site, &c., or even to 
spend the time in India, hut in any case he remarks that the plans can only be 
shown to him by the Architects. 

Tours sincerely, 

(Sd.) J. H. DuBOULAY. 
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No. 10a. 

From THE HON’BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi 


Delhi, June Ihth, 1913. 


D.-o. No. 543. 

Mt deae DuBotiiat, 

In continuation of my letter of the 10th June 1913, 1 now send up a copy 
of a note by the Chief Engineer, giving such figures as can be framed on the 
material before us, for the cost of the work entrusted to the Architects. 

We have revised the schedule of accommodation required in the Secretariat 
and Government House, and are now drafting definite instructions to them on 
this point. 

But the question of cost and of decorative treatment is, as the Chief 
Engineer points out, a difficult one. His forecast is naturally a rough one 
based on rough sketches and not on detailed designs. It summarises as 


follows ; — 

Lakhs. 

Government House including the domes ... ... 79*4i9 

Secretariats ... ... ... ... 112'00 

Causeway ... ... ... ... 300 

Total ... 190-49 


or £1,400,000 


It must be noted that this, in the case of (a) Government House, includes 
no furniture, garden or attached buildings, such as stables, offices, press, &c., 
and provides only for a simple treatment and finish of a good Indian standard. 
In the case of (b) the Secretariat buildings, it includes no furniture or record 
racks, and provides for plain decoration and Indian, not English finish ; nor 
doss it provide for the treatment of the “ place” in front of the Secretariat 
buildings. 

The point of main importance at the present moment is that, if we are to 
avoid undue delay in preparing the designs, we are obliged to proceed in 
advance of the project estimate. We cannot therefore say with certainty, 
whether (1) a total of £1,400,000 will seem a reasonable proportion of the sum 
total shown in our estimate for building New Delhi, or (2) whether we can 
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budget for any addition to this amount in order to allow of the higher standard 
of decoration and finish which the Architects will no doubt demand. 

The necessity for avoiding delay, however, appears to me to be a decisive 
factor, and I propose that, if His Excellency sees no objection to this course, 
the Committee should at once inform the Architects of the figures at which 
Mr. Keeling has arrived, and direct them to proceed with their designs 
(«. e., general drawings, plans, elevation, sections and specification) based on 
the revised schedules of accommodation. They should be warned that 
Mr. Keeling’s figures provide only for the simplest treatment, both in design 
and decoration. They should be asked to keep all interior decoration on a 
separate basis in order that it may be separately identified. At the same time 
they should be asked to draw a specimen design (as applied to a small portion 
of the bxdlding) of any more elaborate scheme of decoration which they may 
advise, in order that we may be in a position to prepare an estimate of the cost 
of applying it to the buildings and may judge of the possibility of carrying it 
into execution. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


Please send this to Mr. Russell and ask him to return it later. Also 
telegraph to Mr. Hailey that I shuld be glad if Mr. Keeling could come to 
Simla for a day or two to discuss these project estimates. 


H. 


[raCLOSUHB TO THE ABOVE LETTER.] 


l^ote for the Imperial Delhi Committee on the Architects sketches for Qovernment House. 


Messrs. Baker and Lutyens, before leaving for England at the end of March 191.3, left 
sketches of Government House and an outline block plan of the Secretariats together with a 
few notes. Subsequently, Mr. Baker despatched several sketches and a revised block plan for 
the Secretariats^ which were received in May. These sketches were based upon schedules of 
accommodation in Government House and the Secretariats, which have been altered consider- 
ably since the end of March. It will, therefore, be necessary for the Architects to revise 
their sketches to conform to the schedules which it is now proposed to issue. 

At the time of writing these schedules are complete, except for the Finance Department 
and for that portion of the Viceregal staff and honsehold which will be accommodated outside 
Government House itself. For the purpose of this note, I have assumed that there will be no 
alteration in the requirements of the finance Department and have omitted the accommoda* 
tion comprised in schedule B for Government House. 
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The general gchenae for these buildings, as sketched by the Architects before they left for 
England, was to place the Secretariats and Eaisena Bill in two blocks about 500 feet apart at 
a floor level of 725 cutting the hill down to 723'5. These blocks were connected with Govern- 
ment House by a causeway about 500 feet in width and 1,100 feet in length. The levels 
given for Government House being 745 floor level of the D.urbar Hall, 725 bottom of steps 
and 736 for the sunk garden behind Government House. 

The approximate cost of the causeway at the levels given and at the length given was 
roughly figured at £25,000 to £20,000, i e., Rs. 8,75,000 to Rs. 3,00,000. 

Approximate figures for the cubic contents of Government House, as shown on the 
sketches, were given as follows 


Main bnilding 
Large dome 
Small domes 
Kitchens 


6,798,832') 
l,0b5,400 I 
117,600 f 
487,500j 


8,488,882 


Figures for the cubic contents of the Secretariats were given in March, and a figure 
(£100,000) named for extra items, not included in the cubic contents. These figures were 
taken hastily from a key plan and were furnished by the Architects. As the former item has 
since been altered, only the figures given with the sketches last received will be referred to. 
Subsequently, revised plans and sketches were received from the Architects in which the square 
feet floor area for rooms 18 feet in width comes to 504,000, whilst the plinth area and cubical 
contents, as taken from the sketches, amount to 572,331 square feet and. 28,046,532 cubic feet, 
respectively. 

The list of extras alluded to above contained the following items : — 


Lean to-s ... ... ^ 

. • • • . • 

... 7,000 

2 towers ... 


5,000 

12 small domes 

■ ... 

... 10,000 

Paving of courts 

... ••• 

3,000 

Front steps and wall pavilion and guards 

... 10,000 

Paving and garden 

• • • • ■ • 

5,000 

1 Crypto porticus 

* • * « » • 

... 3,000 

2 porte coohere 

* • • ' • « • 

... 15,000 

Contingencies, &c. 

• • • • 

Total 

... 42,000 

... 100,000 = 15 lakhs 


Since the Architects left, several alterations have been made in the schedule of accom- 
modation resulting in a reduction of accommodation required in the Secretariats, and the 
revised schedule requirements for the Secretariats now amount in round figures to 400,000 
square feet. If it is assumed that the plinth area and cubic contents will be reduced in 
proportion to the figures given above for these bnildings, then the plinth area will be 406,000 
square feet, and the cubical contents will be 22,260,000 cubic feet. The sketches show this 
building in three floors with a basement under a portion of it, hollow outer walls being 
provided with verandahs on the inner side running round the courtyards. The cost per 
cubic feet of a typical section has been figured to cost, approximately, 5 annas 4 pies per cubic 
feet, equivalent to a mean plinth rate of Us. 18-4-5 per square feet for a three-storied building 
with a basement over a portion of the area. 



12 


The building at this rate costs, approximately, Es. 74,20,000 to which mnst be added the 
extra items enumerated and roughly priced by the Architects at £100,000, including £42,000 
contingencies. Deducting the latter sum and converting into rupees, the extra items amount 
to Ks. 8,70,000. 

The following very approximate figures have been worked out on the assumption that the 
Architects' extras are a near figure : — 


Es. 

Building ... ... ... ... ... 74,20,000 

Extra items, not included in cubic contents ... ... 8,70,000 

"Water-supply (cold only) ... ... ... 50,000 

Heating apparatus ... ... ... ... 4,80,000 

Lighting and fans ^.. ... ... ... 3,00,000 

Sanitary fittings and fitments ... ... 1,20,000 


92,40,000 

Five per cent, contingencies and work establishment charge 4,62,000 


97,02,000 

Ten per cent, unforeseen items ... ... ... 9,70,000 


Totai, ... 1,06,72,000 


To the above must be added the cost of 9,876 units of excavation to cut the Eaiscna Hill 
down to 722‘5 and the cost of 3,000 units of filling between the two buildings. The former is 
estimated to cost Es. 4,44,420, say 4-5 lakhs, and the latter -45 lakhs, or a total of 4-9 lakhs, 
making the total Rs. 1,11,62,000, or say one crore 12 lakhs. It is possible that there may 
be a credit for usable stone, but the volume is so doubtful a quantity that it would be quite 
unsafe to make any allowance for it at this juncture- It may be pointed out that these figures 
do not include any provision for either furniture or record racks. There are at present no data 
for these two items and no attempt has, therefore, been made to figure for them. 

3. The cubical contents given by the Architect for Government House are 7,285,832 for 
the main building. The sketches, however, show that allowance has been made for 
building upon a_ minor eminence. Neither the lay-out nor the actual distance as measured on 
the ground bring Government House on to an eminence, and the contoured site plan shows 
that something over 5,000 units of excavation will be required if Government House is located 
at the level and distance mentioned in paragraph 1. As the depth, quantity and quality of 
rock at this spot is not known, the cost has been assumed at about 2 lakhs of rupees, and the 
cost of the extra walling due to the absence of the eminence allowed for has been roughly 
approximated at 2 21 lakhs. 

4. A typiea,! section has been figured at -/8/- per cubic foot. Taking the cubic contents 
at 7,286,000 cubic feet and assuming the cost at -/8/- per cubic foot, a figure of Rs. 36-43 
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lakhs (exclusive of the domes) is arrived at. Putting the domes aside for the moment^ approxit- 


mate figures will be as follows ; — 



Lakhs. 


Es. 

Main building 

36-43 

Water-supply 

•9 

Sanitary fittings and fitments 

8 

Heating the rooms listed 

•75 

Refringerating plant 

... ® ... -75 

Lighting 

s 


44-83 

5^0 contingencies and work establishment 

2-24 

Sundry fixtures 

... ... 1 

Earthwork and walling (para. S) 

4-21 

U nf orseen items 

4-93 


Total ... 57*2^1 

exclusive of the domes. 

The large dome is 220 feet in height and cannot^ it is thought, be built and decorated for 
less than Ks. 1-8 per cubic foot, at which figure the cost works out to 16’28 lakhs on the 
Architect's cubic contents. The smaller domes can probably be built for -/lO/- per cubic 
ft. = ’735 lakhs, but may be taken as likely to cost one lakh. These domes together with 
unforeseen items in connection with them are not likely to cost less than 18 28 lakhs and 
make the total for Government House about 75*49 lakhs. 

This figure does not cover the cost of furniture, the garden, or any sesthetic treatment of 
the surroundings of Government House, and are exclusive of the cost of the causeway, which 
including filling is estimated, approximately, to cost two lakhs the cost of the sesthetic 
treatment of the area between the walls. T'he latter could, it is believed, be well done for about 
one lakh or say three lakhs for the whole, allowing for no decorative treatment of the wall surface 
and quite plain parapets. The scheme for the Secretariats, the causeway and Government 
House, excluding the cost of sesthetic treatment of the surroundings and the cost of furniture 
and record racks, can, it is thought, be carried out in a plain simple manner for 190*28 lakhs. 

It may here be pointed out that the figures given above are approximate only and that, if 
it is required subsequently to decorate, light or fit the buildings in any but a plain moderate 
style in inexpensive materials, additional outlay will have to be incurred. 

In arriving at these figures it has been further assumed that the water and electric mains 
and sewers will be brought quite close to the buildings and that there will be practically no 
expenditure on that account. 

5. It is necessary to point out to the Committee that the Architects probably contem- 
plate buildings for which there is no Indian analogy, It is clear from the Architects^ notes 
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that a considerable quantity of marble and decorative carving and panelling, &c., is contem- 
plated. It must also be pointed out that there is a vast difference between English finish and 
Indian finish and the cost of educating the Indian workman to finish up to the English 
standard is quite an unknown quantity. For these reasons and for the reason that 
nothing is known as to the degree of decoration contemplated nor of the decorative 
details, it is not at the present juncture possible to give any firm figure of cost. Ihis is 
emphasised so far as regards the Secretariats by the fact that the schedule on which 
the sketch plan has been drawn has been reduced by &0 per cent, which reduction may involve 
an alteration in design, which would not necessarily result in a proportionate reduction in cost. 
Government House schedule has also been altered, and the effect of the elimination of the 
King's and Queen’s suites and substitution of the State guests, suites cannot be figured, and 
in this case it is especially difficult and on the information available practically impossible to 
put any figure on the cost of decoration apparently contemplated. 

The figures given above are for the levels originally given by the Architects, and the fact 
that there is no eminence at Government House site as shown on the sketches will make room 
available in the basement for servants’ quarters or rooms which would have had to be con- 
structed_ above basement level will tend to reduce the cost. It has been suggested that the 
Secretariats might be built at the higher level of 731. The approximate figures affecting the 
matter are those for the comparative cost of raising Government House to that level, and 
the reduction in the amount of earth and rock removal due to the rise in level the comparative 
cost of excavation and filling on Raisena Hill at the two levels and the comparative cost of 
the causeway at the two levels. On the data available at the present time the variable figures 
work out, approximately and relatively, as follows 



Goverainent 

House. 

Lakhs. 

Secretariat. Causeway. 

Lakhs. 

Total lakhs. 

Low level 

i-n 

4-9 2 

IMl 

Higher level 

4^59 

3-25 3-32 

1M6 

The totals are for practical purposes 

identical, and it would seem 

to be advisable to 


consider whether the level of the Capital should not be raised to 731. There are obvious 
advantages in raising, and it is suggested that the question may be gone into when the 
Architects come out in the cold weather. 

As it is not possible for the reasons given to put a firm price on the construction of the 
scheme for the Secretariats, Government House, and causeway finished to the best English 
standard as outlined in the Architects’ notes and sketches and as it will not be possible to do 
so without further more detailed information regarding the decoration, particularly the interior 
decoration, it is recommended that the Architects be requested to submit general drawings, 
plans, elevation, sections and specifications for the revised schedules of accommodation, keeping 
the designs simple and treating all the interior decoration on a separate basis. The cost of the 
letter can then be identified and controlled more easily and will facilitate a decision being 
arrived at as to what decoration should be carried out at once and what should be left for future 
generation to undertake.^ The approximate cost of the buildings finished according to the best 
Indian standard in a plain and moderate style has been indicated, and this figure ^hs the 
necessary additions to cover the cost of the items not included in the approximate cost figure 
may be adopted for the purpose of the project estimate. 

(Sd.) H. T. KEELING, 

Chirf JEnginm. 
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No. 11. 

To CAPTAIN W. H. EGBERTS, a. b., Personal Assistant to the Chief Engineer, Delhi 


Viceregal Lodge^ SimUi June 16^A, 1913. 
Sir, 

I have the honour to acknowledge, with thanks, the receipt of your letter 
No. 2061- W., dated the 12th June 1913, together with the three sets of two 
maps in connection with the Final Report of the Delhi Town-planning 
Committee on the town-planning of the new Imperial capital. 

I have, &c., 

(Sd.) J. H. DuBOULAT. 


No. 12. 

Peom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


D.-o. No. 651. 


DelMf June 16^^, 1913. 


Mi dear DuBotjlat, 

In a letter received this week from Lutyens, he tells me that he has not 
yet received the draft agreement from India, and asks if it is on its way. We, 
of course, were not in a position to address the Government of India on this 
subject, but we did this on 27tb March 1913. It may delay the preparation 
of the designs if the agreement is hung up, and I would therefore ask that you 
would kindly bring it to His ExeellenUy’s notice that, when Lutyens wrote, the 
India Office had not as yet sent him the draft. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


Mr. Lutyens’ letter was written in the week ending May 31st — say 
May 29th. 

Our despatch went home on May 8th, and was probably not looked at in 
the India Office until May 26th, and they probably wanted some expert advice 
before taking action. 

It might perhaps be worth while sending a private telegram. 

J. H. DuB. 
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No. 12a. 

Feom Mes. C. M. VILLIERS.STUART. 


BeacJiamwell Sail, Swaffham, 

Norfolk, Jtme IQth, 1913. 

Deae Loed Harbin&e, 

I saw from the Times of a few days ago that the principal sites for new 
Delhi were practically settled. Knowing your sympathy with the idea of includ- 
ing a Eoyal Indian Garden in the scheme of the Badshahi Mahal (or Govern- 
ment Palace), I thought you might like to hear how much more deeply tiie 
subject effects and appeals to both Moslems and Hindus than we were at first 
aware. It is not too much to say that the idea of an Indian symbolic garden, 
in which Hindu, Moslem and Christian symbolism might meet, goes direct to 
the root of Indian religious feeling, loyalty and art. 

I have heard from Mahommedans, and since my return Her Highness the 
Maji of Bharatpur has been sending me notes and photographs, on Hindu 
influence in the Moghal garden, and of modern Indian formal gardening, 
while Sir George Birdwood, Mr. Havell and others have expanded the subject 
still further. I am bringing out an illustrated book on the subject ; but as it 
cannot be printed till the autumn, I thought you might possibly care to have 
the gist of the facts that have been brought to light in such various ways. 

I hope you will forgive me for taking up your time. I feel very diffident 
about writing to you on what may appear a personal matter — the enthusiasm 
of Indians for the idea of a Boyal Inffian Garden at Delhi must be my apology 
and excuse. 

I should like to take this opportunity of saying that I hope you have 
recovered from the effects of the dreadful attempt last December. 

Believe me, yours sincerely, 

(Sd.) CONSTANCE M. VlLLIERS-STIJAItT. 


[eNOLOSTIM! to the above lettee.] 

SYNOPSIS OF 

“THE GAEDENS OP THE GREAT MOGHALS.” 
j5y C. M. Tilliers-Stuart 

The Gardens of the Great Moghals is, as its name implies, an account of the famous 
old Imperial Indian Gardens which played so great a part in the history of their Royal makers, 
and stul loom large in the memory and imagination of the Indian people. 
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1. The author aims at bringing a toially unexplored field of garden design before English 

The antiquity and continuity of the design. people that evolved from the ancient irrigated 

gardens of Central Asia. The Aryan garden of 
the cosmic cross, which is at the same time the Jewish Eden, and the Hindu mythologised 
geography of the world— « The Holy Land with Mount M era in its midst from which the 
waters of a secret spring* flow north, south, east and west.” On this oldest of all garden 
plans, the Moslems of Turkestan and Persia evolved a system of terraced water-gardens closely 
interwoven with the architecture of the day. 

2. In these countries a house and garden are synonymous terms, and in the East, where 

The complete harmony of house and garden. life is passed so much more out-of-doors, the 

garden plays a larger part and the house a much 
smaller one than it does in colder latitudes. 


3. An Indian garden^palace, built for the hot weather, such as is described, offers a perfect 

The auitabiUty of the style for hot climates. jjjtistration of harmony of house and garden. 

Ihese garden-palaces may be compared to a Greek 
atrium_ on a very extended scale. _ The four walls of the garden forming the four sides of the 
open-air house; the different pavilions representing the rooms with their varying uses. 


4. The Moslem Paradise pictured in the Korm and directly drawn from the ancient 
. gardens of the cosmic cross “ formed the chief 

tiv?art.^ '^ artistic and symbolic inspiration-in fact, the very 

” ' backbone of the Moghal decorative art”, and 

still underlies the whole world of the Indian craftsmen, ^o that, while the old gardens and 
symbolic garden-craft of India are as a whole ignored, it is unreasonable to complain of the 
deterioration of Indian design and craftsmanship. 

Garden building was introduced into India by Babar, tbe first Moghal Emperor, on his 

Tj T D- in j 1 .. conquest of the country in 1526. The style was 

Babar, Prmce of Garden-lovers. j ^ i,"' ,, 

lurther improved upon and developed by contact 

with Hindu traditions, and owed much to the direct influence of tbe Eajputni Gueens at the 

Moghal Court — the moonlight gardens, and the Indian water gardens with their hundred 

fountain jets are two of the most striking instances mentioned. 


5. In India the garden is, above all, the province of th.& purdah ladies, and among them 

™ j r , , . “ore especially the symbolic and religious tradi- 

ladies province. 


6. The introduction of tbe English landscape garden of the XVIII and XIX Centuries — 

. j r t ^ sometimes producing good results in a 

the English lands^pe garden. England, beautiful in the 

national style ot Japan, but always out of place 
in India — led to the neglect of Indian garden-craft. 

The old Royal Gardens consisted, as a rule, of three large enclosures opening out of each 

7. The Delhi opportunity. Other; the g^deu for the reception of the 

Princes and Chiefs ; the gar len of the Emperor, 
and the pufdah garden of tbe Queen-Empress. A great opportunity now presents itself 
for the revival and further development; of the Indian symbolic formal garden in 
connection with the King-Empsror^s new Imperial Palace of Delhi — Government House — 
to give it the more customary Anglo-Indian name. If the new ‘^Badshahi MahaP^, to which 
all Innia is hopefully looking forward, could form part of the scheme with a Royal Indian 
Garden with its symbolic divisions, water-ways, fountains, and walls, then Indian art would 
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receive a stimulus and Indian loyalty a lead wbich it would be impossible to over-rate, and 
bard to believe in England, where the gardens, beautiful as they are, lack the practical use and 
deeper religious significance of Indian garden-craft. 

These are the leading facts and ideas the book brings forward. They are further 
^ illustrated by 16-oolour reproductions of watcr- 

e 1 us ra ions. colour drawings by the’ author, which include 

paintings of such well-known gardens as the Taj, Delhi Palace, and the Shalimar Gardens of 
Moore's Lalla Eookh as well as other famous Moghal gardens seldom visited by Europeans. 
There are also numerous garden plans and 24- collotype photographs of Moghal paintings, 
miniatures, specimens of handicraft, and details referring to the subject. 


No. 13. 

To E. L. LUTYENS, Esi^., a. k. a. 


Viceregal Lodge, Simla, Jum Vlth, 1913. 


Mt dbak Ltjtybns, 

lu the specification of requirements for Government House please do not 
call them 12 rooms for A.-D.-0.’s, as that would he quite sufficient to get them 
struck out, but please call them seven rooms for A.-D.-C.’s and 5 rooms for 
bachelor guests. This is moreover the correct definition, since I generally 
have six A.-D.-C.’s of my own, and Governors and Lieutenant-Governors always 
bring with them one and sometimes two A.-D.-O.’s. 

The terms for Architects’ fees, &c., went home long ago to the India 
OfBce, and we have nothing more to say to them, I think you can well afford 
to go on with the drawings you propose. Otherwise you will be very much 
in arrears with your work. 

In the meantime things are progressing at Delhi, and I intend going down 
there at the end of July for two or three days to see to a good many details and 
to push things on. 

After seeing you, Lord Crewe wrote to me on the subject of arches. He 
quoted the Doges* Palace at Yenice as a fine example of a building with round 
arches and round tops to the windows. I had to send him a photograph to 
show him that the arches and windows are all pointed. It is a fine example of 
the beauty of pointed arches. 

We are all very well, hut the weather has been extraordinarily wet, 
although the monsoon has not yet begun. 

Tours very sincerely, 

(Sd.) HAEDINGE OE PENSHHEST. 
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No. 14. 

Feom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Comiar, of Delhi. 


Delhi, June Vlthjl^th, 1913. 

D.-o. No. 694. 

My dear DuBodlat, 

I send you herewith, a copy of the proceedings of the twelfth meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enoiosxjee to the above lEOm.] 

Proceedings of the Twelfth Meeting of the Imperial Delhi Committee held on 

the lUh Jwne 1913. 

Peesent : 

The Hon’bi/B Mr. W. M. Hailey, o. i. e., i. c. s.. Chief Commissioner, 
Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, o. i. e., i. o. s. 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. Worsley, i. o. s., Secretary. 

Captain Eobeets, r. e., also attended the meeting. 

1. The proceedings of the 11th meeting of the Oommitte held on the 8rd 
June 1913, were read over and confirmed, and it was directed that the usual 
procedure should be taken for their distribution. 

2. Eead Progress Eeports of the Superintendent of Works, Sanitary 
Engineer, and Executive Engineers, 4th and 5th Divisions, together with notes 
by the Chief Engineer. 

Eesolved that the reports be brought on the proceedings of the meeting. 

3. The Committee considered the following detailed estimates put forward 
by the Chief Engineer : — 

Nature of Estimate. Amount. Decision of Committee. 

Bs. 

1. Detailed estimate of the cost of 75,000 Sanctioned, 
collection of stone material over 
the site of the new . capital. 
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Nature of Estimate. Amount- 


Decision of Committee. 


Bs. 


2,23,004! Sanctioned. 


2. Detailed estimate for stone-break- 
ing plant. 

8. Detailed estimate of the cost of 
filling up the Okhla Navigation 
Cut. 


4. Detailed estimate for filling in 2 . 
depression ponds west of Muttra 
Boad. 


79,400 That the Cut be filled up as far as its 
junction with the Agra- Delhi Chord 
JJailway, at an estimated cost of 
Ks. 54,000, and the Chief Engineer 
be asked to report as to the alloca- 
tion of the remainder of the cost 
between heads 51 and 45 if the 
whole work is to be carried out. 

78,523 Sanctioned. 


5. Dismantling and clearing of 
villages and buildings on the site 
of the new capital. 


6. Detailed estimate of the cost of 

constructing a service road from 
point C to W. 

7. Detailed estimate for construction 

railway plant. 


89,610 That it is unnecessary at present to 
dismantle certain of the villages 
included in the estimate which is 
sanctioned at the reduced figure of 
Rs. 56,000. 

27,652 Sanctioned. 


11,92,100 Sanctioned. 


4. The Committee considered the question of granting grazing leases in 
land not immediately required for building. The Mnance Member was asked 
to settle the question of the period and nature of the leases after consultation 
with the Deputy Commissioner. 

5. Read Government of India, Public Works Department, letter No. 974-E., 
dated 2nd June 1913. 


It was resolved that the Committee propose to appoint such temporary 
staff as may be necessary and as are included within the Proposition Statement, 
so far as their sanctioned powers permit. 

^ Resolved further that the Public Works Department of the Government of 
India be addressed on the subject. 

6. The Committee considered a plan forwarded by the Executive En<»ineer, 
Bbatinda, showing the portion of the Christian Cemetery which it is desired to 
reserve for railway purposes. 

It was resolved that the Deputy Commissioner should be asked to arrant's 
that burials should be restricted to the area marked white in the plan. ° 
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7. Read Government of India letter No. 833-M!., dated 6tli June 1913, 
cancelling paragraphs 1 and 4 of Government of India, Public Works Depart- 
ment, letter No. 630-M. of 1st May 1913. 

It was ordered that the letter be printed in the proceedings of the 
Committee. 

8. The Committee considered and approved the recommendation put by 
the Chief Engineer for the grant of a motor car advance of Rs. 4,600 to 
Mr. Barnett, Executive Engineer. 

9. Read Chief Engineer’s proposal to employ Mr. "Walton, Temporary En- 
gineer, in charge of electrical plant from the 1st of December 1913. 

Sanctioned and resolved that the Chief Engineer, Public Works Depart- 
ment, Irrigation Branch, Punjab, he asked for the services of Mr. Walton. 

10. The Committee considered the replies to the President’s demi-official 
letter to the Secretaries of the different Departments of the Government of 
India {vide paragraph 8 of the proceedings of the 2nd meeting of the Com- 
mittee held on the 3rd April 1913), regarding the accommodation required by 
each of the Departments in the Imperial Secretariat. 

It was resolved that the schedules as revised be forwarded to the Architects 
as soon as possible, and that, where the Committee were unable to agree with 
any of the demands, a reference should be made to the Government of India. 

11. The Committee sanctioned a reappropriation of Rs. 15,000 from 
tools and plant to be placed at the disposal of the Chief Engineer as a further 
allotment for minor works. 

12. Read the proposal of the Chief Engineer tha,t the centre of the circle 
for the purpose of calculating travelling allowances of the Public Works 
Department establishment should be fixed at the District Court. The Piuance 
Member was asked to discuss the question with the Chief Engineer. 


No. 15. 

To THE HON’BLE SIR HARCOURT BUTLER, x.c.s.i., o.i.e., Member of the 

Vicero/s Council. . 


Viceregal Zodge, Simla ^ Jvm 18^&, 1913. 


Ml DEAR BUTLEEr, 

The Viceroy asks me to send you the enclosed letter from Hailey, with its 
accompaniment. He is rather horrified at the prodigious estimates, amounting 
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to more than half-a-million sterling, for Government House alone, and would 
like you to look at the papers and let him have your opinion as to whether he 
should approve of the proposals on page 3 of Hailey’s letter. 

Tours sincerely, 

(Sd.) J. H. BtjBOTJLAY. 


[ENCLOSirSE.] 


Letter from the Hon^ble Mr. Hailey, No. SiS, dated the I5th June 1913, with its 
accompaniment. 


No. 15a. 

Viceroy to Secretary of State. 

Telegram P., No. 184, 18th June 1913, 5-30 p. m. 

Pnmte. Delhi. I presume you have by now settled terms with the 
Architects. If not, I should be grateful if matters could be expedited, as I 
gather that, until terms are settled, Lutyens will not do any serious W'ork, 


No. 166. 

Eaou E.. L. LUTYENS, Esq., a. e. a. 


17, Queen Anne’s Gate, Westminster, 8. W., 

June VMh, 1913. 


Mt dear Lord Hardinge, 

Very many thanks for your Excellency’s letter of May 23rd. I also 
received a telegram from Mr. Hailey, saying that he is sending roe revised lists 
for Government House, &e., so 1 have stopped work on the Government 
House plans, for the time being. 

Baker’s return to England depends on when the definite instructions as to 
requirements come to hand. 

I hope the estimates will prove satisfactory to you and that we shall soon 
be able to start our career in your service. 

Tours very sincerely, 

. (Sd.) EDWIN L. LDTTENS. 
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P. <S.— Please forgive a typewritten letter. 

I am so glad to hear good accounts of you all being fit and well. 

I had the pleasure of going to Buckhurst last Sunday, and giving your 
friends accounts of yours and Lady Hardinge’s many kindnesses to me, &c. 

(Sd.) E. L. 


No. 16. 

To THE HON’BLB Ms. W. M. HAILEY, c. l b., Chief Commissioner of Delhi. 


Viceregal Lodget Simla, June 20^A, 1913. 

My deab Haelbt, 

In reply to your letter of the 16th June, I write to say that the despatch 
regarding the emoluments of the Delhi Architects only went home on the 8th 
May. When Lutyens wrote to you, they may not have approached him, as they 
had only had the despatch at the India Office a few days. The Viceroy has, 
however, sent a private telegram to the Secretary of State asking him to 
expedite the matter if it has not already been disposed of. 

In regard to your letters about sending instructions home to the Architects, 
fixing the sums up to which they may work in regard to the new buildmgs, I 
may mention that the Viceroy was rather horrified at the amount of the 
estimates, and he will probably talk to ydu about the matter when you come 
up here. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


No. 17. 

From THE HON^BLE SIR HARCOTJRT BUTLER, k. c. s. i,, c. i. e.. Member of the 

Viceroy’s Council. 


Simla, Jwie 20^^, 1913. 

My deab DuBotjlaY, 

I return the enclosed. I always expected Viceregal Lodge to cost half a 
million. It may work out at fths before we have done. It is so important in 
my mind to have these central buildings worthy of an Imperial city that I 
would agree to the action which Hailey ptoposes. We have to make new 
Delhi one of the world’s wonders and topics of conversation ! 

Tours sincerely} 

(Sd.) HABOOURT BUTLER. 
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No. 18. 


To THE HON^BLE Mb. E. P. EUSSELL, 0%, Secy, to tlie Govt, of India, 

Public Works Department. 


Viceregal Lodge) Simla^ June 21si, 1913. 

My dear Ettssem,, 

The Viceroy asks me to send you the accompanying papers with the request 
that you will return them later. 1 imagine that he wishes you to study them, 
so that you may be in a position to discuss them, if necessary, early next week 
with Hailey and Keeling, who will he up here for a few days. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAY. 


[bKCLOSUEE to the above lETTEE.] 


Letter from Mr. Hailey, dated 15tb June, re Government House estimates with enclosure. 


No. 19. 

Priyate Secy, to Viceroy to Chief Commissioner, Delhi. 

Telegram, No. 132, 21st June 1913, 1 p. m. 

Tour letters of 10th and 16th. The Viceroy would he glad if you would 
direct Keeling to he in Simla for a day or two while you are staying at 
Viceregal Lodge, in order to discuss the estimates for Government House and 
Secretariats. 


No. 20. 

To THE HON’BLE Mb. E. P. EUSSELL Esi^., 0%. Secy., to the Govt, of India, Public 

Works Dept. 


Viceregal Lodge) Simla, June 21sf, 1913. 

My deab KusseiiL, 

The Viceroy asks me to send you the accompanying papers* with the 
request that you will return them later. 1 imagine that he wishes you to 
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study them so ttat you may be in a position to discuss them, if necessary, early 
next week with Hailey and Keeling, who will be up here for a few days. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 

* tetter from the Hon’hle Mr, Hailey, dated 15th June 1913, with enclosure. 


No. 21. 

Viceroy to Secretary of State. 

Telegram, 23rd June 1913. (Despd. from P. W. Dept.) 

Our telegram dated 15th May. Architectural draftsman. New Delhi. 
Have you selected suitable candidate ? If so, when may he be expected to 
arrive. Services urgently required. 


No. 22. 

Viceroy to Secretary of State. 

Telegram, 26th June 1913. (Despd. from Pinance Dept.) 

Tour telegram, dated 28th May. In addition to cars dealt with in our 
despatch 138, May 29th, we still have car sanctioned in your telegram of 13th 
April 1912 for Committee. We consider that better arrangement will be to 
place this car at disposal of three Architects and allow Sir Swinton Jacob use 
of it for official purposes instead of granting allowance to cover hire. At same 
time, as one car may not suffice for official work of all three and rapid con- 
veyance will be eventual economy, it seems better to have two ears for use of 
Architects, and we would ask permission^to modify despatch 138 to extent of 
retaining for this purpose one car proposed to be sold. 


No. 23. 

Extract from a letter from His Excellency the Viceroy to Sir Walter Lawrence, Bart.y 
G. C. I. E., London, dated the S9th June 1913. 

I am very glad to hear that there is every prospect of the statue of the 
Queen being a good one. I shall be glad to see the drawings of the pedestals 
when ready, and 1 devoutly hope that they will be remarkable for their dignity 
and simplicity. 

******* 

The Delhi Committee is working hard, collecting materials, making roads, 
&o., and I anticipate a winter of very great activity. I intend to visit Delhi 
in about three weeks to see what progress is being made, 
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No. 24. 

From H. HENSMAN, Esq. 


Simla, June 29^A, 1913. 

[Private.] 

My DEA.K DuBotjlat, 

In view of the enclosed from the Statesman and of Lord Ourzon’s sudden 
change of attitude, I am wondering whether JBis Excellency would like to 
place me in possession of further information, i. e., to enable me to make clear 
what the present position is and what course is to be taken during the next 12 
months or so. I think something might be said with advantage, as it is plain 
that the Delhi policy is being distorted. Plain statements of facts arc always 
wholesome. What has become of the Town-planners’ reports ? 

Yours sincerely, 

(Sd.) 11. UENSMAN. 


[bnclostjrbs to the above letter,] 


JEziraet fmn th “ Statesman ”, dated th 26M June 1913. 

It would be interesting to know how and why the communique, wliioh appeared in the 
Tims of June 4th, with reference to the unalterable dei.ermination of the (xoveniment of India 
to cling to Delhi as the future capital, came to be published. Governments, which are sure of 
themselves, do not usually go out of their way to impress the fact upon the public mind ; but 
the Government of India, or the India Office, for no other ostensible reason than the 
“ persistent statements of Anglo-Indians coming Home on leave,” have apparently felt obli<>-ed 
to reassure the world, in the spirit of Mrs. Micawber, that they will never desert the Imperial 
site which they have chossn. We are told that "the site was finally settled in tue cold 
weather, and the general lay-out of the city is also fixed”. A long and apparently 
formidable list of the principal buildings in contemplation is given, but these, on analysis, 
turn out to he simply a Viceroy's residence (including the Legislative Uhamber, which is' set 
out with a_ separate flourish), a Commander-in-Chiefs residence, a durbar hall, a baitacks, a 
railway station and a church. It is possible, no doubt, to spend a great deal of money upon 
these buildings, but to speak of them as " a worthy Imperial city suited to represent a great 
conception of policy which is adhered to without misgiving” is slightly absurd, It would 
almost appear that the Government of India had so little confidence in the future of their 
capital, and are so doubtful of the endorsement of their policy, that their main idea is to 
commit the Treasury to a very large expenditure in the meantime, and to saddle their 
successors with buildings and works, which they will not be able to give up. But 
how can the present Government of India expect to bind future generations any more 
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than other Governments, which have passed into limbo, could have done ? During the incum- 
bency of the present Viceroy, the project will doubtless forge ahead. Its only hindrances 
may be expected to be tbe topographical, climatic and sanitary difficulties, which have 
for eighteen months rendered it impossible to present to the public a coherent pro- 
gramme of planning and construction. But more than half the present Viceroy^s term 
of office has already expired, and even if he completes the usual five years^ period, it 
is highly improbable that any extension will take place. The Government of India, 
therefore, cannot make plans for the next decade with any certainty that they will be carried 
out. The history of the Victoria Memorial in Calcutta affords a melancholy illustration of 
what is liable to happen to building schemes when the master mind is withdrawn. A changed 
Government of India may easily look upon the new capital with feelings in which there is no 
personal equation to combat the sense of inconvenience, remoteness and ridicule which attaches 
to the attempt to revive a dead and decayed tradition. Such a body will certainly be much 
less inclined than the present Government to engineer and finance so expensive a revival. 
And with the whole weight of responsible opinion opposed to treating Delhi otherwise than 
as a place of ceremonial pilgrimage, the Government of the future may have neither inclination 
nor excuse for persisting in this ill-starred enterprise. 


Cinl ^ Military Gazette^ Jme 1913. 
THE CALCUTTA DINNER. 


THE CHANGE OF CAPITALS. 
Lord Cuezon in eeophitio mood. 


« London, dune \%tL 

Speaking at the Calcutta dinner last night, Lord Curzon said he did not think that the 
commercial interests of Calcutta would suffer by the removal of the capital. He thought that 
the change was a mistake on the part of His Majesty^s Ministers, though he did not hold that 
opinion in the interests of Calcutta or on behalf of any sectional interest, but for the sake of 
the Government of India and British rule in India. To abandon a place of memories to hunt 
for a new capital among graveyards of forgotten Kings, to spend millions to construct a new 
capital which would be shut off from the public life of the country, was not likely to be 
fraught with good. 

When he left India he prophesied that the system of military administration established 
against the advice of the Government of India must result in confusion, if not chaos. Every- 
one, who knew the facts, was conscious that prediction had been fulfilled. He was now tempted 
to make another prophecy. If a great pompous capital were set up with a palace and 
cathedrals, halls and all the appurtenances of a great Government, he feared that in time it 
would be found that Government had sacrificed the fruit for a fine Viceregal court, and 
Government had become a gilded phantom, while the power of initiative would go elsewhere. 

Sir John Hewett, urging the importance of encouraging the trade development in India, 
said that, so long as the people were occupied and prosperous, they would not have time or 
inclination to cavil at the Government of India. This truth ought to be more recognised than 
it had been in the past. It was specially desirable to lay stress thereon at the present moment. 
The necessity for a strong European element in the administration must commend itself to 
every well-wisher of India. It was. still more important that there should be a strong 
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efficient army, if the security and contentment of the population was to be maintained. He 
hoped the Bengal Chamber of Commerce would protest against the proposal to reduce the 
strength of the army in India by a single British ofScer or soldier. 


P. S. V.,— 

Hensman may be told that there is no change of policy in any way. The 
Town-planners’ reports ought to he laid within a few days’ time. {I think we 
ought to send a telegram of enquiry, unless the Home Department know.) 
The project estimate is being prepared. In the meantime roads are being 
made, the ground is being lerelled, nursery gardens are being planted, 
materials are being collected, coolies’ camps constructed. Already several 
thousands of coolies are working. Light railways are also being laid. Plans 
are being drawn up of G-overnment buildings, and the greatest activity is being 
shown in every direction in the way of preparation before the actual building 
begins. Why did not Hensman see Hailey ? 

n. 


No. 26. 

Secretary of State to Viceroy. 

Telegram P., 30th June 1913, 4-35 p. m. (Eecd. 1st July, 5 a. m.) 

^Private. Please refer to your private telegram of 20th May. The three 
reports of the Delhi Committee with the Medical Committee report and your 
despatch, covering the final report, will be published here on Thursday evening, 
the 3rd of July. 


No. 26. 

To H. HENSMAN, Esq. 


Viceregal Lodge^ Simian July 1st, 1913, 


Mt deae Hensman, 

I showed your letter of the 29th June to the Viceroy together with its 
accompaniments, and he asks me to tell you that there is no change of policy 
in regard to DelH in any way. The Town-planners’ report will be published 
at home on the 3rd of this month. The project estimate is being prepared, 
and, in the meantime, roads are being made, ground is being levelled, necessary 
gardens are being planned, materials are being collected, coolie-camps are being 



29 


constructed and several thousands of coolies are already at work. Light railways 
are also being laid, plans are being drawn up of Government buildings and the 
greatest activity is being shown in every direction in the way of preparation 
before the actual building begins. 

Yours sincerely, 

(Sd.), J. H. LtjBOTJLAY. 


Not 27. 

To THE HON’BLE Me. H. WHEELER, o. i. a., Secretary to the Govt, of India, 

Home Dept. 


Viceregal Lodge, Simla, July 1st, 1913. 

Mt dear Wheeler, 

I enclose to you herewith, for information and for necessary action, a copy 
of a private telegram* received this morning from the Secretary of State, 
relating to the publication of the Delhi Committee report's with the Medical 
Committee report and the Government of India despatch covering the final 
report. 

Tours sihcerety,, 

(Sd.) J. H. BoBQDLAT. 

* Sent. 


No« 28.. 

Peom G. F. deMONTMORENCY, Esq., Personal Asst, to the Chief Cbmmr. of Delhi; 

Delhi,, July hth,l^lZ^ 

* No. 5162-Home. 

Sir, 

I am directed to forward, for your information, a copy of each of the 
following reports, which form appendices to Mr. Ward’s volume of preliminary 
report and estimates of the cost of the New Imperial Capital : — 

1. Notes on Meteorology by the Dicector-Generalof. Observatories to the 
Government of India. 

2. Notes on Hydraulic information by Captain G. E. Sopwith, e. e, 

I’have, &c., 

(Sd.) G. E.. deMONTMOEENOY. 
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No. 29. 

Secretary of State to Viceroy. 

Telegram P., 7tli July 1913, 7-10 p. m. (E/ecd. 8th, 6 a. m.) 

Private. Delhi. King, Member of Parliament, presses for publication of 
Lanchester’s Delhi reports. In answer to previous questions, I have said that 
they are merely memoranda, not suitable for publication, but now I have 
undertaken to consult you. I believe there are five, and it would be necessary 
to publish all, if any. If you think it would diminish controversy, will you let 
me have, for presentation, a complete set, which might however lead to 
further attacks. I leave to your discretion entirely. 


No. 30. 

Viceroy to Secretary of State. 

Telegram P., No. 200, 8th July 1913, 7 p. m. 

Private. Delhi. Your private telegram of July 7th. Lanchester was 
employed by the Government of India, not as a Town-planner, but as their 
consulting expert — see your telegram of March 21st, 1912. He supplied me 
with five reports on questions which I submitted to him in connection with 
alternative sites other than the site and lay-out that we have now accepted. To 
publish these reports, which I regard purely as advisory and made for my 
benefit and that of the Government of In^a alone, would probably be resented 
by the Committee of Town-planners and would lead to endless controversy. 
Although Lanchester was useful in giving ideas and information, his proposals, 
with the exception of a few details, have proved inacceptable, and we do not 
want them to be now brought forward for public discussion in England. The 
publication of these advisory reports, which are based on lay-outs that have been 
rejected, can serve no useful purpose, and their publication, therefore, is 
strongly deprecated by me. 


No. 31. 

Secretary of State to Viceroy. (Home Dept.) 

Telegram, 8th July 1913, 2-26 p. m. (Reod. 9th, 6 a. m.) 

Tour Home Secretary’s letter dated 29th May last. I have sanctioned 
continued engagement on the same terms of Swinton up to 6th April, Lutyens 
and assistant up to 7th April. 
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No. 32. 

Secretary of State to Viceroy. (Army Dept.) 

Telegram, 8th July 1913, 10-30 p. m. (Reed. 9th, 9-30 a. m.) 

Paragraph 4 of your Army Despatch No. 64, dated 6th June. I sanc- 
tion construction of accommodation for Military Works Services at New Delhi 
Cantonment. 


No. 33. 

To G. F. dbMONTMORBNCY, Esq., Personal Asst, to the Chief Commr. of Delhi. 


Viceregal Lodge, Simla, July 8th, 1913. 
Sir, 

I have the honour to acknowledge the receipt of your letter No. 5162- 
Home, dated the 5th July 1913, together with a copy of each of the following 
reports, which form appendices to Mr. Ward’s volume of preliminary report 
and estimates of the cost of the New Imperial Capital : — 

1. Notes on Meteorology by the Director-General of Observatories to the 
Government of India. 

2. Notes on Hydraulic information by Captain G. E. Sopwith, R. e, 

I have, &e., 

(Sd.) J. SCOTT. 

No. 34. 

' To THE HON’BLE Me. H. WHEELER, c. i. b.. Secretary to the] Government of India, 

Home Dept. 


Viceregal Lodge, Simla, July ^th, 1913. 

Mt DEAR Wheeler, 

As desired by His Excellency, I enclose to you herewith, for your informa- 
tion, a copy of a private telegram received from the Secretary of State, dated 
the 7th July, together with a copy of EQs Excellency’s reply, relating to the 
publication of Lanchester’s reports of new Delhi. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 
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No. 35. 

To THE HON’BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge) Simla, July 9//«, 1913. 

Mt dear Hailey, 

As desired by His Excellency, I enclose to you herewith, for your informa- 
tion, a copy of a priyate telegram received from the Secretary of State, dated 
the 7th July, together with a copy of His Excellency’s reply, relating to the 
publication of Lanchester’s reports on new Delhi. 

Yours sincerely, 

(Sd.) J. H. DuBOULAY. 


No. 36. 

Peom the HON’BLE Mr. W. M. HAILEY, c. i, b., Chief Commissioner of Delhi. 

» 

Delhi) July 9th, 1913, 

D.-o. No. 772. 

My dear DuBotjlay, 

I send you herewith a copy of the proceedings of the 13th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCLOSTOB TO THE ABOVE LETTBE. ] 

Droceedings of the Thirteenth Meeting of the Imperial Delhi Committee held 

on Fridwy, the Uh July 1913. 

Present : 

The Hon’ble Mb., W. M, Hailey, c. i. e., i. c. s., Chief Commissioner 
of Delhi, President. 

Mr. H. T. Kbelinh, Chief Engineer, Delhi. 

Mr. H. G;., Stokes,, c. I. e., lc. s, 

Mr. W, H,,Nioholl8, A-rchitect Memler. 

Mr, G. E. deMontmorency, i. c.s.. Secretary. 

Captain Egberts, r. e., also attended the meeting. 

1. The.proceedings of the 12th meeting of the Committee held on the 14th 
June 1913 were read over and confirmed, and it was directed that the usual 
procedure should be taken for their distribution. 



83 


2. Eead letter No. 1217 -E., dated 3rd July 1913, from the the Secretary 
to the Goverumeut of ladia in the Public Works Department to the President, 
Imperial Delhi Committee, and resolved that the following cables should be 
sent 

No. I, to Mr. Lutyens — 

“ In continuation of Committee’s telegram, dated 19th June, Government 
have now decided that the total cost of Government House, including both 
schedules A. &. B., but excluding furniture, should not materially exceed half 
million sterling. Government also desire that the height of the central dome 
should be reduced and copper sheathing omitted. We have just received 
schedule B, and after examination will cable you a rough distribution of total 
cost between main buildings, fittings, contingencies, &c., in respect of both 
schedules. Schedule B leaves by next Mail. ” 

No. II, to Mr. Baker’— 

“ In continuation of Committee’s telegram of 19th June Government have 
decided that total cost of Secretariats, excluding causeway, record-racks and 
furniture, shall not exceed three quarters of a million sterling. The Committee 
would adopt approximate distribution of this total as follows To Secretariat 
blocks, half a million sterling. Leans to two towers, 12 small domes, paving of 
courts, front steps and walls, paving and garden, crypto portions, and 2 porte 
cocheres, at your approximate figure, fifty-eight thousand pound's. Water- 
supply, heating, electric installation, sanitary fittings and fitments, sixty- 
three thousand pounds. Contingencies and unforeseen, ninety-six thousand 
pounds. Excavation, thirty-three thousand pounds. The Committee estimate 
that cubic contents should not exceed twenty-two and a quarter million 
cubic feet. There is no objection to reducing cubic capacity, provided floor 
area remains as given in revised schedule forwarded with letter of 19th June.” 

3. Progress reports of Superintendent of Works, Sanitary Engineer and 
Executive Engineers, 4, 5 and 6 Divisions, for period ending the 20th June 
1913 read, and resolved that they should be brought on the proceedings of the 
Committee. 

4. Progress reports of Superintendent of Works and Executive Engineers, 
4, 6 and 6 Divisions, for the period ending 15th July 1913 read, and resolved 
that they should be brought on the proceedings of the Committee. 

6. Considered an estimate amounting to Es. 33,868 for the work of 
constructing a service road from D towards A. This service road will ultimately 
be utilised as a permanent road. 

Eesolved that the estimate should be sanctioned. 

6. Considered an estimate amounting to Es. 28,179 for the work of 
constructing a service road from point D through B to point E, a portion of 
which will ultimately be utilised as a permanent road. 
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Resolved that the estimate should he sanctioned. 

7. Considered an estimate amounting to Rs. 20,343 for the construction 
of a service road along the centre roadway of the main avenue 0 towards A, 
of which a portion will ultimately be utilised as a permanent road. 

Resolved that the estimate should he sanctioned. 

8. Considered an estimate amounting Rs. 2,100 for the cost of constructing 
a 2-section rifle range near Indrapat for the 33rd Punjab Infantry, in lieu of 
their existing one, taken up for the works. 

Resolved that the estimate he sanctioned and the question of any adjust- 
ment of expenditure between military and civil estimates be referred to the 
Government of India. 

9. Considered an estimate amounting to Rs. 1,90,853 for the work of laying 
35 miles of 41J lbs., 2' 6" gauge, railway material. 

Resolved that the estimate be sanctioned and treated in the manner laid 
down in paragraph 1283 of the Public Works Department Code. The expend- 
iture to be cleared in five annual instalments, beginning from 1st April 1914. 

10. Considered an estimate amounting to Rs. 5,360 to meet the cost of 
surveying and levelling blocks E and E of the site, and resolved that it be 
sanctioned. 

11. Considered an estimate amounting to Rs. 5,60,000 for a temporary 
water-supply, and resolved that the file and estimate be circulated. 

12. Considered an estimate amounting to Rs. 35,595 for the purchase of 
two miles of 14 lbs. track, 2' gauge, and 160 tip wagons, of which a 100 are for 
use on a 2' 6" gauge line, and resolved that the estimate be sanctioned and the 
materials purchased. 

13. Considered an estimate amounting to Rs. 18,275 for the cost of the 
preparation of scale models of the lay-out and buildings, and resolved that it be 
sanctioned. 

14. Considered a letter No. 628, dated 30th June 1913, from the Assistant 
Commanding Royal Engineer, Delhi, regarding a proposal for 90 acres for 
a site for a Military Medical College. 

Resolved that a reply be sent stating that it would not be possible to 
assign sites of the size suggested in the absence of further detailed information 
without a serious dislocatiom of the lay-out. The matter can be further 
considered when more datailed information is available. 

15. Considered a letter No. 686, dated 23rd June 1913, from the Assistant 
Commanding Royal Engineer, Delhi, regarding a site for a European cemetery 
in the new capital. 

Resolved that a reply be sent that the location of the cemetery has not yet 
been definitely decided, and it appears improbable that it will be possible to 
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select a site eventually which -will be conveniently situated so far as the new 
cantonment is concerned. 

16. Bead demi-official letters No. 98, dated 26th June 1913, and No. 103, 
dated 1st July 1913, from the Director-General of Posts and Telegraphs, to the 
address of the President, Imperial Delhi Committee, with regard to the site 
proposed for a Post and Telegraph Office near the new railway station in 
Imperial Delhi. 

Pesolved that the Chief Engineer be asked to make arrangements for 
reserving the site suggested. 

17. Read a letter from the Secretary of the Young Men’s Christian 
Association, Calcutta, regarding the allotment for a site in new Delhi. 

Resolved that a reply be sent that the Committee will be prepared to give the 
scheme their consideration on receipt of further details of the manner in which 
the Young Men’s Christian Association proposes to’ utilise a site of this nature. 

18. Read a letter No. 601, dated 21st June 1913, from the Assistant 
Commanding Royal Engineer, Delhi, regarding accommodation for troops in 
the Imperial city. 

Resolved that the Assistant Commanding Royal Engineer be asked to 
attend the next meeting and discuss details. 

19. Read a letter, dated 2l8t June 1913, from Brigadier-General Stanton, 
President of the Committee convened, to consider the lay-out of the new Delhi 
Cantonment, and enquiring if any sites are to be reserved in the new 
cantonment for civil buildings. 

Resolved, after consulting the Chief Commissioner, that no civil buildings 
are required other than those for which provision has already been made. 

20. Read a note, dated 26th June 1913, by the Secretary, Imperial Delhi 
Committee, regarding medical supervision of cooly camps on the site of the 
works. 

Resolved that, for the present only, the Assistant Surgeon now employed 
is required, and that the matter can be considered again when the cooly camps 
have been more fully established. 

21. Considered the Chief Engineer’s letter No. 2616, dated 26th June 
1913, requesting sanction to Mr. Nicholls, Consulting Architect, being permitted 
to rail a motor oar at Government expense from Metupalayam (Madras) to 
Delhi on the occasion of his transfer to this Province. 

Resolved that the grant be made under Article 1000, Civil Service 
Regulations, and be reported in the proceedings to the Government of India. 

22. Read Chief Engineer’s letter No. 2177-A., dated 17th June 1913, 
requesting ■ sanction to an advance of Rs. 4,500 to Mr. Sykes, Executive 
Engineer, .3rd Project Division, fpr the purchase of a motor car. 
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Kesolved that the advance be made to Mr. Syhes. 

23. Eead Chief Engineer’s letter No. 2317 -A., dated 19th June 1913, 
requesting sanction to an advance of Rs. 900 to Mr. Harvey, Assistant 
Engineer, for the purchase of a motor cycle. 

Resolved that the advance he made. 

24. Read Chief Engineer’s letter No. 2804- A., dated Ist July 1913, request- 
ing sanction to advances of Rs. 900 to Messrs. T. S. Malik and H. W. Long, 

Resolved that the advances be granted. 

26. Read Chief Engineer’s letter No. 2530-W.j dated 24th June 1913, and 
resolved that no delegation of powers to grant motor car and motor cycle 
maintenance allowances to officers should be made. 

26- Read a letter No. 1933, dated 23rd June 1913, from the Audit Officer, 
Eelhi, forwarding statements of expenditure under Head 51 during April and 
May 1913, and resolved that the statements be brought on the proceedings of 
the Committee. 

27. Read Land Acquisition Officer’s un-official note about the remunera- 
tion to Mr. Cumming for the yaluation of Pahargunj area. 

Resolved that Mr. Cumming be given a sum of Rs. 600 as a fee for the 
valuation of this area. 

28., Read a letter No. 4931, dated 23rd June 1913, from the Under Secre- 
tary to the Government of India, Department of Commerce and Industry, 
regarding accommodation for Stamp and Sationery Office and Press. 

Resolved that the Government of India be addressed with a view to 
excluding the Press from the Project Estimate. 

29. Considered the Chief Engineer’s estimate amounting to Rs. 60,000 
for the purchase of survey and mathematical instruments. 

Resolved that the estimate be sanctioned for Rs. 41,000 only. 


No. 37. 

PaoM G. F. deMONTMORENCY, Esq., Personal Asst, to the Chief Commr. of Delhi. 

Delhi, July 9lh, 1913. 

D.-o. No. 773. 

Mt dbab, Sir James DtjBotjlat, 

I am desired by Mr. Hailey to send, for His Excellency’s use, a 4" lay-out 
plan of the new Imperial city, with the points of Junction and plots entered 
up to date. 

, Yours sincerely, 

(Sd.) G. E. deMONTMORENCY. 
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No. 38. 

Extract from a letter from His Excellency the Viceroy to the Right Hon’ble E. S. Montagu, 
M. p.. Parliamentary Under Secretary of State'for India, dated the 10th July 1913. 

Mr. King, M. p., appears to have every desire to be as obstructive as possible 
in connection with new Delhi. He is evidently being primed by Begg, the 
Government Architect. In order to meet this difficulty, I have now appointed 
a certain Mr. Nicolls, Government Architect from Madras, as Consulting 
Architect to the Government of India for new Delhi. Nicolls is also attached 
to the Delhi Committee. Thus, if King asks if any question of architecture 
has been referred to the Consulting Architect of the Government of India, you 
will be able to reply in the affirmative, and to say that it has been referred to 
Mr. Nicolls, who has been appointed to deal with all questions relating to new 
Delhi. Consequently no papers referring to new Delhi go any more to Begg. 


No. 38ffl. 

Pbom E. L. LUTYENS, Esq., a. e. a. 


17, Queen Anne*s Gate, Westminster, S. W., 

July nth, 1913. 


My dbae Loed Haedhtqb, 


Many thanks for your letter of the l7th of June. 

I shall be careful not to call the additional five Aides-de-Camp’s rooms 
by that name. 

Sir Thomas Holderness tells me the Architects’ agreement is in a fair way 
to be settled. They have had a Committee sitting on it at the India Office. 

I have begun working on the plans, but the instructions as to size and 
cost do not agree yet ; I have written to Mr. Hailey upon the matter. There is 
a proposal to put the Viceregal Secretariat under Government House ; this 
will entail light wells and areas, which will increase the area covered by, and 
the cost of, Government House, and I do not think the cost of a separate 
building would be saved. 

Lord Crewe may have had in his mind the round arches of the inner 
court of the Ducal Palace at Venice, or perhaps those of St. Mark’s near by. 

I do wish Tour Excellency would agree with the round arch. The pointed 
arches of the Victoria Station at Bombay and St. Paneras Station in London 
do not make them the least bit Indian, and the Venetian Gothic had great 
influence in those days under Buskin’s influence. 

The arches in the Ducal Palace — the pointed ones — not the round ones — are 
adorned with those marvellous capitals, and it wiU be long, I fear, before we can 
get carving of that calibre in India. With a round arch you will get a simple 
and logical structure throughout, and you wiU give to India yet another boon ! 
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In Florence they have used the round arch with the pointed one outside — 
formed by the extrados of the voussoirs. 

{Sketch not reproduced.) 

This gives the point without destroying the structural quality of the round 
arch. I hope to get the final schedules in a mail or so now. 

Tours very sincerely, 

(Sd.) EDWIN L. LUTYENS. 


No. 385. 

Fkom H. baker, Esq. 


Johannesburg^ JiJy Hth, 1913. 

Dear Lord Hardinge, 

In a letter to Lutyens Your Excellency seems to expect me to bo in 
London in July. It was a condition I made when I first went to the India 
Office, and which was embodied in my di’aft agreement with the Government 
of India that, in undertaking this work at Delhi, I should keep South Africa 
as my head-quarters. There are obviously many reasons why I could not 
throw up my work and home here. 

And there are advantages, which are compensations for the loss of time in 
travel and letter-writing. After long periods of overwork in a warm climate, 
I can get the best work out of myself in cold weather; and I can work better 
here in this splendid winter climate than I could, I feel sure, in a London 
August ; and perhaps isolation in the “ desert ” — while one is working at a 
big problem — has some advantages, if it is not far too long. 

However fate or the welling up of anarchy here may make it advisable 
for me to leave the country. If there is another break out, as is now feared, 
South Africa will be no place for an architect for some years to come. It is a 
deplorable state of things, due to an “ Afrikandes” policy, since Crown Colony 
rule — weakening of the police and administration and subservience of 
efficiency to political considerations. Botha and Smuts we still believe in ; 
hut they are outnumbered by inferior colleagues. Excuse this digression 
into politics. I have been trying to cultivate a sense of detachment — like 
Archimedes at the siege of Syracuse ! but it has lately been difficult. 

I am making good progress with my plans for the Secretariat on the cabled 
instructions I have received. I am working at nothing else. But no letters 
yet ; and, what surprises me, no word of our agreement, which I thought 
would have been settled in advance. 

The size and price as cabled reduces the rate of cost below what Keeling 
estimated the rate of such buildings to be. I am all in favour of simplicity, 
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but in this case the peculiar genius of the Indian craftsman shows itself best 
in intricate carving. But much decoration and elaboration can be done 
gradually and afterwards, and I have no fear of the result, provided the estimate 
allows for some liberality in construction and planning — something more than 
‘ the nicely calculated less or more ’’—without which our buildings cannot be, 
worthy of their great purpose. 

As to style also, I have little anxiety — as to mtewtion at all events. My 
view is best expressed by a letter of Lethaby in the Builder a few weeks ago. 

I hate the words “ style ” and “ Renaissance ”, and even “ East ” and 
“ West ”, coming too much into the controversy. But “ North ” and “ South ** 
do vitally concern us. 

There are definite and indefinite stretching beyond our grasp, eternal 
veracities — or “ Attributes of Eternal ”, as Wren called them — ^in Architecture — 
and these, if we have the skill to apply them — the definite ones — rightly to the 
problem before us, and any artistic power to make a harmony out of them all, 
the result will fulfil its object as a practical building and as a monument to 
British, and even British-Indian, rule in India. 

It is not the style, but the human limitation, or mine, which I fear. 

I want to go to Ahmedabad especially ; can we do so on our way up ? 

If no great difficulties arise in the plans, I hope I shall be ready 
to go to England at the end of September ; have two or three weeks with 
Lutyens there, and then go out. My plans should be then in such a state 
that, without serious alterations when I get out, work could be commenced 
shortly afterwards on the foundations. 

The fixed economic level of 733'6 for floor level is a great improvement 
on what we had thought possible. Erom my first fioor colonnade, it means 60 
to 60 feet over the road level of the main vista, which should overlook the 
trees. I have inflicted Your Excellency with a long letter, for which I must 
apologise. 

I am, &c., 

(Sd.) HERBERT BAEiER. 


No. 39. 

To Mes. VILLIERS-STUART, Beachamwell HaU, Norfolk. 

Viceregal Lodge, Simla, My 12th, 1913. 

Dear Mrs. Villiers-Stuart, 

I am very much obliged to you for your letter of June 16th. I am 
delighted to hear that you are bringing out an illustrated book on modern 
Indian formal gardening. I shall look forward immensely to its publication. 

We have at present no ideas for our garden at Delhi, as it is as yet hardly 
marked out, but it will require a great deal of thought, and any ideas that your 
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book will be able to eonyey to me and to those wbo will carry them out will 
indeed be very welcome. I am hoping that we shall have a very copioxis water 
supply upon which, in Delhi, the future of gardens absolutely depends. The 
beautiful gardens we saw in Kashmir with their water and fountains greatly 
impressed me. I have been planting chenars at Delhi as an experiment ! So 
far they are doing well. 

Thank you very much for your kind enquiries about my hetilth. I have 
now quite recovered from all ill-effects of my accident. 

Yours very sincerely, 

(Sd.) HARDINGE OF PENSHURST. 

No. 40. 

Peom commissioner P. BOOTH-TUCKER 

Simla, Jtili/ 12th, 1913. 

Dbae Sik James, 

Just after you left the room this afternoon, a discussion arose as to the 
question of the labour supply for the building of new Delhi. 

Mr. Dixon mentioned that there was something like a “ labour famine ”, 
if one may use the expression, and that the local coolies were demanding 
Re. 1 and Rs. 1-4-0. 1 suggested that we might meet the need by importing 

some thousands of “ Crims ”, who could be located in temporary camps under 
our charge, we undertaking (1^ to be responsible for their good behaviour, and 
(2) to remove them to our “ Grim Canaan ” in Assam as soon a.s their services 
w'ere no longer required. 

Lady DuBoulay suggested that I should write to you upon the question, 
with a view to your laying the matter before Ilis Excellency. 

Under proper surveillance, I believe that, not only would there bo no 
danger of any outbreak of crime, but they might be made an additional saf('- 
guard to the new capital. Any doubtful characters would quickly bo spotted 
by our officers and transferred to one of our other settlements. I think wo 
could undertake to do your coolie work, or a large portion of it at, say, eight 
annas for men, six annas for women and four for boys, and thus help solve 
the labour problem. 

This would also have the advantage of not upsetting the ordinary labour- 
supply in other cities and raising wages to Delhi rates ail round, which is now 
taking place. 

Yours sincerely, 

(Sd.) F. BOOTH-TUCKER. 

P. (S'. — Many of these tribes have constituted the body-guards of ancient 
Maharajas, and it would be rather appropriate and significant if they became 
the builders of new Delhi and the restorers of its ancient glories. 
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No. 41. 

Secretary of State to Viceroy. (Public Works Dept.) 

Telegram, 14tb July 1913, 8-45 p. m. (Reed. 15tb, 6 a. m.) 

telegram dated 21st June. Delhi Architects’ agreements. Please 
telegraph reply as quickly as possible. 


No. 42. 

Faoji THE HON'BLE Mk. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, July 15th, 1913. 

D.-o. No. 861. 

My dear DtjBotjlat, 

I send you herewith a copy of the proceedings of the fourteenth meeting of 
the Impcriai Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCLOSUEE TO THE ABOVE LETTER. ] 


Droceedings of the Fourteenth Meeting of the Imperial Delhi Committee held 

on Thursday, July Idth. 


Present : 


The Hon’blb Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commis- 
sioner of Delhi, President. * 

Mr. H. T. Keeling, ChieJ Engineer, Delhi. 

Mr. H. G. Stokes, c.i. e., i. c. s. 

Mr. W. -H. Nioholls, Architect Member. 

Mr. G. P. de Montmorency, i. c. s.. Secretary. 

Major Grieeith, r. e.. Assistant Commanding Moyal Engineer , Delhi, 


and 

Major Beadon, i. a.. Deputy Commissioner, Delhi, also attended. 

1. The pi’oceedings of the 13th meeting of the Committee held on Eriday , 
July 4th, 1913, were read and confirmed. 

2. Considered the question of locating in the Imperial city the troops 

required at Government House for guards. ^ 

Resolved that the accommodation, which has been notified as required by 
the Assistant Commanding Royal Engineer, should be arranged for„fi possible, 



in the same plot as the Body-guard lines, and that the Chief Engineer should 
he asked to submit, after consultation with the Assistant Commanding Royal 
Engineer, an estimate of the probable cost of affording this acoominodaiion. 
The question of the allocation of the cost will be considered on receipt of the 
estimate. 

3. Major Beadon, Deputy Commissioner, Delhi, raised the question of 
Municipal trenching areas and areas for Municipal workshops, &c., if r<'quircd 
for the future, some of the present areas having come within the limits of the 
engineering operations connected with the new Imperial Capital. 

Resolved that the Imperial Delhi Committee indicate to the Chief Com- 
missioner the areas of Municipal land which they wish to b(i transferred to their 
own management now, and to be excluded from Municipal limits. 

4 Read Progress Reports of Sanitary^ Engineer, Executive Engineers, 
Project Divisions 4, 5 and 6, and Superintendent of Works received with Clnef 
Engineer’s office memorandum No. 3014- W., dated Sth July 1013, and resolved 
that the reports be brought on the proceedings of the Committee. 

5. Resolved that information be published under the orders of the Chi<'f 
Engineer in the Delhi Morning Pont detailing the works for which tenders are 
being invited from time to time, and setting forth the place at which p<u'sons 
wishing to make tenders can obtain particulars of the works. 

6. Considered the details of Schedule B and resolved that the following 
cables he sent : — 

No. 1 , to Mr. Lutyens — 

“ In continuation our telegram of July 4th, Committee suggest designing 
to 731 level at Raisena Hill instead of 722-5, making ffoor levfd of Secretariat 
733-5 and levels for Government Hou.se being altered accordingly, in whicli 
case we consider Viceroy’s Secretariat and some other accommodation in 
Schedule B might he included in the basement of Government House. 
Assuming this inclusion, the Committee would adopt the following approximate 
distribution of cost : 43-36 lakhs Government House, excluding wat(‘r-sut>ply, 
sanitary fittings and fitments, heating, refrigerating, lighting and contingen- 
cies, for which Committee would adopt 11-61< lakhs. Committee assume, a 
cubic capacity for Government House of about 8 million cubic feet. The 
balance 20 lakhs would he assigned to Scliedule B. A distribution of the 
latter figure over items in Schedule B will be suggested as soon as possible. 
All the foregoing figures exclude furniture. Schedule B despatched today”. 

No. 2, to Mr. Baher — 

“ Committee would adopt 731 level at Raisena Hill instead of 722-5, 
making floor level at Secretariat 733'5. Have wired Lutyens as above.” 

7. Read Mr. Keeling’s note of 10th July 1913 regarding the expenditure 
on Schedules A & B, and resolved that the note be brought on the proceedings 
of the Committee, and that Mr. Keeling be asked to proceed to form a more 
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detailed estimate of tlie expenditure involved on Schedule B, resting on the 
assumption that the outlay on the superior residences should be arranged on 
the following scale : — 

(1) The accommodation for the Private Secretary to Viceroy should 

he taken as equal to that proposed hy the Government of India - 
for a Secretary to the Government of India. 

(2) The accommodation for the Military Secretary to Viceroy and 

Surgeon he taken as equal to that proposed by the Government 
of India for Deputy Secretaries to the Government of India. 

(3) The accommodation for the Comptroller of the ifousehold be taken 

as equal to that proposed by the Government of India for an 
TJnder-Secretary to the Government of India. 

(4) The accommodation proposed for the Assistant Private 'Secretary and 

the Personal Assistant to the Military Secretary to Viceroy 
he taken as equal to that proposed for an Assistant Secretary 
and a Registrar in the Government of India respectively. 
Further, it was resolved that the scale of accommodation given to 
clerks in Viceregal Secretariat Ofi&ces should be equal to that 
proposed for Government of India Secretariats, i. e., units of 
60 square feet. Finally it was resolved that, in order to avoid 
the cost of building a separate office, attempts should be made 
to locate Secretariat offices in the basement of Government 
House. 

8. Resolved that a reply should be sent to letter No. 1217-E., dated 3rd 
July 1913, of the Government of India, Public Works Department, informing 
the Government of India of the action taken in instructing the Architects. 

9. Considered letter No. 3013- W., dated 8th July 1913, from the Chief 
Engineer, Delhi, regarding the programme for the afforestation of the Ridge, 
and resolved that it should be circulated. 


No. 43. 

iPaoM THE HON'BLE Me. J. B. BRUNTATE, o. s. i., o. i. e., Secy, to the Govt, of India, 

Einance Dept. 


Simla, July Wth, 1913. 

Mt dear DijBohlat, 

Yesterday His Excellency the Viceroy gave me the number and date of 
a long printed demi-official, which he wrote to GUlan last year as Hon’ble 
Member in regard to Delhi finance, and instructed me to apply to you for a 
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copy. I am very annoyed and sorry to find tliat the note which I tooTc of the 
number and date has been mislaid, but the month was J uly 1912, and the 
number was, I am pretty sure, either 269 or 469, probably the former. This 
I hope will enable you to trace it readily, without troubling His Excellency, 
who has already been inconvenienced by the letter not being kept in this 
Department. 

Yours sincerely, 

(Sd.) J. B. BEUNYATE. 


No. 44. 

Secretary of State to Viceroy. (Public Works Dept.) 

Telegram, 17th July 1913, 4-55 p. m. (Eeed. 18th, 5 a. m.) 

Your telegram dated 23rd June. Architectural draftsman for Delhi has 
been selected with assistance of Lutyens, who considers him best man available. 
Medical Board recommend operation for varicocele. This, with month’s notice 
he has to give employers, will prevent his arriving before middle of October. 


No. 45. 

Viceroy to Secretary of State. 

Telegram, I7th July 1913. (Despd. from Public Works Dept.) 

Your telegram 14th July. Delhi Architects, agreements. We have 
referred matter to Imperial Delhi Committee, and expect their reply in a few 
days. We shall reply to your enquiries as soon after we learn Committee’s 
views as possible. 


No. 46. 

To COMMISSIONER F. BOOTII-TUCKBR. 


Viceregal Lodge, Simla, July Vlth, 1913. 

Dear Mb. Booth-Ttjckbe, 

Thank you very much for your letter of July 12th. The suggestion that 
you make seems very well worth considering, and I am, under the Viceroy’s 
direction, sending your letter to Mr. Hailey, with the suggestion that he should 
think it over and, if it seems feasible, communicate direct with you, 

With kind regards, 

Believe me, yours sincerely, 

(Sd.) J. H. DtjBOHLAY. 
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No. 47. 

To THE HON'BLE Mr. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, July Uth, 1913. 

Mt dear Hailey, 

Herewith a letter* I recently received from Mr. Booth-Tucker of the 
Salvation Army. He was invested the other day with the Gold Kaisar-i-Hind 
Medal. The suggestion he makes, regarding the employment of some of his 
criminal tribes, seems to the Viceroy to he well worth considering, and I am 
to ask you to think it over and, if you think that an experiment could be made, 
to place yourself in direct communication with Booth-Tucker on the subject. 

Tours sincerely, 

(Sd.) J. H. BuBOULAT. 

[ EirCLOSTJBE TO THE ABOVE LITTER. ] 

Letter from the Commissioner Booth-Tucker, dated the 12th July 1913. 

* Original letter from Mr. Booth-Tucker, dated the 13th July 1913. 


No. 48. 

Eiu)m the HON'BLE Mr. W . M. HAILEY, o. i. e., Chief Commissioner of Delhi, 


Delhi, July VJth, 1913. 

D.-o. No. 880. 

My dear DuBotjlay, 

I send you herewith a copy of the proceedings of the fifteenth meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 

[enolostjre to the above letter.] 


Proceedings of the \fith Meeting of the Im/perial Delhi Conmittee held on 

Saturday, llth July 1913. 

Present : 

The Hon’ble Mr. W. M. Hailey, o. i. e., i. o. s.. Chief Commissioner, 
Delhi, President. 

Mr. H. r. Keeling, Chief Engineer, Delhi, 

Mr. H. G. Stokes, o. i. b., i. o. s. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorbnoy, i. c. s.. Secretary. 

1. Considered an estimate for Es. 5,60,000 for a temporary water-supply 
for use by the labour and on the buildings. 
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Resolved that the estimate he sanctioned. The Committee considered 
all the alternative schemes and are in favour of the present scheme because — 

{i) The greater part of the material could be used in the permanent 
supply scheme reducing the net cost to Ra. 1,60,000. (The 
Committee estimate the possible minimum net cost at Rs. 86,000 ; 
but the Chief Engineer has advised the Committee to adopt the 
somewhat higher figure of Rs. 1,60,000.) 

{ii) The scheme provides a supply of filtered water throughout the 
constructional area and minimises the risk of epidemics. 

2. Considered an estimate for oflBee furniture for the Chief Engineer and 
his subordinate offices amounting to Rs. 26,000. 

Resolved that the estimate should be sanctioned. 

3. Read a letter, dated 3rd duly 1913, from Mr. Addison, Land Acquisition 
Officer, and resolved that the Chief Engineer be asked to make proposals for 
rent of premises in the acquired portions of the Imperial City area which will 
be permanently occupied by subordinate staff. 

4. Read a letter No. 3000- A., dated 8th July 1913, from the Chief 
Engineer, asking that a sum of Rs. 15,000 may be placed at his disposal for 
minor works. 

Resolved that the allotment be made and that a list of estimates sanctioned 
against allotments for minor works be brought from time to time on to the 
proceedings of the Committee. 

5. Resolved that a letter, dated 28th June 1913, from the Punjab Chamber 
of Commerce in regard to the views of the Chamber as to the best methods of 
opening up congested portions of the present city of Delhi, which has been 
confirmed by a deputation of the Chamber, which waited on the Imperial 
Delhi Committee and explained their proposals, should be printed in the 
proceedings of the Committee. 

6. Considered an estimate of Rs. 8,500 for small tools and plant, and 
resolved that the estimate be sanctioned as a preliminary instalment and in 
advance of the main estimate which is in preparation. 

7. Considered the question of drawing up contracts. 

Resolved — 

(*) in the case of contracts for worhs. 

The majority of the work can, and should, be carried out by orders on the 
printed form K-2 of the Public Works Department Code under the orders of 
the Chief Engineer ; but if it is necessary in any special case to conclude a 
regular contract within the meaning of the Public Works Department Code, 
paragraph 761 (1), the contract should be entered into by the Committee. 

{ii) in the case of contracts for the supply of material. 

The Chief Engineer should be authorised to purchase all stores and 
materials for which provision has been made in a duly sanctioned estimate, 
subject to the limits prescribed in that estimate, 
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In regard to the purchase of European stores, the Chief Engineer will he 
guided by the ordinary rules contained in Appendix 30 of Volume III of the 
Public Works Department Code. In case of exceptional urgency, the Chief 
Engineer may act under these rules on behalf of the Committee with the 
concurrence of the Einancial member of the Imperial Delhi Committee in 
each case. 

In the case of the classes of agreement referred to in the concluding 
portion of paragraph 749, Volume I, Chapter VIII, Public Works Department 
Code, the powers of a Superintending Engineer or Superintendent of Works 
shall he up to Es. 50,000, and in the case of an Executive Engineer up to 
Es. 6,000 in each case, subject to the condition that the rates are not in excess 
of those provided in the sanctioned estimate in any case. In all cases where 
it is possible to do so, tenders shall be called for and publicly advertised. 

8. Considered letter No. 1216-E., dated 3rd July 1913, from the Govern- 
ment of India, Public Works Department, enclosing a copy of Secretary of 
State’s telegram, dated 21st June 1913. 

Eesolved that the matter be again considered at a special meeting to be 
held on 16th July 1913. 


No. 49. 

To THE HON’BLE Me. J. B. BRUNYATE, c. s. i., c. i. e., Secy, to the Govt, of India, 

FinaDce Department. 


Viceregal Lodges Simla, July Vjth, 1913. 

Mt deab Bruntatb, 

Herewith a typed copy of the letter you asked for in your demi-of&cial of 
yesterday. I presume it is the right one. 

I am sorry I have no printed copies available. , 

Tours sincerely, 

(Sd.) J. H. DtiBOTJLAY. 


[enclosoeb. ] 

Copy of letter from His Excellency to Mr. Gillan, dated 28th June 1912, (India Vol. 
No. 269.) 
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No. 60. 

PaoJi COMMISSIONEK P. BOOTH-TUCKER. 


Delhi, July llih, 1913. 


Dear Sir James, 

Many thanks. Since writing it has occurred to me that Mr. Hailey 
might be afraid of taking a large number, but might be willing to take them 
in batches of, say, five hundred at a time. This would be quite ail right. 

We are leaving for Poona tomorrow to meet our new party from England, 
but shall be back in Simla on Saturday week 2Cth. We shall bo pas.sing 
through Delhi on our way back, in case Mr. Hailey would care to meet us for 
conference (Bombay, Baroda and Central India Mail on Priday night 25th), a 
wire to Salvation Army, Poona, would catch us up to noon on Thursday 2d'th, 
when we leave Poona for BomWy. 

I might mention that our Aligarh “crims” are working quite satisfactorily 
on the College buildings there. They are not the best of workers, but they 
are cheap and are much sought after by the contractors. 

Tours sincerely, 

(Sd.) E. BOOTH-TUCKEE. 

P. iS^.— It will not of course be necessary to employ them solely. The 
effect of their coming will be to compel the ordinary coolies to low*or their 
exorbitant demands and to enable the building authorities to get an abundant 
supply of labour at fairly reasonable rates. This has certainly been the effect 
at Changa Manga forest, where the Forest Department complained of inability 
to get labour till we went in. Since we have gone, they say there is now an 
abundant supply and there has been no trouble with our clients. 


No. 61. 

Secretary of State to Viceroy. (Finance Dept.) 

Telegram, 18th July 1913, 2 p. m. (Kecd. 19th, 5 a. m.) 

Tour Financial despatch No. 138, dated 29th May, and your telegraiii 
dated 26th June. Delhi motor cars. I sanction your proposals. 
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No. 62. 

To THE HON’BLE Me. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, July ISth, 1913. 

Mt dear Hailey, 

I pass on, in continuation, the accompanying letter from Mr. Booth-Tucker. 

Yours sincerely, 

(Sd.) J. H. BuBOULAT. 


[ roCLOSUEE. ] 


Letter, in original, from Mr. Booth-Tucker, dated July 17th, 1913. 


No. 53. 

To COMMISSIONEE E. BOOTH-TUCKER. 


Viceregal Lodge, Simla, July \Wh, 1913. 

Dear Me. Booth-Tucoe, 

Many thanks for your further letter on the subject of the employment of 
“ crims.” at Delhi. I am passing it on, in continuation of its predecessor, to 
Mr . Hailey in Delhi. 

Yours sincerely, 

(Sd.) J. H. DtjBOULAY. 


No. 64. 

Feom the HON'BLE sir HARCOURT BIJTLER, K.C. S.I., 0. 1.E., Member of the 

Viceroy's Council. 


Simla, July l^fh, 1913. 

Mt dear Lord Hardinge, 

At a meeting today, the Committee of the Imperial Delhi Gymkhana Club, 
Limited, which has been duly registered under Act VI of 1882, desired me, in 
accordance with paragraph 3 of the Articles of Association, to invite Your 
Jlscellency to become Patron of the Club. 



48 


I enclose a copy of tbe Memorandum and Articles of Association, and 
trust that Your Excellency will honour us by granting our prayer. 

Ever yours, 

(Sd.) HAECOURT BUTLER. 


[ BJrCLOSUEES TO THE ABOVE LBTTEE.] 


MEMORANDUM OF ASSOCIATION. 


1. Name.—ThB name of the Company is the Imperial Delhi Gymkhana Club, Limited. 

2. Offices . — The registered offices of the Company will be situated in Delhi. 

8. Objects. — I'he objects for which the Company is founded are — 

[a) to promote polo, hunting, racing, tennis and other games, athletic sports and 
pastimes ; 

(J) to proyide courses and grounds at Delhi or elsewhere and to lay out, prepare and 
maintain the same fur the purposes of the (Jom^jany and to provide club*hoHscs, 
pavilions, lavatorie.s, kitchens, refreshment rooms, workshops, stables, sheds and 
other conveniences in cooacetion tlierewith, and to furnish and maintain the 
same and to permit the same and the property of the Company to bo used by 
members and otber iieraoms either gratuitously or for payment ; 

(c) to purchase, hire, make or provide and maintain all kinds of horses, live stock, 

furniture, irnplemonts, tools, utensils, plate, glass, linen, books, papers, 
periodicals, stationery, cards, games and other things ri-t]uire(i, or which may be 
conveniently used, iu connection with the eourse.s, grounds, hotises and other 
premises of the Company by persons frequenting the same, whether members of 
the Company or not ; 

(d) to buy, prepare, make, apply, sell, deal in all kinds of apparatas used in connection 

with any sport, game or pastime and all kinds of provisions and re£re.shnie»ts 
required to be used by members of the Company or other jKJrsous frequenting 
the cour.ses, grounds, club-houses or premises of the Company ; 

(e) to purchase, take on lease or in exchange or otherwise acquire, any property, 

movable or immovable, which may be requisite for the purposes of, or con- 
veniently used in connection with, any of the objects of the Company and in 
any way to transfer the same ; 

if) to hire and employ secretaries, clerks, managers, servants and workmen and to 
pay to them and to other persons, iu return for services rendered to the Company, 
salaries, wages, gratuities and pensions ; 

(y) to promote or hold either alone or jointly with any Association, Club, or persons, 
meetings, competitions and matches relating to polo, hunting, racing, tennis 
and other games, athletic, sports, and pastimes, and to offer, give or contribute 
prizes, medals and awards and to promote, give or support dinners, balls, concerts 
and other entertainments ; 

{K) to establish, promote or assist in establishing or promoting and to subscribe to, or 
become a member of, any other Association or Club whose objects arc similar, 
or in part similar, to the objects of the Company or the establishment or 
promotion of which^ may be beneficial to this Company, provided that no 
subscription bo ^P^id to such other Association or Club out of tbe funds of this 
Club except botia jide in furtherance of the objects of this Com^iany j 
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(s) to ittvest and deal with the money of the Company not immediately required npon 
such securities and in such manner as may from time to time be determined; 

(/) to borrow or raise and give security for money by the issue of or upon bonds* 
debentures, bills of exchange, promissory notes or other obligations or securities 
of the Company, or by mortgage or charge upon all or part of the property of 
the Company; 

(^) to do all such other lawful things as are incidental or conducive to the attainment 
of the above objects. 


4. Umitei Every member of the Company undertakes to contribute to the 

assets of the Compny in the event of the same being wound up during the time that he is a 
member, or within one year afterwards, for payment of the debts and liabilities of the 
Company contracted before the time at which he ceases to be a member, and the costs, charges 
and expenses of winding up the same, and for the adjustment of the rights of the contribu- 
tories amongst themselves, such amount as may be required, not exceeding one hundred rupees 
(Rs. 100). 

"We, the several persons whose names and addresses are subscribed, are desirous of being 
formed into a Company, in pursuance of this Memorandum of Association. 

[Articles of Association are annexed.) 

Spencer Harcotjrt Butler, i. c. s.. 

The Retreat, Simla. 

WiLLUM Henry Clark, 

Member of Council, 

"Windcliffe, Simla. 

William Stevenson Meyer, 

Member of Council, 

Peterhof, Simla. 

Ltjdovic Charles Porter, i. c. s., 

United Service Club, Simla. 

WiLLUM Eliot Peyton, 

Brigadier- General, 

Aberfoyle, Simla. 

Ralph Champnbys Broome, 

Major-General, 

Alderton, Simla. 

Archibald Ashton Tod, 

Captain, Rifle Brigade, 

Viceregal Lodge, Simla. 

Arthur Henry McMahon, 

Foreign Secretary, Govt, of India, 

Knockdrin, Simla. 


Bated the 3rd day of lulg 1913. 
Witness to the above signatures— 
Saul Isaac Saul, 

Oak Villa, Jakko, Simla. 


A lexan der Phiuip Muddiman, I. c. S., 

The Eookey, Simla. 
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ARTICLES OP ASSOCIATION. 


I. Number of mmhm. — The Company for the purposes of ref»istraiion is doolared lo 
consist of two hundred members of the Imperial Delhi Gymkhana Club, Limited, heixnuafter 
called the Club. 

5. Increase in membership. — The General Committee hereinafter mentioned may, whenever 
the expansion of the Club requires it, register an increase of members. 

3. Tatron and Fice-Pairons. — The Viceroy and Governor-General shall be invited to 
become the Patron of the Club, and the Commander-in-Chief in India and the Lieutenant- 
Governors of the United Provinces and the Punjab shall be invited to Ixjcome Vice* Patrons. 

4. Qitalijicatim ofmemhers, — Every gentleman of not less than twenty-one years of age 
shall be qualified to be elected a member of the Club. 

6. Admission of members. — Every candidate for membership shall be propo-sed by one, and 
seconded by another member of the Club. 

7. Application for admission. — Every application for membenship shall be made in writing, 
signed by the candidate, and by his proposer and seconder, and addressed to the Secretary or 
Honorary Secretary of the Club. 

The application shall state the full name and address of the candidate and his proftission, 
and shall contain a declaration that, if elected, the candidate agrees to become a member of the 
Club and to be bound by the memorandum and articles of association, and the bye-laws of the 
Club. 

8. Candidate’s (5ooA-— Every such application shall be copied into a candidate’.^ book to 
be kept by the Secretary or Honorary Secretary, which shall at all reasonable times be open 
to inspection by members of the Club. 

9. Election of members. — Every such application shall bo submitted to the General Com- 
mittee, at the meeting next following the expiration of one week from the date of its entry in 
the candidate’s book, and at such meeting the General Committee shall proceed to the eieetiou 
or rejection of the candidate. A candidate shall be elected by a majority of the members 
present and voting, and the voting shall be by ballot, if so desired by any member of such 
Committee. 

10. Elected candidate to receive copies of memorandum, ^c. — When a candidate has been 
elected the Secretary or Honorary Secretary shall forthwith send to him at the address given 
in his application a copy of the memorandum and articles of association, together with a 
request for payment of his first subscription. 

II. Elected candidate to become a •member. — Upon payment of his first subscription an 
elected candidate shall become a member of the Club. Provided that, if such payment is not 
made within one calendar month of the date of election, the General Committee may, in their 
discretion, cancel such election. 

12. Distinguished strangers. — ^Foreigners of distinction and gentlemen temporarily 
visiting Delhi, may, at the discretion of the General Committee, be invited to become 
temporary members of the Club. 

IS. Vse of premises pending election. — A candidate, whose name is up for election either 
as a permanent member or temporary member, may, provided that his proposer and seconder 
be responsible for all liabilities incurred by him, be invited by the General Committee to us© 
the premises of the Club pending the result of the election, 
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14. (1) An/mil suhsoiiptiM of permanmt The following shall be the rates of 

annual subscription for permanent members, namely 

(«) Single member ... ... ... ... Rg. 40 

{b) Married members, i. e., husband and wife ... ... Rs. 50 

(c) Families, L e., member, wife, and other relations, blood, living 

in the same house ... ... ... ... Rs. 60 

(2) The Club year shall run from the 1st of May to the 80th of April in the following 

year. 

16. Temporary member^ monthly subscriptions.— ’the following shall be the rate of 
monthly subscription for temporary members, namely:-— 

(rt) Single members ... ... ... Rs. lO^ 

■ (S) Married members as defined in rule 14 ... Rs. 15 >-per mensem. 

(c) Families as defined in rule 14 ... ... Rs. 20 ) 

Provided— 

(1) that no monthly subscription shall be claimed from any temporary member, if he and 
any other persons covered by his subscription are in Delhi for less than 48 hours in any 
calendar month. 

(2) That half the above rates will be charged to temporary members for 15 consecutive 
days, or less, irrespective of whether the period in question'lies wholly in one calendar month, 
or partly in one month and partly in the next. 

16. Life members.— Any person elected a permanent member may, by making a payment 
of such sum as the General Committee may determine, compound at any time for all annual 
subscriptions not then in arrears. A member who has compounded shall be a life member, and 
shall so continue unless he resigns or be duly expelled. In the construction of these articles, 
except such of them as provide for the payment of subscriptions and the conseq^uenoes of non- 
payment, the term “permanent memberi' shall include “life memberi^. 

17. Umbers owmg dues not to vote.— A member shall not have the right of voting at an 
election or on any matter, or of atteudiog meeting of the Club, unless he has paid all arrears of 
subscriptions, or of dues of any kind. 

18. Temporary mmiers not to vote.— A temporary member shall not have the right of 
voting at an election, or on any matter, or of attending meetings of the Club. 

19. Mmiers not to use chi if subscription owing. — A member shall not be allowed to use 
the premises of the Club whilst any subscription due from him for the current or any previous 
year remains unpaid. 

20. (a) Resignation of membership . — A member shall give notice in writing of his intention 
to withdraw from the Club and his name shall be struck off the list of members from the date 
of receipt of such notice, provided that all claims by the Club have been previously paid. 

(5) A member who has been struck off the list of members, under this rule, before the 
Slst of January, shall not be liable for the annual subscription for the current 
year. 

(c) The liabilities of a permanent member who has withdrawn from the Club shall 
continue in force ior the period of one year after the date of his resignation. 
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( 2 ) 

( 3 ) 

(4) 

( 5 ) 


21. Ternmafion of mmlenJiip.—Jxi addition to the case provided for in article 20 a 
member shall cease to be a member o£ the Club in any of the following ways 

(1) By his being adjudicated insolvent. 

By his being dismissed from the Government service. 

By his being found guilty by a competent tribunal of an offence involving, in 
the opinion of the Committee, gross misconduct. 

By his not paying his Club bills after due warning as hereinafter provided. 

By expulsion, by vote of a majority of not less than two-thirds of the members 
present at an Extraordinary General Meeting, c.speeially convened f jr the 
purpose, and at which not less than twenty members shall be pre.sent. 

24. General Gormittee to be governing bodg of Chh.—Hhc General Committee shall be the 
governing body of the “ Imperial Delhi Gymkhana Club, Limited”, and in addition to the 
powere and authorities by Statute or by these articles expressly conferred upon them, may 
exercise all such powers and do all such acts and things as shall be by Statute or by the.se 
articles of association directed or authorised to be done by the Club as a Company, limit ed 
by pmntee, and which are not by these articles or by Statute expres.sly directed to be done 
by the Club m General Meeting, but subject nevertheless as to such acts and things as are not 
regulated by Statute or by these articles of association to such regulations or <lirectioDs as 
may from time to time be determined upon or given at any Ordinary or Extraordinary General 
Meeting of the Club ; provided that no such regulation or direction shall invalidate anv prior 
act of the Committee, which would have been valid if the regulation or direction had liot been 
made or given. 

25. Power to mahe bye-taws . — The General Committee shall have power from time to time 

to make, alter and repeal all such bye-laws as they may deem necessary or convenient for the 
i^y^^ch particular, but not exclusively, they may 

{a) the times of opening and closing any Club property or any part thereof; 

(^) the terms as to payment or otherwise of admission of members to partieipafe in 
the benefit of any of the privileges of the Club whether by donation or 
subscription or otherwise in addition to the annual or a monthly subscrintion 
by these articles provided ; ^ 

the admission of visitors to the property and benefits of the Club ; 
the rules to be observed by members or visitors playing any games in or on the 

*^^pSicuMm^'^'°^ particular games on the Club property entirely or at any 

the conduct of members of the Club in relation to one another and the Club^s 
servants ; 

property for particular 


id) 

W 

(/) 

iff) 


{X} of fines for the breach of any bye-law or any article of association 

(j) General Meetings and meetings of the General Committee of 

(i) generally all such matters as are commonly the subject-matters of Club rules. 
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The General Committee shall adopt such means as they deem sufficient to bring to the 
notice of members of the Club, all such bye-laws, amendments and repeals ; and all such bye- 
laws, so loner as they are in force, shall be binding upon all members of the Club. 

Provided that no bye-law shall be inconsistent with or shall effect or repeal anything 
contained in the memorandum or articles of association, and that any bye-law may be set 
aside by a special resolution at a General Meeting of the Club. 

22. (1) Management cf Gluh» — The management of the affairs and concerns of the Club 
shall be vested in a General Committee which shall consist of a President, and twenty five 
members. 

The following gentlemen shall form the first Committee 

1. The Hon^ble Sir Harcourt Butler, k. c. s. i., c. i. b., President 

2. The Hon^ble Mr. W. H. Clark, c. m. a., c. s. i. 

8. The Hon^ble Sir William Meyer, k. c. i. e. 

4. Major-General His Highness Maharaja Sir Madho Rao Scindia Bahadur, G. c. s, i., 

G 0. y. 0., 

5. Colonel His Highness Maharaja Sir Ganga Singh Bahadur, g, c. s. i., g. c. i. e., 

A.-D -0., Maharaja of Bikaner, 

6. The H enable Mr. W. M. Hailey, c.i. e, 

7. The Hon^ble Mr, Ludovic Porter, c. i. e. 

8. The Hon^ble Sir Henry McMahon, g. c. v. o., k. c. i. e., c. s. i. 

9. Major-General R. C. Broome, c. i. e. 

10. Brigadier- General W, E. Peyton, c. v. 0., c. B., d. s. o, 

11. Mr. A. P. Muddiman, c. i.E. 

12. Major H. 0, Beadon, i. a. 

13. Mr. A. M. Rouse, o. i. b. 

14. Captain E.S. Gillett, 

15. Captain A. Tod. 

With power to co-opt other gentlemen being members of the Club to complete the full 
number of the Committee, but the said Committee shall, notwithstanding that it consists of 
less than such full number, exercise all or any of the power of the General Committee under 
these articles. 

And they shall hold office until the first General Meeting of the Club to be held in the 
year 1914 when a new General Committee shall be elected. All the members of the General 
Committee elected at a General Meeting of the Club in any year shall retire at the first 
General Meeting in the following year when a new General Committee shall be elected. 

(2) Vacancies on the General Committee and in the office of President occurring during 
the year shall be filled up by the General Committee from any of the members of the Club. 

23. Meetings and quorum of General Committee, — The General Committee shall meet at 
such times and in such places as they think proper and at all their meetings five shall form 
a quorum, 

26. Register under Sec, 68, L 0, X, 1882, to be kept — The General Committee shall cause 
a proper Register to be kept in accordance with section 68 of the Indian Companies Act, 1882, 
of all mortgages and charges affecting the property of the Club, 

27. Appointment of Secretary, — The General Committee may appoint a paid Secretary 
from time to time or may appoint one of their number to be Honorary Secretary and may 
depute to such Secretary or Honorary Secretary such duties as they think proper and may 
revoke such appointment, 

28. Payment of CM hills. — A member shall pay his bill within seven days of presenta- 
tion I in the event of failing to so pay, he shall be reminded, on or after the eighth day, of 
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his obligation, by registered letter; should his bill remain unpaid for a further period of seven 
days, after such reminder, if resident in Delhi, or if resident elsewhere, for such additional 
number of days as in the opinion of the General Committee is sutlieient to allow of payinont to 
be received, his name shall be placed on the defaulter's list, which shall be conspicuously placed 
for ninety days (if the bill remains so long unpaid) in such part of the Club property as the 
General Committee may direct. 

29. Payment of annual subscriptions. — A member whose annual subscription has not been 
paid by the 31st of December or within thirty days of his return to India, sh.dl be reminded 
of his obligation by a registered letter. If on the 30th of June in each year, such reminder 
having been duly sent, it is found that any member has failed to j>ay his annual subscription, 
his name shall be removed from the list of members, and the General Committee shall notify 
the member to that ofiect. 

30. Removal of name anil non-payment. — A member shall cease to be a member on the 
day following the date on which his name has been exposed for ninety consecutive days on the 
defaulters' list ; and the General Committee shall forthwith notify to him that his name has 
been removed from the list of members. 

31. Restoiatioii of name . — A member whose name has been removed from the list of 
members under the operation of rules may have his name restored to the list, if the General 
Committee are of opinion that, for good and suiiicient reason, his name ought to be restored 
thereto. 

32. Annual General Meeting. — A General Meeting of the Club shall be held on, or as 
soon after, the 1st December in every year as may be practicable. 

33. Ordinary and Extraordinary General MeHmijs. — Such General Meetings .shall by 
called Ordinary General Meetings, all other General Meetings shall be called Kxtraordinare 
General Meetings. 

34. Convemng of JExlraordinary General Meetings. — The General Committee may, when- 
ever they think fit, and shall, upon requisition made by 20 permanent members of the Clul), 
convene an Extraordinary General Meeting. A meeting convened by requistion shall be fixed 
for a date not later than six weeks from the date of the requisition. The requisition shall 
specify the object of the meeting, and only the business so sjiccified shall be discussed at the 
meeting. 

35. Notice for General Meeting. — Fourteen days at least before the date of any General 
Meeting a notice specifying the place and hour of meeting and general nature of the hnsiness 
to be conducted thereat shall be posted in the Club premises, and such notice shall also be 
advertised in one or more newspapers circulating in the locality of Delhi. 

36. Business of Ordinary General The business of an Ordinary General Meeting 

shall be to receive and pass the accounts for the preceding financial year which shall be held 
to run from 1st May to 30th of April ; to elect a President and General Committee, and 
to consider or transact any business which under these articles ought to be transacted at an 
Ordinary General Meeting. All other business transacted at an Ordinary General Meeting 
shall be deenaed special; and no such special business shall be brought forward unless notice 
thereof shall have been given to the Secretary at least seven days before the date of such 
meeting. 

37. Notice of proposal to change articles. — When it is proposed to alter, rescind, or add 
to any of these articles, notice of such proposal shall be sent to each member of the Club at 
his registered address in India, together with a copy of the notice specified in article 35 at 
least seven days before the date of the meeting. 

38. Accounts. — The General Committee shall cause true accounts to be kept of all sums 
of money received and expended by the Club and of all matters in respect of which such 
receipts and expenditure take place and of the assets, credits and liabilities of the Club. 
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39. Balance Sheet . — At the Ordinary General Meeting in the year 1914 and in each 
subsequent year, every year the General Committee shall lay before the Club a profit and loss 
account and a balance sheet containing a summary of the property and liabilities of the Club 
made up in the year 1914 to a date not more than two months before the meeting from the 
incorporation of the Club and in subsequent years to the preceding 30th April. Copies of such 
accounts and balance sheet shall be exhibited in a conspicuous place on the Club property at 
least five days previous to the meeting, and a copy also shall be sent at least seven days before 
he meeting to every permanent member who has registered an address in India. 

40. Audit . — Once at least in every year the accounts of the Club shall be examined, 
and the correctness of the profit and loss accounts and balance sheets ascertained by one or 
tmore Auditor or Auditors. 

41. Conclusiveness of accounts. ^lEYerjzecomit oi the G&netBl Committee when audited 
and approved by a General Meeting shall be conclusive except as regards any error discovered 
therein within three months next after approval thereof. "Whenever any such error is discover- 
ed within that period, the accounts shall forthwith be corrected and thenceforth shall be 
conclusive. 

The above are the articles of association of the Imperial Delhi Gymkhana Club, Limited, 
to which we, the several persons whose names and addresses appear beloA, have appened 
our signatures. 

Harcourt Butler, i.c.s.. 

The Eetreat, Simla. 

William Henry Clark, 

Member of Council^ 

Windcliffe, Simla. 

W. S. Meyer, 

Member of Council^ 

Peterhoff, Simla. 

William Eliot Peyton, Br.-GenL, 

Aberfoyle, Simla. 

Ealph Champneys Broome, Maj.-Genl., 
Alderton, Simla. 

Archibald Ashton Tod, Capt., 

Eifle Brigade, 
Viceregal Lodge, Simla. 

Arthur Henry McMahon, 

Foreign Secy.^ Govt, of India, 

KnockdriUj Simla. 

Alexander Phillips Muddiman, i.o s.. 

The Eookey, Simla. 

L. Porter, 

U. S. Club, Simla. 

D^ted the 3rd day of July 1913. 

Witness to the above signatures— 

Saul Isaac Saul of Oak Villa, Jacco, Simla. 
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No. 55. 

To THE HOFBLE SIR HARCOURT BUTLER, k. c. s. i., c.i.e., ]klember of the 

Viceroy’s Council. 


Viceregal Lodge, Simla, July 18^^, 1913. 

Mt dear Bdtlee, 

I gladly accept the invitation contained in your note of today, and shall be 
very proud to become Patron of the Imperial Delhi Gymkhana Club. 

I have studied the Memorandum and Articles of Association, and I con- 
gratulate you warmly on getting the Club started on such businesslike lines. 

Ever yours, 

(Sd.) HARDINGE OE PENSDURST. 


No. 5C. 

Extract from a letter from His Excellency the Viceroy to His Highness the Maharaja of 

Jaipur, dated the 19th July 1913. 

Having seen the fine streets and roads of Your Highness’s capital, I hope 
that you will not consider that I am giving much trouble if I ask that I may be 
furnished by Tour Highness’s engineer with the breadth of the principal streets 
of the city. This knowledge would be of great assistance to me in deciding 
upon the width of the streets to be made in the new city of Delhi. 


No. 67. 

Eeom the HON’BLE sir HARCOURT BUTLER, k.c.s.i., c.i.e., Member of the 

Viceroy’s Council. 


Simla, July 20^/i, 1913. 

Mx DEAR DuBoTJDAT, 

I am about to approach certain Chiefs with a view to offering them an 
opportunity of becoming life members of the Delhi Gymkhana Club. I 
enclose a copy of a letter which I propose to issue to them. Would His 
Excellency have any objection to the terms of it? 

Tours sincerely, 

(Sd.) HARCOURT BUTLER. 


Answered. 


(Sd.) J. H. DvBOULAT. 
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No. 58. 

Feom the HON'^BLE Me. W. M. HAILEY, c.i. e., Chief Commissioner of Delhi. 


Delhit July 24^^, 1913. 

D-o. No. 966. 

Mt dear DtiBoulat, 

I send you herewith a copy of the proceedings of the 16th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclostjee to the above lbttbe.] 


Proceedings of the Sixteenth Meeting of the Imperial Delhi Gommittee held on 

the im July 1913. 

Present : 

The Hon’ble Mr. W. M. Hailet, c.i.e., i. c.s.. Chief Qommis- 
moner^ Delh% President. 

Mr. H. T. Keeling, Ghief Engineer, Delhi. 

Mr. H. G. Stokes, o. i. e., i. o. s. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorenot, i. o. s., Secretary. 

1. The proceedings of the 14th and 16th meetings were read and confirmed. 

2. Considered an estimate amounting to Rs. 39,830 for the purchase of 
six Smith’s Concrete Mixers, and resolved that the estimate be sanctioned. 

3. Considered an estimate amounting to Es. 6,369 for the purchase of an 
Avery *s Weighbridge, and resolved that the estimate be sanctioned. 

4. Considered an estimate for Bs. 47,026 for filling in the Okhla Naviga- 
tion Cut, and resolved that this estimate be sanctioned and funds allotted in 
lieu of the sanction and allotment of Bs. 64,000 previously conveyed in 
Work Sanction No. 27 of 1913-14 of the Imperial Delhi Committee. 
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6. Read progress report of the Provincial and Special Divisions, 1st Ciidc, 
of the Sanitary Engineer, and of the 4th, 6th and 0th Project Divisions for tlm 
period ending 9th July 1913, and resolved that they be brought on the pro- 
ceedings of the Committee. 

Resolved also that, as the survey work is completed, progress reports vmi 
in future be submitted fortnightly instead of weekly as heretofore. 

6. Considered the question of the new Combined Post and Telegraph 
Office. 

Resolved that the Imperial Delhi Committee ask the Chief Commissioner 
to let them know the exact area which is to bo reserved for this Imihliug. 

7. Considered the Chief Engineer’s Memorandum No. 343f)-W., dated 17th 
July 1913, regarding supply of rolling-stock and locos. The Chief Engineer’s 
proposals are — 

(i) Bolling- Stock . — To purchase 150 wagons (8 ton, 4 wheel), at Rs. 1,3.50 
each, free on rail, Delhi, from Martin & Co., and 65, 18.^ ton, bogie wagons at 
Rs. 4,600 each, free on rail, Delhi, through the Director-General of Stores, 
India Office. 

{ii) Locomotives . — To purchase two from the Kalka-Sirnla Railway, hauling 
300 tons, on 1 percent, grade, at Rs. 17,500 each, free on rail, Kalka. 8ix from 
Messrs. Jessop & Co., hauling 113 tons, on 1 per cent, grade, at Rs. <),7l3 «>ach, 
free on rail, Calcutta, three through the Director of Stores, India Office, hauling 
300 tons, on 1 per cent., grade at Rs. 42,700 ea^h, c. if, Karachi. Including 
freight the total cost of both proposals would he Rs. 7,‘21,208 as against the 
sanctioned estimate of Rs. 8,02,500. 

Resolved that the proposals be accepted, and the requisite permission 
granted, subject to the condition that two spare engine.s from Messrs. Jessop 
& Co., hauling 113 tons, on 1 per cent, grade, at Rs. 9,713 each, be substituted 
for two spare engines proposed for purchase through the Director of Stores 
hauling 300 tons, on 1 per cent, grade, at Rs. 42,700 each, if enquiries frotn 
Messrs. Jessop & Co., regarding supply and date of delivery, show this course 
to be feasible. 

8. Considered Chief Engineer’s letter No. 3916- W., dated 8th July 1913, 
regarding the afforestation of the Ridge. 

Resolved that the Chief Engineer he asked to estimate the possibility 
of certain suggested reductions in the area to be treated by afforestation and 
teiracing^ 

9. Considered letter from Government of India, Public Works Department, 
dated 3rd July 1913, and endorsement, dated 11th July 1913, relating to the 
Architects’ agreement ; also revised draft of the latter. 

Resolved to submit the draft as amended in discussion to the Government 
of India, Public Works Department, as soon as possible. 
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No. 58a. 

From H. BAKER, Esq., p. b. i. b a. 


JoJimneshurgi July 26^A, 1913. 

Deak Lord Haedingb, 

I have been thinking much over the question of style, and it occurred to 
me how inadequately I may have expressed myself in my recent letter to 
Your Excellency. I have been writing to Sir Swinton Jacob on the subject, 
and I have seen Havell^s last book and read some criticisms upon it. I hare 
also been reading a good many other books, including some on Persian archi- 
teoture. (It is hard, by the way, for an architect to follow Havell’s conten- 
tion that the style of the later Moguls is not based almost entirely on that of 
Persian.) 

I said, in my former letter, that I had no doubt as to how we should 
approach the question of style, — I meant that one cannot create a living style 
consciously any more in architecture than in literature. “ Ye who would 
seek ” a style “seek it not”, as a Erenchman said of reputation. 

Our duty, I consider, is just to try and get the organism of our building 
as rightly, designed as possible according to the principles common to all great 
architecture, accepting the accumulated knowledge and experience of the 
Great Masters of the past. We shall thus best express the spirit of the British 
administration, which is itself based on the accumulated experience of the 
past. The next essential is the adaptation to climate, local materials and 
conditions of labour ; and these in themselves force us to a large degree to the 
Southern and Indian. Then we must try to graft on, to our organism thus 
adapted to the material conditions of India, all that we can accept of what is 
best in Indian sentiment and achievement in art, and which does not conflict 
with our ideals. There is, in my opinion, so much which is valuable in 
Indian art and which we could thus whole-heartedly accept that, if we work 
frankly on these lines, keeping the big idea always to the fore, the result 
should be buildings which would express their purpose and should, whether we 
consciously strive for it or not, lead to a style which would be distinctly 
Indian. Our work is to embody in a building the expression of an idea and 
a fact which are new in history, and we should fail if we go too much back to 
the past for direct inspiration. 

We have already, with the approval of Your Excellency I think, accepted 
the column and lintol ; and this in itself must carry us away from the more 
definite Indian styles. The Hindus, indeed, used the column and lintol very 
clumsily, and the Moguls hardly at all. To use the column without the 
refinements of past Masters would be a retrogression, which would but ill 
. symbolise the British administration of the 20th century I In a book by 
P. Ooste, “ Monument de la Perse”, I see the Persians, in buildings at Ispahan, 
which are very much like those of the later Moguls, use a columned portico 



60 


in a very similar manner to the projecting porticoes, which I proposed in my 
plan of the Secretariats. This almost gives us a precedent, if one were wanted. 

Your Excellency need not fear as to my desire to recognise Indian senti- 
ment to the fullest extent compatible with our object, which is to embody in 
our building the idea of the British administration in India, My life in this 
country of conflicting racial ideals has strengthened my conviction that art 
has something more than purely objective motives, and should be inspired, 
as far as possible in the comparatively material art of architecture, by human 
and national sentiments. But we should certainly fail if we set out consciously 
to he “ stylish” and, like the archooologist who makes a bad architect, lose 
in a maze of detail the breadth and spirit we set out to obtain. 

Our difficulty, however, will arise, not so much from want of knowing 
what to adopt, but from want of funds, as Indian sentiment in the arts best 
expresses itself by elaboration and enrichment, which are costly. But we may 
have to reconcile ourselves to the probability that Indian s<!ntiinent, through 
the medium of the arts and crafts, will be added to the Capital, as funds and 
artists are forthcoming for many years after the buildings them.selves are 
completed. 

Havoll’s book is very interesting for its illustrations ; but, wherever I 
open it, I find special pleading, prejudice and ignorance of the essential truths 
of architecture. I think Vincent Smith’s book a very much better guide. 
Balconies, oriels, turrets and domelets, in picturesque confusion overhanging 
a high solid fortified base, are the chief sources of the charm of most of the 
best illustrations in Havoil’s book, such as Datia and Orcha. We can keep 
the solid base of our building high, thanks to Keeling, who tells us that the 
economic level is higher than we first hoped. But balconies and such irrele- 
vant features would be very much out of place in a practical Secretariat build- 
ing, nor in Government House would they be considered as “ attributes of 
awe and majesty 

Pray, excuse the length of this letter, but I cannot help taking great 
interest in the principles involved. 

I have been working hard for five weeks on the plans since I got the 
Committee’s first cable, but I have beard nothing yet from home about the 
confirmation of the agreement. 

Yours sincerely, 

(Sd.) HERBBKT BAKER. 

j }-^‘ — ^When I say, on page 1, “ lead to a style which will be distinctly 
Indian ’ , I mean that we shall be attempting to follow a process by which 
most styles have been made. The Mahommedans may be said to have done 
it in India, the Romans in Mesopotamia in what is called the Sassanian, 
and here in South Africa the Dutch so adapted, their own architecture to local 
conditions of materials and climate that they evolved what may he called a 
genuine South African style. 
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No. 59. 

Feom E. L. LUTYENS, Esq., a.r.a. (to Lady Hardinge). 


17, Queen Anne’s Gate, Westminster, 8. W., 

July mh, 1913. 


[ Private. ] 

******** 

Last week I met Havell. I was asked to supper, .and we started at the 
unearthly hour of 11 o’clock upon a meal no one wanted. My youth must 
indeed have gone ! We talked Delhi, and at 12-30 we drank Delhi’s health in 
Kummel — not bad, as Havell is a teetotaler. He afterwards wrote to Dr. Guest, 
our host, to say he was glad to have met me, &e., and hoped it would mean 
burying the hatchet. “Our aims were the same, but we approached them from 
different points of view.” He did not seem to care about style, so long as the 
maistry — what I call the mystery man — was given his fair chance and all 
encouragement. The proposed studio at Delhi will do this. 

I asked him to give helpful, and not always destructive, criticism ; and 
that for ever abusive. I told him the Viceroy was genuinely anxious and keen 
to employ Indian craftsmen in sympathy with Indian sentiments, &o., which 
he did not seem to know. 

He has gathered his information from, I think, Mr. Lanchester and 
Mr. Begg, and from the papers which are for ever wrong ! The Morning Tost 
has it that I am going to lecture at the Town-planing Conference on Delhi. 
Well, I am not ! I only lecture patrons and clients when they are patient 
enough to allow me — poor dears. 

Havell said in his letter he would be very glad to help, if he could be of 
use ; and if the Government could pay his expenses to India, he would go ! 

I did not in the least mean this. I meant to appeal for his help in his 
newspaper and lecturing ventures. 

Sir Thomas Holdemess thinks it is all right until he breaks away again— 
the next time 1 1 He wants flattery and official notice ! I think Holdemess 
would let him rip. 

Sir Swinton Jacob has, I am sorry to say, written to the India Office 
resigning his official position as adviser to the Government on Indian materials 
and ornaments. He came to see me, and wrote a charming letter; and is 
willing to help all he can friendliwise and will not undertake it officially. He 
seems very frightened of public criticism, which we will all get, no matter 
what is done ; and as he says, he does not know enough to have courage to 
withstand it. 



I have seen a Mr. Armitage, 'who has been very well recommended as one of 
the men who could hunt the maistry and take charge of the studio, and I am 
going to see Mr. Eandall Wells, in case Baker and I can recommend them to 
the Viceroy. Men such as these will, I hope, prove to be — should replace Swinton 
Jacob ; and Eandall Wells — if he is possible — would do more to quiet the 
agitators and King, their Parliamentary leader, than any one. It would take 
the wind completely out of their sails. 

But does all this bore you ? Your defence is so easy — I shall go on 
trespassing — but I should like the Viceroy to know I met Havoll and have 
made a peace for the present. I am starting to work hard at the plans, and 
I have taken a larger office, a stable behind St. James’ Square, and am rearrang- 
ing it for its new purpose. 

If the Viceregal Secretariat goes in the great basement of Government 
House, a lot of money will, 1 think, be saved, and I am happier. 


No. 60. 

From HIS HIGHNESS THE MAHARAJA OF JAIPUR. 


Jaipur, July 2*lih, 1913. 


My honoueed and valued feiend, 

Allow me to offer my very warm thanks for Your Excellency’s letter of 
the 19th instant, and for the very kind words in which you refer to my health. 
I am keeping in fairly good health from the last few days. 

From the papers I learnt that the preliminary work in connection with 
the new Capital is steadily advancing, and X am really glad that you have 
thought of Jaipur in deciding upon the lay-out and alignment of streets in tlie 
Imperial city. It is indeed a great honour to the old city of Jaipur, designed 
and built at a time when the science of town-planning was in its infancy, i 
have the greatest pleasure to forward, under separate cover, the plan of the 
city and trust that it will be of some use to Your Excellency. 

With the high consideration I entertain for Your Excellency, I be®- to 
subscribe myself. 

Your Excellency’s sincere friend, 

(Sd.) S. MABHO SINGH. 
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No. 61. 

To HIS HIGHNESS THE MAHARAJA OP JAIPUR. 


Viceroy's Camp, Dehra Dm, July 2%th, 1913. 

My dear Mahaeaja, 

I am very grateful to Tour Highness for your letter of the 27th July and 
for the plan of Jaipur city and other details which you were so kind as to 
send me. They will indeed he of the greatest possible use to me. 

I have just returned to Dehra Dun from Delhi, where I have been 
supervising the works connected with the new city. 

I am very pleased to hear that Your Highness’s health has improved 
recently, and I hope the improvement will be maintained. 

I remain, 

Ever Tour Highness’ sincere friend, 

(Sd.) HAEDINGE OE PENSHUEST. 

No. 62. 

To THE HON’BLE Ma. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceroy's Camp, Dehra Dm, July 28^A, 1913. 

[ Private. ] 

Mr DEAR Hailey, 

I arrived here all right yesterday morning, and the weather has been 
delightful, since, although it has been raining a good deal since our arrival, 
both yesterday and today we have been playing golf in the afternoon. The 
weather has been most considerate to us. 

I wish to thank you very warmly for your kind hospitality in having us at 
Metcalfe House. I am afraid we put you to some inconvenience and dis- 
comfort, but it was altogether a source of great pleasure to me to see you and 
the other members of your Committee and to talk over things together. From 
my own point of view, the visit was extremely useful. 

A short time ago I was turning over in my own .mind the question of the 
width of the streets in the new city, and remembering what splendid streets 
there are in Jaipur, I wrote to the Maharaja and asked him to get his Engineer 
to give me the details of the width of the principal streets. I do not know 



wliether you have ever been to Jaipur ; but if you have, I think you cannot 
have failed to be struck by the splendid streets of the new city, and from 
the details that I now send, you will see that the widest street is only one 
hundred and twenty- three feet between the houses, while most of them are 
one hundred and seven feet. This proves to me that we must go carefully, and 
I feel very strongly that we should be very careful indeed not to have broader 
streets than they have at Jaipur, or in fact wider than they have in Bombay, 
except perhaps on the main avenues towards Indrapat, where I believe a width 
of about two hundred and fifty feet would be more than ample, I really think 
that the figures I am now sending you are of very gr(;at importance ; and if you 
have never been to Jaipur I would strongly recommend you to take an early 
opportunity of going there, as it is cbmparatirely near to Delhi, and seeing 
whether you do not agree with me that the streets are amply broad enough for 
any city. I must again emphasise the fact that, when I was at Bombay, 1 was 
struck by the fineness of one of the streets, and when I made enquiries 1 found 
that there was only ninety feet of carriage way. I am quite convinced that, if 
we allow the Town-planners to have their own way, they will make our city 
ridiculous. 

Yours very sincerely, 

(Sd.) EA.RDINGE OE BEIsSnUEST. 


[ ENCLOSCBE. ] 


Plans, &c. 


No. G3. 


Fxom the HON^BLE MAJOE-GENERAL W. E. BIEDWOOD, 
D. s. 0., Secy, to the Govt, of India, Army Dept. 


C. B., C. S. I., C. I, E., 


SimlUf July 28f/i, 1913. 

Your Excellenci, 

I write to thank you for your letter of the 25th from Delhi, and I hope 
you were quite satisfied with your visit there. 

With regard to the different points Your Excellency has asked me to look 
into — 

(1) Officers’ quarters for the Native regiments. As far as we know at 
present, contractors have come forward asking to be allowed to peg out claims 
for some forty bungalows. We shall probably find that a good many of these 
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are men of straw, who are unable to complete on the necessary specifications. 
In any case some sixty quarters would be required, and it therefore seems that 
Government could not go far wrong if they start on building at least twenty 
quarters, so I think we might well contemplate taking this number in hand 
as soon as possible, for the fi.rst regiment occupying the new lines. The 
Secretary of State has asked that a complete project of the total expenses to 
be incurred in building the cantonment may be Sent in before he is addressed 
regarding any special set of lines. We hope to get off this general estimate in 
the course of the next month ; but in order to avoid the delay, I have asked 
General Williams to get out an advance estimate for one set of Indian infantry 
lines with oflBcers’ quarters complete. If we can get this off fairly soon to the 
Secretary of State, it would give him tim*e to go through it, and perhaps to wire 
sanction as soon as be receives the general estimate. 

I may perhaps mention that both the Secretary of State and the Einance 
Department are very averse to Government building officers’ quarters except 
in places where private enterprise is not forthcoming for the purpose, so there 
may perhaps be some little difficulty in getting the Finance Department to 
approve our building these offiicers’ quarters ; but from the figures I have just 
quoted, I hope they will agree to our starting away on this first set at all 
events. 

(2) I have applied for sanction to Government for Major Griffith to be 
given powers of sanctioning expenditure up to Es. 25,000. As a matter of 
fact. General Williams is not very keen about this, as he previously considered 
(after a personal talk with Major Griffith) that powers of sanctioning 
Es. 10,000 were sufficient, and he tells me that no case causing any sort of 
delay has so far arisen owing to the fact of Griffith’s only having these smaller 
powers of sanction. However, as I say, the higher powers will now be granted 
him. 

(3) I have also told General Williams Your Excellency’s views regarding 
the acquisition of the village of Naraina. I do not think there will be any 
difficulty in including the village within cantonment limits without ejecting 
the inhabitants, and in any case no question of ejection, or acquiring the 
village, need come up until we see the whole British garrison permanently 
quartered in the new cantonment. 

I am so glad you like Major Griffith, who was specially selected for the 
Delhi appointment, both on account of his being a good officer, and owing to 
the 'fact that we hope it may be possible to retain him there for a considerable 
time so as to see his work through. With kind regards, and hoping that Tour 
Excellencies are both keeping very well in Dehra, ^ 

Yours very sincerely, 

(Sd.) W. E. BIEDWOOD. 



64 


No. 64. 

To THE HON’BLE Mr. J. B. BRUNYATE, c. s. i.,c. i. e, Secy, to the Govt, of India, 

4 ioatce Dept. 


Viceregal Lodge, Simla, July 1913. 

MX DEAR BrUNYATB, 

I am passing on, as desired, the two statements of capital outlay on Delhi 
to the Viceroy. As T have also to keep a file of Delhi papers for referemas 
I shall be much obliged if you will let me have a further copy for my own 
use ; and I should be grateful if you would in future also send three copies 
instead of two. 

Yours sincerely, 

(Sd.) J. n. DuBOlXAY. 


No. 65. 

Viceroy to Secretary of State. 

Telegram, 30th July 1913. (Despd. from P. \V. Dept.) 

Please refer to your telegram, dated 21st June, and my telegram, dated 17th 
July. Delhi Architects agreements. A fresh memorandum will be sent by 
mail of 7th August next, replying fully your enquiries and making further 
observations, which it is hoped will enable you to complete agreement with 
Architects. 


No. 66. 

From THE IION’BLE Me. J. B. BRUNYATE, c.i.e., Secy, to the Govt, of 

India, Finance Dept. 


Simla, August 1st, 1913. 

No. 770-A. 

Mx DEAR DuBoULAX, 

I enclose a third copy of the statement of Delhi capital outlay, and llave 
given instructions that you shall be provided with a copy in future.’ 

Yours sincerely, 

(Sd.) J. B. BRUNYATE. 
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No. 66a. 

Fbom sir GEORGE BIRDWOOD, e.c.s.i., c.i.e. 


6, Windsor Boadt Baling ^ August 1st, 1913. 

Mt dear Lord, 

In reply to Tour Excellency’s letter of the 8th July last — 

A.— I am myself delighted, and all but completely satisfied, with the 
“ lay-out” (a word new and very acceptable to me) of the new Delhi ; and I 
only pray it may be carried out in its integrity, and without unnecessary 
delay, and ungrudgingly ; and that you may live to see it done ; and devote 
your ownself in India, and again in England, to seeing it done ; at least so 
far that it shall be impossible ever to modify the noble and impressive 
ground plan of the city, or to scamp in construction any of the great buildings 
that are to mark the salient features of the city. 

As to the two criticisms, or rather suggestions, I have to offer — 

(1) Erom the amphitheatre to the commemorative column, the kite- 


shape given to the ground plan 


really defines the whole area appropriated to the Government offices. Cathedral, 

&o. 


w 



I would like to emphasise its symmetry— by making it absolutely 
symme'teical— by repeating the or “octagon”, at the angle formed 

by the lines of “ the kite” on its southern side— at the angle formed by 
the corresponding lines on the northern side of the “kite”. Again I would 
like to repeat the circus in which it is proposed that the Cathedral should 
be built — at the corresponding point at which the four oblique roads, or 
streets, converge [from north-west and south-west and from south-east and 
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south-westj on the great road running from north to south — between the 
railway station and the “circus” reserved for the Cathedral. This would 
absolutely emphasise the symmetry of the ground plan of the area devoted — 
consecreated to the State and administrative offices and other public buildings 
of the new Delhi. Within this “kite-shaped” area, I would also make the 
alignment of all the subsidiary streets, on both sides of the Imperial avenue, 
from west to east absolutely symmetrical. Not only on the map, but in the 
actual city to be built, this would add greatly to the simplicity and the 
impressiveness of the new city. 

(2) My second criticism is more radical and imperative within my own 
mind. 

The Cathedral is utterly wrongly placed ; and it mmt, in my humble 
opinion, be placed where it is now proposed to place the commemorative 
column, at the tail of the kite. You can tliore build it so that the altar 
can be placed in its east end, and its great doors open to the west, iloreover 
in the south-east circus, it would bo in a too subordinate positi(m to 
Government ilouse. At tiie tail of the “ kite” and in that great octagem, it 
would absolutely balance Government Ilouse ; and if it have a lofty .spirt.*, the 
wonder of all India, it will overtop Government Jlou.se. 1 would have, 
preferred it on the site of Government House, and Government Huu.so put 
where the commemorative column is, but that is imi)ossible— atid for two 
conclusive reasons. The greatest, that its front door would have to ho to tin; 
east — to face Government House (they must face each other), and tiiere would 
be.no place for the altar save at the west end. The secondary reason i.s that 
the west site is healthier, and certainly the site for a residential building ; 
while there is practically no chance of commemorative column site proving 
injurious to the clergy connected with the Cathedral, or to the congregations 
gathered in it for worship during two hours, or le.ss, once or twice a week. 
Beside the happy treatment of the river, between the “ Old Fort ” ^Purana 
Eella), will wonderfully improve the salubrity of Delhi. 

I used to wonderfully improve the salubrity of private residences in 
Bombay, and particularly my own, by sowing “ sacred Basil ” (Ooymum 
sarictum) broadcast all about them ; and planting Eucalyptus trees. But the 
Eucalyptus tree is rather sad and spectral-looking, and I would rather in 
Delhi depend on oranges and Indian lemons. [Limes, oranges and lemons 
are both natives of North-Eastern India “orange” being simply 

the Hindustani narunga — from which we got our “a norange”, further 
corrupted to an orange — (compare an ewt corrupted to a newt) — and “lemon” 
being the Hindustani Ihhhu, are lime in India and lemon in Europe.] 

_ 3, The commemorative column should be placed in the present Cathedral 
“ circus ” — or “ close ” ! and the circus that would balance the present 
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Cathedral circus — to the north of the Imperial Avenue, should also he reserved 
for some public monument. 

I enclose my map* of the “ lay-out ”, marking with red pencil the changes 
1 have suggested. 

I take it for granted military considerations have not been overlooked, 
for the next five years are going to be critical ; and I feel satisfied that, as 
things are going, there will be a great upheaval about 1957. 

^Fortunately — ^the great advantage of Delhi being, the Imperial Government 
— is that it is in the heart of Hindu Rajisthan ; and that the Rajput Princes of 
Rajputana and Kathiawar are our most loyal supporters in India — ^and most 
grateful ; and that all India is within striking distance of Delhi. If only we 
would keep guardships at Bombay, Trincomalee, Madras, Karachi and 
Calcutta — and a gun- boat or two could always be kept on the Jumna — then 
Delhi would be as safe as Clapham Common. I would offer great induce- 
ments — without observation — i. e., the appearance of soliciting them — to all the 
reigning Rajput Princes to have their town houses in Delhi — and also any 
Muslim reigning Princes. But keep the “ jumped up ” low castes, the setha 
of Calcutta, Bombay and Madras and Karachi, from entering as landlords the 
sacred precincts reserved for the Rajputs and Rajas generally — and our 
British officials — white, black, and brown. At all hazards the dignity of our 
officials to the humblest must be religiously observed by all Englishmen in 
India. The Hindus themselves hold- that the caste of a Ruler Prince is 
equal to the highest caste ! 

I wanted to write my No. 2 paragraph. But I am very weak and going 
to sleep — and must reserve it until next mail. It was intended to draw Your 
Excellency’s attention to a most illuminating and heartening lecture given 
here some weeks ago by a Native Chief from Western India. 

Sir Fleetwood Wilson’s farewell addresses greatly distressed me. These 
literally gave me shivers for two days — and these have done great mischief 
here among the Native students. If this sort of thing is to go on, it will be 
impossible for us to rule India, for it will be ourselves who turn us out. But 
this is another story — and a long one — and I must not go on with it, though 
it is hard to consume one’s own cursings. 


I beg to remain, &e., 

(Sd.) GEORGE BIRDWOOD. 


^ I5ot reproduced. 
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No. 67. 

Feom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief CommiHsioBer ul nulhi. 


Delhi, Aitgmi Uh, 1913. 


D.-o. No. 1053. 

Mt dbae DtjBotjlat, 

I send you herewitli a cop^ of tbo proceedings of the 17th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCnoSTTRE TO THE ABOVE LETTER. ] 


Troceedings of the Seventeenth Meeting of the Imperial Delhi Committee held 

on the 2Glh July 1913. 

Pebsbnt : 

The Hon’blb Mb. W. M. Hailey, c. i. e., i. c. s., Chief Commiseloner, 
Delhi, Dresident. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. H. G. Stokes, c. i. e., i. c. s. 

Me. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmoeenoy, i. c. s., Secretary. 

1. The proceedings of the 16th meeting were confirmed. 

2. Considered Chief Engineer’s memorandum No. 3540-W. of 22nd July 
1913, forwarding an estimate for Es. 11,598 for the purchase of two miles of 
2'-6'' gauge tram line. 

Eesolved that the estimate he sanctioned, and the Audit Officer informed 
that the charges of 18% for supervision and freight, amounting to Es. 617, 
should not he paid unless the charge cannot be waived under the provisions of 
the Eailway Code and the account rules. 

3. Considered Chief Engineer’s memorandum No. dated 22nd 

July 1913, forwarding an estimate for Es. 22,473 for the purchase of two rock 
drilling units each consisting of an electrically driven air compressor and three 
Hardy Simplex new B 6 type drills. 
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Eesolved that the estimate be sanctioned and that the plant be purchased 
in England. 

4. Considered Chief Engineer’s memorandum No. 2976-‘W., dated 7th 
duly 1913, forwarding an estimate, amounting to Es. 68,127, for the purchase 
and erection of three batteries of mortar grinding pans. 

Eesolyed that the estimate be sanctioned for Es. 68,127, the cost of tools 
being taken to the head D— VII, and the cost of erection adjusted under head 
D— IX. 

5. Considered Chief Engineer’s memorandum No. 3602-'W‘. of 21st July 
1913 relating to a service road to and from the brick-fields for the new 
Imperial City. 

Eesolved that the estimate for Es. 39,935 he reduced by Es. 16,000 
by joining up the road with the existing Kutb Eoad. The estimate 
fo be sanctioned for -Es. 23,935 on the assumption that, for the present, 
the Kutb Eoad will continue to be used. The portion of the estimate, amount- 
ing to Es. 16,000, to be held in abeyance. The Committee remark that the 
higher rate per mile of this road as compared with the cost of other service 
roads previously sanctioned is justified by the extra cost of carriage involved 
by the distance in this case from metal supply. 


No. 68. 

To E. L. LUTYENS, Esq., a. k. a. 


Viceregal Lodge, Smla, August 4ith, 1913'.. 

Mt dear Luttens, 

Many thanks for your letter of July 11th. The India Office sent out to us 
your agreement for approval, and it went hoine again nearly a fortnight ago. 
I hope that everything is now fixed up. 

I am glad that you are working on the plans, as there is a great deal of 
work going on at Delhi, whence I have just returned, and I hope that there 
will be no delay in starting building operations this cold weather. 

I cannot think why you hanker so much after the round arch. Nothing 
can be finer than the pointed arches of the ground floor colonnade and the 
windows of the Doges Palace. In the east the pointed arch is a symbol, and 
has a meaning which all Indians understand, while a round arch means noth- 
ing at all. Nothing can be more prosaic, commonplace and out of place in 
India than the round arch, which can be seen all over London and in all our 
provincial City Halls, but which will be entirely out of place in Delhi. I notice 
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that the round arch is prominent in the new Government buildings at Pretoria, 
and there they are not at all out of place, but then Pretoria is not Delhi, 
Just as pointed arches may be out of place at St. Pancras Station, London, 
so would the round arches of the City Hall at Belfast be out of place at Delhi. 
It is of no use to fight against tradition and symbolism of centuries. To do so 
spells failure, while to adopt them and blend them with English (not Italian) 
traditions means success. I have always said, and continue to say, that what 
I want to see at Delhi is a fine and broad style of architecture with Indian 
tradition and sentiment running throughout. By this I mean buildings that 
will be admired by Europeans for their breadth of treatment, and that will at 
the same time appeal to Indians from their interpretation of Indian sentiment. 
This may be difficult to achieve, but it is, I maintain, the goal that sliould bo 
set before us at Delhi ; and to attain this end, the question must be approached 
in a spirit other than that of the Philistine. You must not mind my speaking 
very plainly, but I feel strongly on the su])ject ; and after all I am chieily 
responsible for what is done. In your London surroundings you cannot feel 
the whisperings of the East, but I have lived 15 years in the East, and I 
know and feel the language of Eastern buildings. 

Tours very sincerely, 

(Sd.) HABDINGB OE PENSHURST. 

P. S.—l find that, owing to an error that was found and had to be looked 
into, the despatch with the agreement about your fees is only going home this 
week. 

H. 

No. 69. 

To H. BAKBE, Esq., 17, Queen Anne's Gate, Westminster, S. W. 


Viceregal Lodge, Simla, August Uli, 1913. 

[ Private. ] 

Dear Baker, 

Many thanks for your letter of the 11th of July. I was under the 
impression that you were going to be back in England in July, although I know 
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there is absolutely no reason why you should not be remaining in South 
Africa. 

I hope that you are getting on with your plans of the Secretariats, so that 
work can commence seriously on them in the cold weather. 

I have just returned from Delhi, where I spent two or three days, and 
where great activity is prevailing. I approached the site from what is called 
the “commemorative column and I must say that, from that point of view, the 
site looks far better than I ever anticipated. It looks so much higher than if 
one approached it from the other side, which I have always hitherto done. 
Now that the roads are being laid out, I can see one or two alterations in the 
plans that will be necessary, but they are not vital. The new level for the 
Secretariats and Government House is an immense improvement on the first 
level selected, and makes Indrapat for ever clear of trees. I am also glad to 
observe that the raised causeway on which the buildings will be constructed is 
a good height above the ground. It will make the whole thing look weU. 

The country, under the fresh rains, was looking beautiful and the site 
grows on one. I doubt if the project estimate of the whole scheme will be 
ready before September, but I hope it will not take long in receiving the 
sanction of Government. 

We shall be very glad to see you when you return to India, but I shall 
not be at Delhi till the 1th of December. 

Tours sincerely, 

(Sd.) HARDINGE OF PENSHDRST. 


No. 69a. 

Fbok the HON’BLE Me. W. M. HAILEY, c. i. b.. Chief Commr. of Delhi. 


J)elh% August 191^.. 

My deab, Loai> Haedinsb, 

I must thank you for your very kind letter from Debra; it was a great 

encouragement to us, and also, if you wiR allow me to say so, a sincere pleasure 
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to ns, to see yon in Delhi last week. The weather was very propitious to us iii 
Bhopal also; and I was almost converted to the necessity for carrying out the 
Lake scheme. Indeed, I concluded a protocol with Her Highness the Begum 
for the exchange of Delhi for Bhopal, and nothing but the fact that tlie 
exchange would inevitably involve a third visit of the Town-planners prevented 
me from pushing the matter further and asking Your Excellency to ratify our 
treaty. 

I will at once discuss with the Committee the figures which Your Excel- 
lency has sent me regarding the breadth of the Jaipur streets. I have always 
ventured to advocate a restriction of the Town-planners’ ideas both as to open 
spaces and roads ; I fear very much the reproach of solitndinem f admit, tirbem 
appellant I hope that, when we send up our proposals for the modification of 
the lay-out, Your Excellency will find that we have reduced their proposals on 
these points to reasonable proportions. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 70. 


Peom H. BAEEE, Esq., r. a.i. b. a. 


Johannesburg, August %ih, 1913. 

Dear Lord Hardin as, 

I am sending Your Excellency a cutting, which gives a good Eastern 
precedent for our platform. 

I feel we might sum up our ideals as to style thus ; we must not try to be 
purely English, nor purely Indian; still less purely Eoman, Venetian or any 
other style, or a mixture of any two. But we must aim at expressing, within 
the limitations of architecture as a medium and of our own powers to use it, 
the British Government of India, with its history, ideals and practical achieve- 
ment. 
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We must try to build our city in the same spirit which animates those 
who are building up the fabric of modem India. 

I see that the amphitheatre is shown on the plan published by The Times. 
I hope that means that the King has approved of the idea. 

I think that and the platform will go a long way to embody Lord Curzon’s 
faith, as he expressed it in a speech when he left India— I forget the exact 
words — “ It seems to be carved in granite and hewn out of the rock of doom, 
that our work is righteous and shall prevail.” 

I am making good progress with the plans. I hope I don’t bore you, 
Sir! 

Tours sincerely, 

(Sd.) HERBERT BAKER. 


[ ECrCLOSTOB TO TELE ABOVE UTTER.] 


Frm a deseripium of Persepolis in Perrot and Chapiez History of Art in Persia— page 293. 

“ The object Darius had in view, when he set about erecting his stupendous platform, 
was precisely the same as that of the constructor of those artificial mounds sprinkled about the 

plains of Chaldaea and Assyria it was intended to separate the King from the crowd 

and place his dwelling above their heads with space and view at his command.” 


No. 70a. 

From SIR SWINTON JACOB, k. c. i. b., &c. 

Artillery Mormons Hotel) Westminster) 

August *lth, 1913. 

Mi deau Loud Hasdinoe, 

It is with regret I write to inform Tour Excellency that I have asked to 
be relieved of the post of adviser to the architects selected for buildings 
connected with new Delhi. 
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Both Mr. Lutyens and Mr. Baker have been most friendly, but the more 
I have seen of the correspondence and the discussions which have taken place 
in the House and in public, the more convinced I am that I am not competent 
to undertake the great responsibilities which the post involves, and which I 
did not fully realise when I accepted the honour in being asked to help with 
advice. 

It is only fair, I consider, to the Government, to the architects and to 
myself that I should say so at once. 

I have seen both Mr. Montagu and Lord Crewe and have explained the 
difficulties of my position to them. I trust Your Bxcelloncy will extend the 
same forbearance, and will not think unkindly of me in asking to be relieved of 
responsibilities 1 do not feel equal to undertake. 

I enclose a copy of a note I have submitted to the India Office on the 
subject of the employment of Native master-builders for your consideration,. 
The difficulty is to get bold of such men. I think this may perhaps help, 
unless any one can suggest something better. 

I think it may help also to encourage such men and to prove the desire 
of the Government to satisfy Native aspirations, and to silence those who 
continually ask questions on the subject. 

I remain, &c., 

(Sd.) S. S. JACOB. 

[exclosuee to the above bettek.] 


To encourage the co-operation o£ Native master-builders I would suggest the following: 

(1) Each Local Government and Administration and every Native Chief should be 

invited to submit tho names of the best men in their States or IVovinccs, who 
are considered deserving of encouragement, stating the total salary each 
receives. Some of the best men, it is believed, are in Native States — ^in some 
cases they are servants of the State. 

(2) Copies of the ground plans, after approval by Government, to be furnished to each. 

This would ensure breadth of treatment and all requirements as regards interior 
arrangement and convenience being fully met. 

(8) Each man should be invited to submit drawings, showing the elevation of each 
front and longitudinal and cross sections — all to the same scale, say, h' = I". 
They should be left perfectly free to adopt any style they like and even to 
modify the ground plan, if they think they can suggest improvements, so long 
as the area for each purpose is not exceeded or diminished to any extent. 



(4) All thje drawings to be submitted within^ say, six months, when each man who 

submitted drawings, whether approved or not, should be liberally remunerated — 
say, six months of his ordinary income, whatever it was. The drawings to be 
all at the disposal of the Government. The total expenditure would not be 
much j the money would be well expended in the encouragement it would give 
to Native aspirations; and be the best proof, I think, that the Government 
could afford of the sincerity of its desire that Natives should co-operate, as far 
as possible, in this great Imperial work— even if it is unsuccessful, the attempt 
would do good. 

(5) And because it is a great Imperial work, I think the Government would do well, 

if doubt arises on any point, to invite the co-operation also of the R. I. B. A. 
before committing themselves to any decision. The matter requires the most 
deliberate and careful consideration. The result will be unalterable, fixed for 
ever. It is well to have the opinion of those considered most competent to 
ludge* 

® S. S, JACOB,— 28-7-13. 


No. 706. 

Peom sir GEORGE BIRDWOOD, k. c. s. i., c. i. e. 


6, Windsor Boad, Ealing, August Sfh, 1913. 

Bear Lord Harding®, 

After writing to Tour Excellency by the mail of tbe 1st instant, on the 
subject of tbe “ lay-out” of new Delhi, I receired the Pioneer with a map of 
the “lay-out” in it; the sight of which rather disturbs my mind, as I had, 
up to now, made it up, — with reference to the proper position for the 
Cathedral. Eor in the Pioneer ground plan there is a water-course or water- 
way, running between the river, right across the present site of the “ com- 
memorative column” and up to the railway station — a water-way not shown 
either in the wretched map in The Times, nor in tbe map of tbe Times of 
India, wbicb I enclosed in my last letter to Tour Excellency. I have never 
been in, or about, Delhi, since I was an infant ; and I can get no information 
about this canal, aqueduct, or water-course of some sort or other; and of 
course if it makes the site of the proposed “commemorative column” 
unsightly (and with a railway line close to it, I fear that they together 
will be most unsightly), I feel ii is no place for the Cathedral. And 
I don’t know where else to put it, so far as my ideas about the whole 
project go. It cannot be put on the west side where Government House is, 
for you could not then place it in its proper orientation. I cannot bear the 
idea of its being subordinated to Government House on the right hand or the 
left; and I only hope that the site of the " commemorative column” may, in 
fact, not he unsightly after all — but spacious, and open, and dignified, and 
peaceful, and, with the Cathedral, as impressive as it could possibly be. Of 
course Jerusalem is west of India; but Christian churches (unlike the 
Muslim mosques, which point always toward Mecca) are not concentred on 
Jerusalem, but are always oriented, that is, the altar is always placed toward 



the setting sun ; exactly where it sets on the day the church is fonndutioncd. 
Don’t thick that, in writing so earnestly about the Cathedral, 1 an) writing 
like an empty-headed ritnalite ! But I cannot forget how the piety— born of 
commingled religious belief and patriotism and chivalrous regard for the 
honour of our women — really helped ns, as much as our military prowess, in 
overcoming the Mutiny of 1857. Our men said nothing, even among theniselves ; 
nor our women; nothing of the fears, nothing of the anguish at their heart of 
heart, for each other, and for the Empire ; but one learned all that was there — 
in their responses to the reauing of the Psalms every ret.nrning Sunday ; 
and particularly at the reading, during the high crisis of the Mutiny, of 
Psalm LXXV’llI — “ Oh God, the heallien have come into Thine inheritance, 
'Ihy Holy Temjde have they defiled, and made Jerusalem an lieap of stones 
Posuerunt morlicitui scrooTum iuomm escan voffitili/m C(cli ; carncH muatonun 
iuorum hestm lerrae” and how each man and woman there presejit silently 
vowed to support each otluT, right godly and Englishly, through the liery 
ordeal, until it was quenched in blood of tlie foul and a(!cused (memy. 'i’hat 
confidence in God, as onr avenger, gave us the victory; and wo nu.'st never 
forget it, w'hother in England or in India; and in especial not in Ihc building 
of new^ Delhi. The Cathedral must be in the best, the most conimandiiuT, 
open site we can give it, and be built to (>ndnre for ever; and its spire or tower 
(which will make up for its somewhat sunken position) will (piite make up 
for the higher level of the site of Govennuent House. So far from being 
distasteful to “Native prejudices” this will gratify them. Native Indians 
wwo always remarking on our neglect— in m\ time-^of the open profi>.s,sion 
of our religion, expressly ou our neglect of public worship; tuid they used to 
call ollicials conspicuous for this neglect “devils”. And .Hindus, .Mtislims and 
all have ever held religious Englishmen in India in tiie lii'Mmst esteem and 
confidence, and downright awe. They always luiyo God (their in the ca.s<‘ 
of Hindus) by them all day long, arurni-r lit long. If Gut an* \i(4 the better 
men, ndigiously, for it, they are the stronger; and it is* everything for us, in 
our dealings with thorn, that they should clearly see for them.selves that we 
have our God always beside us in all our outgoings and itu;omini>'S, and in 
whatsoever w’o do, good or bad ! 1 ruled my little side-world in Bombay likt* a 

local god; and it began in my always doing all my reading aiid mo.st'of my 
writing lying llat down along the floor, on a stretch of cool matting; and 
this at once created the fiction that I was always at my prayes. even in my 
office work; wdiich gave immense power to my elbow — and against my 
protests that I was only doing it for coolness sake — an exjjhuiation they 
insisted on attributing to my humility and modesty. Then all mv children 
turning out boys — I w'as a god in very deed I 

Nothing pays in India like our men and women upholding their 

to the highest standards and emphatically and publicly observing their 

religion. Dwelling on the Mutiny, some incidents recently have touchecl 
my inborn optimism with a taint of pessimism These incidents are (1) 
Sir Eleetwood Wilson’s farewell speeches on quitting India, which I re^rard as 



not simply silly and stupid, but seditious— unconsciously I bope; (2) 
Mr. Montagu’s treatment of Sir John Prescott Hewett, which, however, has 
been in great part honourably amended by Lord Crewe ; and (3) Mr. Gokhale’s 
most mischievous speech, — briefly — hut yet too fully — reported in The Times 
of Monday, the 4th instant, page 5, column 4, at the bottom. (I enclose it.) 
Gokhale’s conduct is not really so reprehensible as Sir Pleetwood Wilson’s ; 
but the effect of these two speeches and of Mr. Montagu’s outrageous remarks 
on Sir J. P. Hewett — all taken together — are of the most ominous import. 
Gokhale’s speech is a tissue of lies. The Native students here were never so 
hospitably treated than they have been during the past few years ; and only 
recently a sub-department of the India Office has been organised for their 
benefit. The wonderful thing is that private Anglo-Indians should be so 
hospitable to them as they are. They have always been very loose in relation 
to women ; and the way they “ paw ” ladies, when they force themselves on 
them, on leaving a house, to help them on with their shawls or other wraps, 
always gives offence ; and now the number of low caste young men, who come 
here for their studies, makes it very difficult to introduce them into private 
families. 

To me, they are particularly offensive in the way in which they are always 
telling abominable tales of each other. If you are kind to one he always tries 
to monopolise you by denouncing the rest of them, in order to keep you 
“ eompartmented ” all to himself. As for Gokhale, he must know that in 
Poona, among his own caste people, he would not touch one of these low 
castes — and out-castes with a pair of tongs ! 

But it has been transparent to me for a long time that London is a 
centre of a regular conspiracy against English officials in India ; and if not 
dangerous to the Empire just at this moment, it is a great menace already to 
the honour of English officials in India. Wherever they go, these fellows 
abuse our Indian and English officials; and all of them able to get at English 
M. P.’s and Ministers, through men like Gokhale, poison the ears of these 
influential persons against us in India, even against Lieutenant-Governors 
and Governors and Viceroys. It is a growing danger, and will end in^ a 
catastrophe, unless alertly watched and resolutely handled by the authorities 
in India. Sir Eleetwood Wilsou ought to be made to feel how ignominously 
and disloyally he has acted. 

Now the Aga Khan is always loyal — and frankly, and heartily— and at 
great sacrifices of his own comfort and credit with his countrymen; and 
while he stands high with all who know what he has to put up with from his 
own people. Even he, through the ceaseless attraction of him by the Native 
Indians here, suffers in the estimation of Englishmen — even of high officials 
here — who know not India or the people of India. I really feel very 
pessimistic. I don’t like the situation in Bengal created by the weakness of 
Lord Carmichael ; I don’t at all like the failure to discover the author of the 
Delhi outrage ; hut the most menacing and open danger of all, I divine, is in 
Sir Eleetwood Wilson’s speech ; and taken vMh thatf Mr. Qokhale’s. 



I hare presumed on too long a letter ; and kindly do not attempt to reply 
to it. I was very anxious to write about the Cathedral ; but liayinsr begun on 
that, I have been led on to place all my anxieties before Your Excellency. 

Between now and 1915 — 18 mischief will ceaselessly be brewing. And we 
must keep the Princes heartily with us and be prepared for anything in Poona 
and Calcutta. 

I beg to remain, &c., 

(Sd.) GEOllGE BIEDWOOD. 


No. 71. 

lo THE HON’BLE Me. B. C. PORTER, c. i. e., Secy, to the Govt. o£ India, 

Education Dept. 


Viceregal Lodge, Simla, August Wt, 1913. 

My dear Porter, 

I enclose to you herewith an extract from a letter from the Hon’blo 
l)r. Deva Prasad Sarvadhikary. 

His Excellency would be very glad if the suggestion contained in it could 
be carried out. 

Yours sincerely, 

(Sd.) J. n. HuBOULAY. 

* Dated the 7th August 1013 {vide India Vol. “ From ” No. ). 


No. 72. 

To THE HON'BLE Me. W. M. HAILKY, c.i.e.. Chief Comrnr. o£ Delhi. 


Viceregal Lodge, Simla, August Mh, 1913. 

My dear Hailey, 

The want of a common room for Indian clerks in Simla has been brought 
to His Excellency’s notice, and he thinks it would be a good thing to have 
such rooms for the clerks at Delhi also. His Excellency does not think it 
should cost much to provide this, and is of opinion that they would be much 
appreciated. 

Will you kindly give the matter your consideration and let me know in 
due course ? 


Tours sincerely, 

(Sd.) J. H. DuBOHLAT. 
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No. 73. 

To THE HON’BLE Me. H. WHEELER, c. i. n., Secy, to the Govt, of India, Home 

Department. 


Viceregal Lodge^ Simla, August ^th, 1913. 

My deae Wheelee, 

1 enclose to you herewith an extract from a letter from the Hon’ble 
Dr. Deva Prasad Sarvadhikary. 

His Excellency would be very glad if the suggestion contained in it could 
be carried out, as he thinks it our duty to look after our clerks. I am writing 
to Hailey about a common room for clerks at Delhi. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 

^ Dated tlie 7tli August 1913 (vide India Vol. “ From ” No. ). 


No. 74. 

Fkom commissioner F. BOOTH-TUCKER. 


Simla, August Wth, 1913. 

Deae Sie Jambs, 

We have now heard from Mr. Hailey, saying that the contractors are not 
experiencing any difi&culty in finding labour for the building of new Delhi, 
so that he does not think it is necessary to introduce any of the criminal 
tribes for this purpose. We are therefore dropping the matter. 

Tours sincerely, 

(Sd.) E. BOOTH.TUOKER. 


No. 76. 

Viceroy to Secretary of State. 

Telegram, No. 266, 12th August 1913, 1-16 p. m. 

Trivate. My Einance telegram of August 7th. Delhi Medical College 
and Nurses’ Training School. 
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I trust that you will he able to agree to the annual grant of one lakh for 
maintenance, which we shall have no difficulty in finding. This Medical College 
for Women will meet one of the most urgent needs in India. Subscriptions 
are pouring in to my wife, who will soon have about 16 lakhs. This will suffice 
to build the College and Hospital on a proper scale, but one lakh per annum 
for maintenance is essential to start the institution on proper lines. The site 
in the new city has been already set aside ; and as soon as you give your assent, 
building operations can be begun. 


No. 76. 

Chief Commr., Delhi, to Private Secy, to Viceroy. 

Telegram, Delhi, 12th August 1913. 

222. Kindly wire if your letter 9th refers common rooms in Secretariat 
Buildings or in clerks’ quarters. 


No. 77. 

Viceroy to Secretary of Sta te. 

Telegram, 12th August 1913. (Despd. from P. W. Dept.) 

Some doubt exists as to the precise effect of the sanction conveyed in your 
telegram, dated June 16th,^ read with our telegram, dated May 29th. Our 
intention was to obtain sanction of the Secretary of State to excess expenditure 
of four lakhs over and above actual expenditure on estimate, Temporary Delhi, 
which we anticipated at the time would amount to an excess of about 6 per 
cent. We are unable to say at present what actual expenditure will amount 
to, but to free question from doubt we request sanction to expenditure of four 
lakhs for press workers] quarters over and above actual expenditure on estimate, 
Temporary Delhi, provided latter does not involve as a maximum an excess of 
more than 10 per cent, on estimate sanctioned. We are confining expenditure 
to absolutely necessary work only. 


No. 78. 

Private Secy, to Viceroy to Chief Commr., Delhi. 

Telegram, 13th August 1913. 

Tour telegram 222 of 12th. A common room, near Indian clerks 
quaitew, is meant where they can meet for recreation, reading or amusement 
alter office hours. 
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No. 79. 

Feom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commr. of Delhi. 

Delhi, August IZth, 1913. 

D.-o. No. 6 a 24 -Home. 

My deab DuBotjxay, 

I venture to ask whether there is any truth in the statement in the 
Khalsa Advocate of the 9th August 1913 that His Excellency has agreed that 
the wall round the Gurdwara at Eakahganj should not be demolished. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


There is not a word of truth in this, 
to me. 


Nobody has made suoh a proposal 

H. 


No. 80. 

To THE HON’BLE Ma. W. M. HAILEY, c. i.e., Chief Commissioner, Delhi. 


Viceregal Lodge, Simla, August IZth, 1913. 

[ Private. ] ♦ 

My deab Hailey, 

I enclose you an extract from a private letter from Lutyens to my wife. 
The only points of importance are the question of a successor to Swinton Jacob 
and the views contained in the last sentence, which are in contradiction, if I 
remember rightly, of what he has written before. 

It is, I think, a misfortune that Swinton Jacob apparently does not want 
to come out. I have a strong suspicion that -he is disgusted with the unreason- 
able attitude of Lutyens. Lord Crewe writes to me that he will try to keep on 
Swinton until Baker returns who, he considers, will probably be more reasonable 
than Lutyens, 

As regards the other people, such as Armitage or Kandall Wells, I see no 
advantage in having this class of man out here, who cannot speak the language 
and knows nothing about Indian architecture. If it should be necessary to 
have somebody to supervise our Indian craftsmen when they are setting to 
work, I would infinitely prefer to have a man of the type of Sanderson, who 
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knows all about architecture and is able to talk the language. We do not want 
any more bad bargains in connection with new Delhi. We have had enough 
of them in Swinton and Brodie. 

I should like to hear your views when you have time to write me a line. 

Tours sincerely, 

(Sd.) HAEDINGE OF PENSHUEST. 


[ ENCLOSTJEE. ] 

Extract from letter from Mr. Lutyens to Her Excellency, dated the 25th July. 


No. 81. 

To THE HON'BLE Me. W. M. HAILEY, c. i. e,, Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, August 1 &h, 1913. 

Ml DEAR Hailey, 

In reply to your letter of the 13th August, which I have laid before the 
Viceroy, he asks me to say that there is not a word of truth in the statement 
that His Excellency has agreed that the wall round the Gurdwara at Eakab- 
ganj should not be demolished. Nobody has made such a proposal to him. 

Tours sincerely, 

(Sd.) J. H. DtjBOHLAT. 


No. 82. 

Fbou the HON^BLE Mr. W. M, HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, August IQth, 1913. 

Mt dear Lord Hardingb, 

ii. 1 thoi^ht carefully over the question you ask me in your letter of 
the 13th regardmg a successor to Swinton Jacob. 

The first point is, whether we need an adviser on Indian matters to the 
^the second is, whether we need anyone to superintend the “ Studio 



11 


My own feeling is that the first question should be answered in the nega- 
tive. In the first place, we have on the Committee Nicholls, who was trained 
in the Archaeological Department, is a man of taste and sympathy with 
Indians. Secondly, I do not think that any “adviser*’ will really succeed in 
materially influencing the Architects. As you have yourself said, we do not 
want Indian detail so much as breadth of treatment and sympathy with Indian 
sentiment. I would rather depend on the effect of Your Excellency’s orders 
to the Architects on this point than on the suggestions of an “adviser”. There 
is a third point. Swinton Jacob’s appointment had its value at the time it was 
made, in that it proved to the world that we were determined not to neglect 
the claims of Indian tradition. But I know of no other name which would 
carry the same value, or which could be quoted with similar oonfldence by us. 
Lutyens’ proposal to put in Randall Wells, “ in order to quiet the agitators and 
King, their leader”, seems to me very crude and ineffective. 

The second question relates to the “ Studio of Indian Arts ”. I quite 
believe that, if this is to be maintained, we could run it ourselves without out- 
side assistance. If the Indian craftsmen whom we shall engage are to be any 
use to us, they should be able to work without much further tuition. But I 
recognise that the studio has also its political side, and I venture to think Your 
Excellency would be well advised to appoint Bbai Ram Sing, the Principal of 
the Lahore School of Art, in charge of it. The appointment would have more 
political value than the importation of an English craftsman ; it would be 
much better evidence that we are really desirous to give the Indian craftsman 
full scope. It is a question, which might be decided at leisure, whether Ram 
Singh could do this work in addition to his own; the studio need not in any 
case be constituted until we reach the decorative stage of our work. Perhaps 
Your Excellency has seen in course of your tours some Indian craftsman, 
whom you would prefer to Ram Singh ; but the latter’s name occurs to me as 
that of a man of a good deal of taste and practical ability, accustomed to 
handling labour and knowing many Indian craftsmen. 

I am, &c., 

(Sd.) W. M. HAILEY. 


No. 83. 

To THE HON’BLE Ms. W. M, HAILEY, c. i. e., Chief Commissioner of Delhi. 

Viceregal Lodge, Simla, August l^th, 1913. 

pPrivate.] 

Mx DEAE Hailey, 

Yery many thanks for your letter of the 16th respecting a successor to 
Swinton Jacob. I entirely share your views, and am of opiaion that we need 
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no adviser from England on Indian matters to the Architects, nor do we need 
anyone to superintendent the “ Studio of Indian Arts’*. I do not believe in this 
studio. It strikes me as eye-wash, but I think it would be quite a good thing 
later on to appoint Bhai Bam Sing, the Principal of the Lahore School of Art, 
to be in charge of the decorative Indian work connected with Government 
buildings in Delhi, and possibly Swin ton Jacob’s right-hand man, who is, I 
believe, a Bannerjee who lives at Jaipur, who would, I think, be extremely 
useful to us in designing minor buildings. He has built almost everything 
that is any good at Bikaner, and some of his buildings there are quite excellent. 
Both of these appointments would not be costly, but the time for making them 
is not yet. 

I shall want to see you again in Simla in the latter half of September, if 
you could possibly make it convenient to come then. 

Tours very sincerely, 

(Sd.) HABDINGE OF PENSHHBST. 


No. 84 

To SIE GEORGE BIRDWOOD, x.o.i.e., c.s.i. 


Viceregal Lodge, Simla, August 18^A, 1913. 

[Private.] 

Deae Sib. Geobge, 

Thank you very much for your letter of the 1st of August. 

I am very pleased that you are satisfied with the lay-out of new Delhi. 
We are already hard at work upon the site, and I went three weeks ago to 
Delhi to inspect what was being done. I was glad to see good progress being 
made with surveys, roads and the collection of material, &o., for beginning 
building next winter. I am grateful to you for your suggestions, which I 
wiU bear m mind and submit to my Committee, who are helping me in this 

I “y yeai's’ time, I shall see the 

walls or all the Government buildings rising high above the ground. 

n'T,* 1 ^ have had numerous applications from Buling 

Tv houses in new Delhi, and I intend to give them good siti 

of hmited space, smee I consider that it is a good thing that they should have 
a pemanent stake m the Imperial capital, more especially as they are 

^ realising more fully how closely their 

interests are bound up with ours. ^ 


[ 
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I share your views about farewell addresses of Members of Council. 

I am glad to see that you are very well and maintain good health. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHUEST. 


No. 86. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram P., 18th August 1913, 4-45 p. m. (Eecd. 19th, 6 a. m.) 

Sir Swinton Jacob has resigned his position of Adviser to the Delhi 
Architects. I propose deferring official announcement until you can jfind 
competent successor to reassure puhlic that Indian sentiment will be safeguard- 
ed in building new capital. An Indian architect or craftsman might possibly 
be found. Sir Swinton Jacob suggests, for consideration, names of Lala 
Shunkar Lai of Jaipur city and Lala Earn Eup, but there may be others 
equally or more suitable for appointment. 


No. 86. 

Fsom W. H. NICHOLLS, Esq., Architect Member, Imperial Delhi Committee, Delhi 

(to Private Secretary.) 


DelUt August 18i^, 1913. 

D.-o. No. 6061 -W, 

Deau Sib, 

On the 9th August 1913 1 forwarded to your address in Simla some 
designs for a sundial, with my demi-official letter No. 4079- W., dated the 9th 
August 1913. 

In case the designs were not duly received, I can send duplicates. 

Tours sincerely, 

(Sd.) W. H. NICHOLLS. 


P. S. V. 

I sent the previous letter and the four designs to you. 

J. S.,— 20-8.13, 



80 


I sent them up to you, Sir, with his letter. 

Do you wish anything beyond an acknowledgment ? 

J. H. DuB., —20.8.13. 

Please acknowledge with my best thanks and say that, owing to pressure 
of business, I have not hitherto been able to attend to the matter, but, that I 
like one design very much and am considering the question of its construction. 

H. 


No. 87. 

To THE HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commifisioner of Delhi. 


Viceregal Lodge^ Simla^ Augmt 19th, 1913. 

Mt dbae Hailey, 

I am desired by His Excellency to send, for your private information, the 
enclosed copy of a telegram, dated 18th August 1913, from the Secretary of 
State about Sir Swinton Jacob’s resignation. 

Tours sincerely, 

(Sd.) J. H. DtjBOULAT. 


No. 88. 

Viceroy to H. H. the Maharaja of Bikaner. 

Telegram, No. 160, 20th August 1913. 

Will Tour Highness kindly give me the name of Swinton Jacob’s principal 
draughtsman who draws the plans for your new buildings ? 


No. 89. 

H. H. the Maharaja of Bikaner to Viceroy, 

Telegram, Bikaner, 20th August 1913. 

Tall E^iceUeney’s kind telegram received this afternoon. Shanker 
Lall IS name of Sir Swinton Jacob’s late head draftsman He has nnw spt n-n 
as architect, and his address is Dariba Pan, Jaipur, ' ^ 
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No. 90. 

From THE HON’BLE Me. W. M. HAILEY, c. i. e., Chief Cominr. of Delhi, 


Delhi, August 20th, 1913. 

D..O. No. 1220. 

My deae DuBotjiat, 

I send you herewith a copy of the proceedings of the eighteenth meeting 
of the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enolostjeb to the above lbttbe.] 


Proceedings of the Eighteenth Meeting of the Imperial Delhi Qommittee held 

on the lUh August 1913. 

Peesint : 

The Hon’blb Me. W. M. Hailey, o. i. e., i. c. s., Ghief Commissioner, 
Delhi, President. 

Me. H. T. Keeling, Chief Pkgineer, Delhi. 

Me. H. G. Stokes, o. i. e., i. o. s. 

Me. W. H. Nioholls, Architect Member. 

Me. G, E. dbMontmoeency, i. c. s., Secretary. 

Captain W. H. Eobbets, e. e., Personal Assistant to the Chief Engineer, 
Delhi, also attended the meeting. 

1. Eead letter No. 1503, dated the 4th August 1913, from the Government 
of India, Public Works Department, regarding the terms upon which Sir 
Swinton Jacob has been engaged to visit Delhi. 

2. Eead letter No. 2802, dated the 24th July 1913, from the Audit Ofl3.eer, 
Delhi, forwarding a statement showing the expenditure under Head “61 ” — 
Initial Expenditure on the new Capital at Delhi, and resolved that the letter 
should be recorded in the proceeding of the Committee. 

3. Eead memorandum No. 3862- W., dated the 31st July 1913, from the 
Chief Engineer enclosing an estimate, amounting to Es. 92,800, for purchasing 
13 steam-rollers for use on the roads of the new Capital. The Committee 
were satisfied that they were urgently required, and resolved that the estimate 
should be sanctioned and that a case exists for local, purchase. 
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4. Considered an estimate amounting to Es. 12,805 for constructing a 
hospital for coolies employed in new Delhi forwarded with the Ciiief 
Engineer’s memorandum No. 3809- W., dated the 30th July 1913. 

Eesolved that the estimate he sanctioned, subject to the following altera- 
tions : — 

(1) The covered way to he cut out. 

(2) The operating room to be reduced so as to be suitable merely for 

dealing with emergency cases, and to consist only of one operatin" 
room and a bath-room. ” 


(3) Accommodation for the residence of the Sub-Assistant Surgeon to 
be of the same type of construction and material as that proposed 
in the estimate for patients in the wards. 

6. Considered an estimate, amounting to Es. 78,540, for the cost of 
removing the pizawas which lie across the line of the main avenue B D, 

received with the Chief Engineer’s memorandum No. 3,790, dated the 29tli 
July 1913. 

_ Eesolved for the present only to cut a width of 100 feet throne'll the 
pizawa to admit the passage of the service road along D E. The removal of 
the rest to be left over for future consideration. The Chief Engineer to be 
p fc tyntimate the revision required in this estimate, and in tlie estimate of 
Bs. 28,000 for constructing the service road D E for allotment purposes. 

6. Oonside^ letter No. 1645, dated the 30th July 1913, from the Deputy 

furniture for the Assistant 
tolomsation ^cer s office, and an estimate prepared in the Imperial Delhi 

for the pay of the Assistant Colonisa- 
establishment and for contingencies, tour charges and 

Eesolved that the estimate be sanctioned, except for the item of Es 631 

Assistant Colonisation Officer 

a memorandum No.3604-W., dated tbe 22nd July 1913 , from 

forwarding an estimate, amounting to Es 44 350 for t}>A 
cost of laying out a village site at Karaul Bagh. ^ 44,do0, for tbe 

Eesolved to ask the Chief Engineer to recast the estimate. 

A Engineer’s letter No. 3971.32-A dated thp fn-h 

August 1913, asking for sanction to the grant of an allowance of T?« i«n ^ 

mensem to Mr. W. B. Eichards for up-k!ep of moZ " P"" 

Eesolved that the allowance he sanctioned. 

nvs* ® No. 98-E,, dated the 6th of August 1913 from tTia 

M^erregnrding the reduction oi the pay of Mr“. iyans, 
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Eesolved that the Chief Engineer’s proposal that his pay he reduced to 
Es. 260 from 1st August 1913 be accepted, and that the warning suggested be 
conveyed to the officer in question. 

10. Considered the Chief Engineer’s memorandum No. 3788, dated the 
29th July 1913, forwarding two estimates for conservancy of cooly camps, i. e., 
Es. 8,266 for the purchase of conservancy plant and material, Es. 7,600 for 
the cost of menial establishment. 

Eesolved that the estimates be sanctioned with the following changes : — 

(а) Eate for hire of a bullock and driver should be reduced to 

Es. 20 per mensem. 

(б) The item of watering carts should be cut out. 

(c) The maintenance estimate should only include drivers for dry refuse 
carts. Drivers for watering carts and bhisties should be 
omitted. 

11. Considered an estimate, amounting to Es. 9,000, for the cost of the 
necessary drainage to the cooly camps, received with the Chief Engineer’s 
memorandum No. 3850 of 31st July 1913, and resolved that the estimate be 
sanctioned as supplementary to the cooly camp estimate. 

12. Considered an estimate amounting to Es. 2,02,897 of the cost of the 
purchase of the small tools and plant that will be required in. connection with 
the construction of the new Capital. 

Eesolved that the estimate be sanctioned for Es. 1,63,097, and that an 
allotment of Es. 81,600 be made. Sanction will be applied for separately for 
European purchase, where this is necessary under the rules. 

13. Considered estimates for the construction of Service roads — 

Es. 

(1) C to Safdarjang ... ... ... 40,960 

(2) OtoD. ... ... ... ... 31,167, 

received with the Chief Engineer’s memorandum No. 3907-W., dated the 2nd 
August 1913. 

Eesolved that both estimates be sanctioned. 

14. Considered — 

(ij Letter No. 37, dated the 9th July 1913, from Mr. H. Baker 
regarding certain questions in connection with the cubic con- 
tents and cost of the Secretariat. 

(2) .Letter No. 64, dated the 19th July 1913, from Mr. H. Baker, 
enquiring certain further particulars. 
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Eesolyed that the following cable be sent 

“ Reference your letter 31. There were some small errors in areas cabled 
which are corrected in the following figures ; — North Block — Home 31,400 ; 
Legislative, 14,900 ; Education, 14,300; Commerce, 35,770; Railway, 29,190 ; 
Post and Telegraph, 49,863 : Total 175,423 ; also add three Departmental 
Committee rooms, 2,700; Secretariat Post and Telegraph, 600; Telephone 
Exchange, 800 : Total 179523. Add 25 per cent, of 1,76,423, and grand total 
is 223,379. South Block— Revenue, 13,990; Public Works, 19,210; Einance, 
52,306; Army, 71,824; Eoreign, 33,082; Total 190,412: also add two 
Departmental Committee rooms, 1,800 : Total 192,212 and 25 per cent, of 
190,412, less 71,824, that is, 29,647, and grand total is 221,869. The 26 per 
cenk allowance should not he given for expansion of Army, as this is given 
as a separate and definite figure. As building is to be so arranged that 
Army can he brought to full scale room must be found for additional 52,676 
feet, which is the difference between the two scales. The possible expansion 
can he arranged for as described in paragraph 3 of your letter 31. Eor 
Eoreign Department only one tiffin room of 360 square feet for officers is 
required. 

“ Reference letter 87 in revised schedule, page 13, Commerce record-room 
is one, not two, in number, and area of 3,000 feet is correct. Rest of your letter 
can be discussed during your coming visit. 

“ Reply to letter 64 in regard to Army Department areas is covered by 
reply to letter 31. India Office have been asked to expedite agreement.” 

15. The proceedings of the 17th meeting were read and confirmed. 


No. 91. 

Pbom the HON'ELE Mb. W, M. HAILEY, c.i. B., Chief Commissioner of Delhi. 


Delhi, August 21s^, 1913. 

D.-o. No. 1248. 

Mt deae DuBoitiat, 

I send you herewith a copy of the proceedings of the 19th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[eNOLOSTTEE 10 THE POElGOINa LETTEE. ] 


Proceedings of the Nineteenth Meeting of the Imperial Delhi Qommittee held 

on the IQth August 1913. 

Present : 

The Hon’bib Mr. W. M. Hailey, o. i. b., i. c. s., Chief Commissioner 
of Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi, 

Me. H. Q . Stokes, 0. 1, e., 1. 0. s. 

Me. W, H. Nioholls, Architect Member. 

Me. G. P. deMontmoeency, i. c. s.. Secretary. 

Captain Kobeets, e. e., Personal Assistant to the Chief Engineer, Delhi, 
was also present. 

1. Considered an estimate for Es. 11,51,000 for the manufacture of bricks 
connected with the new Capital received with the Chief Engineer’s memo. 
No. 3605 of 22nd July 1913. 

Eesolved that the estimate he sanctioned. The expenditure will he 
spread over four years, and the annual review of the manufacturing operations 
will be presented each year by the 30th June for the preceding financial year, 
and the accounts will he closed for the same period, the resutls of the year’s 
operations being clearly exhibited so as to enable the rates for bricks to be 
revised from time to time, if necessary. The Chief Engineer will also obtain 
sanction to the necessary allotment of funds required for brick manufacture 
from year to year, and will he asked to apply as soon as possible for the money 
required during the current year. 

2. Considered an estimate for Rs. 2,66,364 for the power and distribution 
plant required for the supply of electrical energy during the construction of 
the new Capital, received with Chief Engineer’s memo. No. 3503-W. of 21st 
July 1913. Es. 1,29,495 is estimated as recoverable, making the probable 
ultimate net outlay Rs. 1,36,869. The ultimate net outlay is debitahle 
directly to tools and plant. 

Resolved that, subject to the following changes, the estimate be 
sanctioned : — 

{a) The proposed road lighting for the road from the camp to the Delhi 
Gate should be struck out. 

(5) The cost of the electric mains required to bring current to the edge 
of the officers’ camp should along be included in this estimate. 
The cost of lighting both for tents and for camp roads required 
within the boundaries of the camps should be included in the 
camp estimates. 

chorks sanction will issue as soon as the precise monetary effect of these 
Wanges has been ascertained. 
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3. Read a memorandum of a discussion between the financial member 
of the Imperial Delhi Committee and the representative of the Indian Siccrwart 
Beam Company regarding the securing of an option to make Siegwart Beams 
at Delhi. 

Resolved that further enquiries in regard to conditions affecting taking out 
the option be made. 

4. Considered the Chief Engineer’s letter No. 3829/12.E of 31st July 1913 
regarding sanitary supervision of cooly camps. 

Resolved that the Chief Commissioner be asked to allow Dr. K. A. Rahman, 
Plague Medical Officer, Delhi Province, to work for a portion of his time as a 
temporary arrangement on this work. 

Resolved that the Sanitary Commissioner be asked to assist the Committoo 
in selecting an officer of the Military Assistant Surgeon class to take up this 
work on September 15th. 

5. Read progress reports for the fortnight ending 23rd July 1913. 

Resolved that the reports be brought on the proceedings of the 

Committee. 

6. The Committee discussed the general question of the width of roads 
and streets in the new city. It was agreed that the present length of the 
road D E is excessive from the aesthetic point of view. 

It was resolved that the Architect member and the Chief Engineer should 
put forward proposals for breaking the length of the road and at the same 
time reconsider the question of the breadth. A decision on the general question 
was postponed until the road sections, which the Chief Engineer has under 
preparation, are ready to be placed before the Committee. 

7. Considered the revised estimate for acquisition of lands on the 
eastern bank of the Jumna in the Meerut District, and resolved that the 
Government of India be addressed regarding the restriction of the area to be 
acquired to 7,657 acres. 

8. Considered an estimate for preparation of camp site for offiicers and 
clerks, provision of tents and electric light received with the Chief Engineer’s 
memorandum No. 3808- W. of the 30th July 1913. 

Resolved that the estimate be recast. 

Resolved that the question of rent for tents be held over for further 
discussion. 

The proposals for charges for electric current and water-supply to be 
accepted. 

9. Considered letters Nos. lOO-E. of 6th August 1913 and No. 103-B. of 
8th August 1913 from the Chief Engineer regarding the appointments of 
Mr- M, Siecke and Mr. M. E. Surreyor as architectural Raftsman. 
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Eesolved that Mr. M. P. Surveyor be appointed on two months’ 
probation as an architectural assistant on Es. 300 per mensem and be shown 
against the provisionally sanctioned post of architectural draftsman on 
Es. 400—40—600. 

Eesolved that Mr. M. Siecke be appointed on one month’s probation as 
an architectural draftsman on Es. 300. This will he a temporary additional 
post ; and pending further orders, the Chief Engineer will retain one post of 
temporary Engineer in the Es. 360—450 grade of the provisionally sanctioned 
scale unfilled. 


No. 92. 

To THE HON’BLE Me. R. P. EUSSELL, Offg. Secy, to the Govt, of India, Public 

Works Dept. 


Viceregal Lodge, Simla, August 21«^, 1913. 

Mt deae Etjssell, 

His Excellency asks me to send you enclosed copy of a telegram which he 
has received from the Maharaja of Bikaner. 

Tours sincerely, 

(Sd.) J. H. EijBOTJLAT. 


[ BNCLOSUEE. J 


Copy of telegram from the Maharaja of Bikaner, dated the 30th August 1913. 


No. 93. 

To W. H. NICHOLLS, Esq., Architect Member, Imperial Delhi Committee, Delhi. 


Viceregal Lodge, Simla, August 21st, 1913. 

Dear Sie, 

With reference to your letter No. 6061-W., dated the 18th instant, I write 
to say that your letter No. 4079- W., dated the 9th August 1913, together with 
the designs for a sundial, were duly received and laid before His Excellency 
the Viceroy, 
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In conveying His Excellency’s best thanks for the designs, I am to say 
that, owing to pressure of business, he has hitherto been unable to attend to the 
matter, but that he likes one design very much, and is considering the ques- 
tion of its construction. 

Tours sincerely, 

(Sd.) J. H. DtjBOULAY. 


No. 94. 

Feom the HON^BLE Ma. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


D.-o. No. 6462-Home. 
Mt deak DuBotjlat, 


Delhi, Avgust %lst, 1913. 


I have been into the question raised in your letter of the 9th about a 
common room for the Indian clerks at Delhi. 

The cost of a new building, about 20' X 30' square with a verandah, will 
come to between Es. 3,000 to Es. 3,600 all told. I think, however, that we 
might adopt a temporary expedient for next winter, that is to say, give the 
clerks the use of the school-room which we are building, for occupation after 
office hours. I could arrange to have a small godown close by, in which their 
furniture, papers, &o., could be stored, and will arrange that the school fur- 
niture should be cleared out every evening and the building put in order for 
the clerks. 

I should like to try this experiment for one year before committing' 
ourselves to expenditure in putting up a new building. My experience of the 
clerks is that it is a little difficult to get them to associate with each other, and 
there is a possibility that if we put up a large building for them it might really 
be wasted. ^ 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 96. 

Feom the HOFBLE Mr. W. M. HaILBY, c.i.e., Chief Commissioner of Delhi. 


My deae Loed Haedinge, 


Delhi, Augmt 2lst, 1913. 


■iQ.i.™ ^ your letter of the 

Jacob consider it necessary to appoint a successor to Swinton 
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As regards tlie superintendence of the studio, I venture to suggest that it 
would be wise to announce now your intention to utilise the services of either 
Earn Sing or Banerjee when the time came for doing so. It would put an 
effective stop to the intriguing that, I understand, is going on at home to secure 
a lucrative post for some English “ craftsman ”, and would afford a final 
answer to the critics who still attack us for our neglect of the Indian designer. 

Tour Excellency uishes me to be in Simla towards the latter half of 
September. I will of course arrange to he there then. 

I am, yours sincerely, 

(Sd.) MALCOLM HAILEY. 


No. 96. 

To THE HON’BLE Me. W. M. HAILEY, c. i. a, Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, diigust 22«(^, 1913. 

Mt dear HAILEy, 

I enclose to you copy of a letter from Sir George Birdwood, which wiQ, I 
think, both interest and amuse you. I send his map also which you need not 
return. 

Yours very sincerely, 

(Sd.) HAEDINGE OE PENSHTJEST. 


[mclosijkes.] 


Letter from Sir George Birdwood, dated 1st August 1913 ; map and cutting from 
Tims of India, Mail Edition, dated July 12th 1913. 


No. 97. 

To THE HON'BLE Me. W. M. H-AILEY, a i. r. Chief Commissioner of Delhi. 


Viceregal Lodge, Smla, Aiigust 22nd, 1913. 

Mt dear Hailey, 

I think that copy of a telegram from home is being sent to you for your 
opinion about a local architect. I find on enquiry from Bfiiaaer that I was. 



90 


wrong in giving the name of the architect, whose work I saw there, as 
Banerjee. It is Shunkar Lai, and the Maharaja tells me he has set up as an 
architect at Jaipnr. That is the man we ought to get when the architects 
come out, and 1 think he would he useful to us in some of our other buildings. 
We might also announce that we will utilise Bam Singh as soon as the 
decorative part of the work begins. 

Bo not let us have a studio, which sounds educational, but a workshop. 

As regards your coming up to Simla, I am so full of engagements in 
September that I think you had better come at the beginning of October. 
Would it suit you and Montmorency to come and stay with us for three or 
four days from October 8tb ? I start on my autumn tour on October 14th. 

Tours very sincerely, 

(Sd.) HAEDINGE OF PENSHUBST. 


No. 98. 

To THE HON’BLE Ms. W. M. HAILEY, c. i. n, Chief Commissioner of DehIL 


Viceregal Lodge^ Simla, August ^Ind, 1913. 

Mt deab Haiibt, 

Thanks for your letter of the 21st August. The Viceroy quite approves 
of your proposal to give the clerks the use of the school-room, which you are 
buildmg, for occupation after office hours as a temporary expedient next 

Tours sincerely, 

(Sd.) J. H. BtjBOULAT. 

No. 99. 

Feom his highness THE MAHARAJA OP BIEANER. 


haUgarh, BiTcaner, August 22nd, 1913. 

Mt dbae Lobd Habdingb, 

tha EioeUenoy’s kmd letter of 

the 18th. which I received this moramg, together with the cutting from the 
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Guisette of India, about Been Dayal*s Order of British India, wMch you so 
kindly enclosed ; and also for your agreeing to honour the other title-holders 
by Tour Excellency’s personally investing them at Bikaner after the Banquet— 
an honour which we all shall deeply appreciate. As suggested by me in my 
last letter and approved by Tour Excellency, I am having an official letter 
sent from the Durbar to the Eesident proposing the investiture, and the 
papers will doubtless come up at Simla in due course for Tour Excellency’s 
orders. 

I liope the telegram I sent in answer to Tour Excellency’s kind wire 
about Sir Swinton Jacob’s head draftsman reached you without mutilation, but 
to make sure I beg to give below his name and address — 

Lalla Shanker Lall, 

Architect, 

Dariba Pan, 

Jaipur. 

I have found him an excellent man to design the exterior of buildings so 
long as he is told or shown the exact interior arrangements required and given 
other instructions. 

I am very sorry about the delay in submitting the information Tour 
Excellency required about the Durbar Hall and the King Edward Bazaar, but 
hope to do so very soon now, and I will send with it to Sir J. DuBoulay some 
photos also. The Hall having been built in my minority and the Bazaar by 
private persons, figures and estimates were not easy to prepare without a good 
deal of enquiry, and I hope Tour Excellency will forgive this unavoidable delay. 

With the best of wishes, 

Always yours very sincerely, 

(Sd.) GANGA SINGH. 


No. 100. 

Fsok the HON’BLE Mk. W, M. HAILEY, c. i. e., Chief Commissioner of Delhi. 

Delhi, August 21fh, 1913. 

D.-o. No. 1&94. 

Mt dear DuBotjiat, 

I send you herewith a copy of the proceedings of the twentieth meeting 
of the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 
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[ HSrClOSTJBE TO THE F0EES0IN6 LETTER. ] 

JProceedings of the Twentieth Meeting of the Imperial Delhi Committee held 

on the August 191^. 

Present : 

The Hon’blb Mr. W. M. Hailey, o. i. e., i. o. s,, Chief Commie^ 
sionert Delhi, President. 

Mr. H. T. Keeling-, Chief Engineer, Delhi. 

Mr. H. G. Stokes, o. i.e., i. c. s. 

Mr. W. H. Niceolls, Architect Member. 

Me. G. P. db Montmorency, l c. s., Secretary. 

Captain W. H. Eoberts, r. e., also attended the meeting. 

1. Eead a memorandum No. 5053-W., dated the 15th August 1913, from 
the Chief Eagineer, forwarding the progress reports for the first-half of the 
month of August. 

Eesolved that the reports be recorded in the proceedings of the Committee, 
and that the Chief Engineer he asked to appoint an extra Supervisor so as to 
get through the work of plotting tombs, mosques and monuments, &c., more 
quickly on the block -survey sheets. 

2. Eead a demi-official letter No. 109-M. of the 19th August 1913 from 
the Secretary to the Government of India in the Public Works Department, 
regarding the lay-out, the alignments of roads, and the project estimate. 

Eesolved that the Government of India be addressed, intimating the 
number of service roads sanctioned by the Committee and the extent to which 
it is anticipated that these roads will he of service as portions of the permanent 
road system of the new city. 

3. Considered estimates for the up-keep and repair of motor cars — 

(«) Estimate for Es. 2,354 for running the De Dion car for 12 
months. 

(6) Estimate for Es. 1,755 for running the Eord Touring car for 12 
months. . - 

{c) Estimate for Es. 823 for repairs to the De Dion car. 

Eesolved that the estimates be sanctioned, subject to any readjustments 
subsequently necessitated when the orders of the Government of India are 
received on letter No.. 1157 of tlie 14th August 1913 to the Secretary to the 
Government of India, Public Works Department. 

'4. Considered a cable, from Mr. Baker, dated the 21st August, regarding 
the balance of the contents of the north and south blocks of the Secretariat 
buildings. 
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Eesolved that the following reply should be cabled : — 

“Your wire of August 20th. North block 223,379 and south block 
221,859 will be the same externally. The extra space of 52,676 may be 
obtained if ever required by utilising interior courtyards of south block.” 

6. Considered letter No. 1879, dated the 19th August 1913, from the 
Under Secretary to the Government of India, Public Works Department, 
regarding the exclusion of the item of Press buildings from the main project 
estimate. 

Resolved that a copy of the letter be communicated to -the Chief Engineer 
for necessary action. 

6. Considered a letter No. lOOO-'W., dated the 6th August 1913, from the 
Chief Engineer, regarding an agreement with M^essrs. Simpson & Co. for the 
supply of two Jewell filter plants required in connection with the temporary 
water-supply. 

Resolved that the early purchase of this plant is essential. The determina- 
tion of the exact section of the.code, under which the purchase is to be classified, 
is left for discussion between the Pinancial Member and the Chief Engineer. 

Resolved further to address the Chief Engineer regarding the form of 
contract to be used. 

7. The proceedings of the eighteenth and nineteenth meetings were 
read and confirmed. 


No. 101. 

To THE HON’BLE Ma. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, August 21 fh, 1913. 

My dear Hailet, 

J enclose copy of a letter from Sir Swipton Jacob addressed to the 
Viceroy, together with its enclosure. His Excellency will be glad of any 
remarks that you may like to offer before he sends a reply. 

Tours sincerely, 

(Sd.) J. 1. DuBOULAY. 


[ MCLOSTOES.'] 


Letter from Sir S. Jacob, dated the 7th August 1913, with enclosure. 
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No. 102. 

Peom the HON’BLE Mr. W. M. HAILEY, c.i.e., Chief Commissioner of Delhi. 


jjem, jwgmi lyis. 

Mt deae Loed Haedinge, 

I must apologise for not answering at once your letter of the 22nd ; I was 
awaiting the letter from Home, which you mention as being sent to me for my 
opinion. ^ It has not^ reached me yet. I have received a copy of a telegram 

announcing that Swinton Jacob was not coming out, but I was not asked to 

tahe any action on it. 

With regard to Sha,nker Lai, Tour Excellency proposes that he should be 
engaged when the Architects come out. I have to come up to Simla for two 
days (the 29th to the 1st), and should be greatly obliged if Your 
Excellency could allow me five minutes to discuss this matter. I am staying 

deMontmoreney and I are very grateful to you^for 
invitation to stay at Viceregal Lodge for a few days from the 8th 
October, and are delighted to accept it. j uc om 

I am, yours sincerely, 

(Sd.) M. HAILEY. 


No. 103. 

To H. BAKER, Esq., p, e, i. b. a. 


Vweregal Lodge, Simla, August Z^th, 1913. 

Mt eeae Bakee, 

Many thanks for your letter of August 8th 

I to 81 cGrtfliin oxtont in your sununino’ ith a-t « j. x i 
agree that it must not be purelv Indian Eno-lich ^ ^ style. I 
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in influence and learning. Consequently, as I have always said, I wish to 
see in our new buildings the breadth of treatment that one rarely sees in India, 
hut with a sentiment running throughout that every Indian of culture could 
read and understand at first sight. Indian architecture is full of meaning 
and of ancient history to those who understand it and appreciate it. 

I am very sorry that Swinton Jacob has retired from his post. I shall 
have to find some local talent to fill his place. 

Hailey is in Simla, not very well. He has been working too hard. 

Tours sincerely, 

(Sd.) HAEDINGE OF PENSHIJEST. 

P. S . — I enclose to you copy of a letter that I wrote to Lutyens on 
August 4th on the subject of style. 

H. 


No. 104. 

From HIS HIGHNESS THE MAHARAJA OF BIKANER. 


Zallgarh, Bikaner^ September 1913. 

My dbae Sib Jambs, 

In my last letter to His Excellency I had apologised for and explained 
the delay in sending information about the Durbar Hall and the shops in the 
King Edward Memorial Eoad here. I herewith send you an abstract state- 
ment of the cost of the Durbar Hall and information and detailed estimate of 
(one shop in) the King Edward Memorial Eoad, as well as a plan of one shop. 
If there is any further information that is required about the Durbar Hall or 
the Bazaar, will you kindly let me know ? 

As regards the shop, the plan shows a double storied shop as well as 
a single storied shop, and I am sending you also some photographs separately 
showing the rows of shops on either side of the road. 

I hope this information is what is required, and that it will he of some use. 

Tours very sincerely, 

(Sd.) GANGA SINGH. 



No. 105. 

FaoM THE HON'BLE Ma. W. M. HAILEY, c. i. a., Chief Commissioner of Delhi. 


Delhi, September Zrd, 1913. 

Mt dear DuBotjlat, 

Will you kindly refer to your letter of 27tli enclosing a copy of Sir 
Swinton Jacob’s letter to the Viceroy ? 

I am afraid that Sir S. Jacob’s proposal is not either practical or 
profitable. We have to deal with two classes of buildings — (1) those which 
have been entrusted to the architects ; (2) those which will be designed undtT 
our own orders. I need not dilate on the absolute impossibility of apf)lying 
his proposed procedure to the first class of buildings. It would be a grievous 
waste of time if the architects were obliged to look through some hundreds of 
designs framed by Indian craftsman, and it is exceedingly unlikely that they 
would modify a single detail of their own plans in consequence of the insj)ec- 
tion of these designs. There would accordingly be no “concession to Native 
aspirations ” or “ co-operation with Native craftsmen ”. The thing would 
simply be an expensive and ineffectual sham. 

Secondly, as regards the buildings which we are to undertake ourselves, 
6,, bungalows, minor public offices, railway station, &c. We have already 
offered our bungalow plans for competition, and there was nothing to prevent 
Indian craftsmen from competing on that occasion, I cannot now see the 
value of submitting the ground plans of every building to the mi-'Cellaneous 
body of craftsmen whom Sir S. Jacob would ha\e us invoke. There 
would, firstly, be great delay. There would, secondly, be no guarantee that 
the designs would have any reference to the limit of cost of the building, for 
.craftsmen are mot engineers or architects. And here, also, if we failed to 
accept their design, there would be neither concession to their aspirations nor 
co-operation. 

The Indian is not so foolish as to imagine that you are co-operating with 
him. merely because you obtain from him a miscellaneous mass of designs 
which you are under no obligation to accept or even to study. 

I respectfully repeat my own opinion, already expressed elsewhere, that 
the problem of .the employment of Indian designers admits of an easy and 
satisfactory solution. I would in the first place select certain portions o*f the 
architects’ buildings-rsuch as ,the Durbar Hall at Viceregal Lodge and the 
conference room at the Secretariat, which I would hand over to an Indian 
designer. I would also select certain buildings, such as the Oriental Institute 
which I would similarly hand over to an Indian designer, engineerino' and 
other detads-being-worked out by us. In the second place, I wWd appoint 
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an Indian Principal to onr studio ” or workshop of Indian craftsmen, who 
should be capable of turning out the best Indian decorative work. If these 
measures were carried out, I think we should secure the full employment of 
Indian designers and craftsmen, and would be able to meet with confidence the 
criticisms of the English supporters of the Oriental craftsman. 

I am, yours sincerely, 
(Sd.) M. HAILET. 


No. 106. 

Secretary of State to Yiceroy. (P. W. Dept.) 

Telegram, 6th September 1913, 4-45 p. m. (Reed. 6th, 6 a. m.) 

Tour telegram dated 12th August. Temporary Delhi, I sanction proposal 
as interpreted by you. 


No. 107. 

Viceroy to Secretary of State. 

Telegram P., No. 275, 5th Sept. 1913, 12-30 p. m. (Despd, for P. W. Dept.) 

Please see your telegram 18th August regarding Sir Swinton Jacob. 
We have made enquiries and anticipate no difficulty in obtaining one or more 
capable Indian architects or craftsmen as assistants and advisers in architec- 
ture and construction. Until final selections have been made and terms 
arranged, we do not think it advisable to publish names. It has always been 
our intention to afford facilities to such extent as is practicable for Indian 
sentiment finding expression in new capital through medium of Indian builders 
and craftsmen. 


No. 108. 

To SIB SWINTON JACOB, x. c. i. n., &o. 


Viceregal Lodge, Simla, September 5th, 1913. 

[ Private. ] 

Dbab Sm Swinton J’aoob, 

I am much obliged to you for your letter of August 7th, which contained 
the news that 1 had already heard from Lord Crewe of your intending resigna- 
tion of your post of adviser to the Delhi Committee. I am very sorry indeed 
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that you feel yourself unahle to undertake the great responsibilities involved 
by the post, as, we shall be the losers by being deprived of your valuable 
assistance and advice. 

, , I have read with interest the note that you have submitted to the India 
Office on the subject of master-builders in connection with new Delhi. We 
will give it very careful consideration. At the present moment my intention 
is to obtain the services of one or two Native architects who will asdst us in 
building certain buildings and who will advise us as to material, construction, 
&o. ; also I intend to obtain the assistance of men like Earn Singh of Lahore to 
help us in the workshop, where decorative worke can be done. In this way 
we shall be employing Indian designers, and I hope to get them to do some 
original work. I am particularly anxious to give the architects certain 
buildmgs for which they shall be entirely responsible, although I can hardly 
do this for buildings like Secretariats, where internal accommodation is a matter 
of such great importance. What I feel about your scheme is that the Indians 
would very soon realise that we were not really co-operating, and that we 
merely obtained from architects a miscellaneous mass of designs w'hich we were 
under no obligation to accept or even to study. 

Yours sincerely, 

(Sd.) HAEDINGE OE PENSHUEST. 


No. 109. 

To THE HON^BLE Me. W. M. HAILEY, c. i.e., Chief Coremr. of Delhi. 


Viceregal Lodge, Simla, September Qth, 1913. 

[ Private. ] 

My deae Hailet, 

I enclose you copy of a letter from the Maharaja of Bikaner, with informa- 
tion about the Durbar Hall and the shops in the King Edward Memorial Eoad 
in Bikaner. I think it is perfectly extraordinary that the Maharaja should 
have been able to build such a magnificent Durbar Hall, because it is very 
large and really beautiful, at a cost of less than a lakh. I think that we could 
not go very far wrong in following the general lines of his Durbar Hall when 
It comes to building the Durhar Hall of Government House. The bazaars that 
I saw in the King Edward Memorial Eoad were all, if I remember rigbtlv 
only single-storied buildings. Still an occasional double-storied buildin^^ 
might look rather well. They were all built in red sandstone. I will send* 
you the photographs when they arrive. 

♦Sent by Private Seoietary to the Viceroy to Mr. Hailey on 8th September 1913, 
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I hope that your leg is really getting better, and I don’t want you to go 
back to Delhi until you are really quite well again, . - . 

Yours very sincerely, 

(Sd.) HARDINGE OF PENSHURST. 

' ' ' I : ^ 

[ ENOIOSUEE. ] 

Copy of letter from the Maharaja of Bikaner, together with accompanimenis 

No. 110. 

To HIS highness' THE MAHARAJA OF BIKANER. 

Viceregal Lodge, Simla, September 8th, 1913. 

Mt dear Maharaja, 

Many thanks for Tour Highness’s letter of the 2nd instant. I have laid 
it and its enclosures, together with the photographs sent separately, before the 
Viceroy, who directs me to thank you warmly for them. He thinks it is 
perfectly extraordinary that Tour Highness should have been able to build 
such a magnificent Durbar Hall at a cost of less than a lakh. 

Forgive type. I am being badly rushed. 

Trusting you are well, 

I remain, yours sincerely, 

(Sd.) J. H. DhROHLAT. 

No. 111. 

Feom E. L. LUTYENS, Esq., a. b. a. 

17, Queen Annexe Gate, Westminster, S. W., 

September VUh, 1913, 

Mt dear Lord Hardinoe, 

Very- many thanks for Tour Excellency’s letter. 

Baker arrives in England October 21st ; and after doing a great deal of 
work together, we sail for India November 13th-14th. This gives us three weeks 
together here in London. ' . ... ■ . ■ . . . 
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I have not yet received the agreement from the India Office. Sir Thomas 
Holderness tells me it is now before the Indian Council. 

I am pushing on well with the drawings ; but on the strength of your 
letter in which you expressed your wish and at the same time said you did 
not wish to be dictatorial, I have made the arches pointed in conformity with 
my letter in answer to your last. 

The design for St. Paul’s Cathedral was called “ the warrant design”, and 
on that they started to build and to amend. In the same way it might be 
possible to start the foundations at Delhi, and their details we might discuss 
further at Delhi — as the foundations emerge from the ground. 

I appreciate and fully realise your great responsibility and your high 
authority, but we too have our responsibilities — first towards Your Excellency 
and then to our work ; and I should not be justified if I did not do my 
uttermost in urging what I consider to be right within the boundaries of my 
profession. My wish is to serve you loyally without, if possible, boring you. 

There can be nothing un- Indian in so simple a form as the round arch. 
You have it in the stupas at Sanchi. The designers of the great observ- 
atories knew its properties. The round arches of Whitehall with their 
veneer of rustication are quite different to anything we propose, as are the 
pointed arches of Westminster Abbey under the shadow of which I now write. 

I hope I do not trespass on Your Excellency’s patience. 

Yours very sincerely, 

(Sd.) EDWIN L. LUTYENS. 


No. 112. 

Fbom sir GEORGE BIRDWOOD, x. c. s. i., o. i.i!, 


Deae Loed Haedinge, 


6, Windsor Boad, Ealing, W., 

September Wth, 1913. 


Pirst, let me express to you my gratitude for the good cheer put into me 
by Your Excellency’s speech reported in yesterday’s Times. It will work great 



good among bonest Muslims, and put the dishonest ones, intriguing here and 
in India for their own ends, to shame and rebuke before their co-religionists. 

But I write expressly to thank Tour Excellency for your last letter. I am 
very pleased that what I said about the cathedral site really interested Tour 
Excellency ; but I am a little frightened at the idea of the free and frank 
expression of my own opinion on the subject being brought before Tour 
Excellency’s official advisers ! 

Again, I am delighted by what Tour Excellency is doing to encourage 
the Indian. Princes to erect town houses — with room enough to make them 
country houses — in and about Delhi. That’s a master-inspiration — and 
if you can get all the leading Eajas — Hyderabad, Mysore, Baroda, 
Travancore, &c., to do this, and a whole bevy of Rajput Ruling Princes— 
particularly those of Rajputana and of Kathiawar — who as to descent 
are the cream of the Rajput race — Delhi — the spiritual Delhi— as distinct 
from the Delhi to be rebuilt in stone — will be at once revified. "When- 
ever Your Lordship may be able to announce that the Kizam and 
Mysore, and 3 or 4 Rajput Princes, and 3 or 4 Bombay ones, emphatically 
Kolhapur, and Gondal, &c., have tahen plots for Delhi houses — it will electrify 
Hindu and Muslim India — and not only built the new Delhi, but incalculably 
strengthened our Raj throughout India. It will strike men’s imaginations 
everywhere, but in India it will come as a heavenly token of blessing on 
us and on India. I myself can put 2 or 3 of the Princes up to this. 

At the same time permit me to warn Your Excellency against permitting 
the wealthy Settias—ot whatever caste, religion, or “ class” — to get hold of 
building sites in or aibout Delhi to the detriment— (1) of our poorly paid 
officials — and the highest are poorly paid today ; and (2) of the Indian Princes 
requiring sites for winter houses and gardens in and about Delhi. 

It is one of the causes of the ruin of the prestige of our poorer officials in 
Bombay, that from about 1860— the wealthy— beggar, upstarts Settias-r 
millionaires of Bombay— were allowed to monopolise all the building ground, 
and beggar our officials to almost dependence on their scheming landlords : 
for these floated plutocrats all want to be Members of the Legislative Council, 
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J. P., Fellows of the University, and Knights galore ! And they not only 
have no more active loyalty in them than the ryots, but have none of the ryots’ 
natural courage; and are indeed such craven creatures that although 
wallowing in the wealth our rule has brought them, they all — at least all in 
Bombay — stood aloof during the acute period of “ unrest in India ” from us j 
for fear that, if they in any way gave expression to their loyalty, they might 
pay bitterly for it— when the “ unrestful ” came out top-dog ! They have 
been spoilt by successive Governors in Bombay, who have overloaded these 
men with all sorts of honours, and with no return when a good word from 
them would at least have been gratifying. It is to the lasting honour of the 
Muslims that they then stood out boldly on the side of law and honour and 
loyalty, showing a keen insight of their own interests. 

Lord Lamington introduced the vogue of inviting distinguished Indians to 
“a week-end’* at Government House— a most auspicous inspiration — and it 
has been acted on ever since ; but it is the floated Settias and their bejewelled 
squaws who have been invited with condemnable iteration, and never 
a Kathiawar or a Mahratta country Prince ! 

I beg to remain, &c., 

(Sd.) GEORGE BIRDWOOD. 


No. 112a. 

Fbom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 

Delhi, September 20^5, 1913. 

D.-o. No. 1497. 

Mt dear DtjBotjlat, 

I send you herewith a copy of the proceedings of the 2l8t meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 
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[iNOLOStTRE TO THE FOEEGOING LETTEE. ] 

proceedings of the Twenty-first Meeting of the Imperial Delhi Qommittee 

held on the l^th September 1913. 

Peesbnt : 

The Hon’blb Mr. W. M. Hailet, o. t. e., i. o. s., Chief Commissioner^ 

Delhi, President 

Me. H, T. Keeling, Chief Engineer, Delhi. 

Mr. W. H. Nicholls, Architect Member. 

Me. G. P. ebMoni’Moebnct, i. c. s., Secretary. 

1. The proceedings of the 20tli meeting were read and confirmed. 

2. A draft reply to tlie demi-official letter No. 109 of the 19th August 
1913 from the Secretary to the Government of India, Public Works Depart- 
ment, was read and approved. 

3. Head the progress reports for the latter-half of the month of August 
and resolved that they should be recorded. 

4. Read a note, dated the 12th September 1913, from the Chief Engineer 
regarding the method employed in arriving at a classification of the bricks at 
Jaisingpura, and resolved that no further action was needed. 

5. Considered letter No. 878-L. A., dated the 18th August 1913, from the 
Land Acquisition Officer regarding the proportion of the cost of the bricks 
acquired at Jaisingpura to be borne by Land Acquisition and Public Works 
Department sub-heads respectively. 

Resolved that 10,906,580 bricks, @Rs. 6-8 per 1,000, 145,303 c. ft. brick- 
bats and brick ballast, @ Rs. 5, and 22,691 c. ft. of Khangar, a Rs. 2 should 
be charged to a Public Works sub-head, the remainder of the cost being borne 
by the Land Acquisition sub-head ; the Land Acquisition officer and Audit 
officer to be informed. 

6. Considered the question of offering an appointment of architectural 
assistant to Mr. Phibbs. 

Resolved that further enquires be made from Bombay in regard to 
Mr. Phibbs’ prospects in his present employment. 

7. Considered the proposals of Chief Engineer that — 

(1) Rai Sahib Bishan Singh should receive Rs. 900 advance to purchase 

a motor bicycle and Rs. 40 allowance to maintain it. 

(2) That Mr. Croad should receive an advance of Rs. 1,500 towards the 

purchase of a two-seated motor car with an allowance of Rs. 180 
for its maintenance whenever he officiates as Executive Engineer, 
and Rs. 40 whenever he reverts to be as Sub-Divisional Officer. 
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Eesolved that the question of whether Eai Sahib Bishan Singh is to stay 
here permanently or return to Assam be definitely settled before any decision 
is arrived in regard to advances and allowances. 

Eesolved that Mr. Croad be given an advance of Es. 900 only. The 
question of an up-keep allowance for his two-seated motor car be held over for 
further consideration. 

8. Considered Memorandum No. 6321-^. of 9th September 1913 from 
the Chief Engineer forwarding — 

(1) an estimate for cutting a width of 100 feet through the pizawa on 

the main line of the road I) to B, amounting to Es. 36,960 ; 

(2) a revision of the estimate sanctioned in Work Sanction No. 30 of 

1913-14<, by which the amount of the estimate for service road 
I) to B is reduced from Es. 28,000, previously sanctioned, to 
Es. 27,500. 

Eesolved that the proposals are in accordance with the resolution of the 
Committee of the 15th August 1913 and of the instructions conveyed to Chief 
Engineer in their letter No. 1188 of the 19th August 1913, and that the 
proposals may be sanctioned subject to the concurrence of the Einance 
Member. 

9. Considered a letter No. 5280-W., dated the 2nd September 1913, from 
the Chief Engineer, proposing to substitute an estimate of Es. 84,414 for the pur- 
chase of three batteries of mortar grinding pans for the estimate of Es. 68,127 
previously sanctioned by the Committee in their letter No. 988 of the 30th 
July 1913. The change is due to the necessity for adoption of over-geared pan 
mills, 7 feet in diameter. 

Eesolved that the former sanction be cancelled, and that the revised 
estimate of Es. 84,414 be sanctioned. The Chief Engineer will apply for 
allotment indicating the expenditure to be incurred in England. 

10. Considered a Memorandum No. 5206- W., dated the 28th August 1913, 
from the Chief Engineer forwarding an estimate amounting to Es. 1,48,050, 
gross, for reducing the Eaisena hill to the E. L. of 731 feet 

Eesolved that the estimate be sanctioned. It is noted that it is expected 
that credit can be afforded to the extent of Es. 90,000 for the value of the 
stone and gravel extracted, leaving the net total expenditure at Es. 68,050 
only. 

^ 11. Eead letter No. 6351-W., dated the 11th September 1913, from the 
Chief Engineer forwarding a revised estimate amounting to Es. 11,522 for a 
hospital for coolies. 

Eesolved that the estimate has been amended in accordance with the 
resolution of the Committee of the 16th August 1913 and may be sanctioned. 



103 


12. Head letter No, 1916»!B. D., dated the 21st August 1913, from the 
Under Secretary to the Government of India, Public Works Department, 
forwarding a copy of despatch No. 28-P. W. of the 14th August 1913, and 
resolved that the correspondence be recorded. 

13. Considered letter No. 6170-W., dated the 26th August 1913, from the 
Chief Engineer forwarding proposals in regard to the transfer of the Okhla 
Navigation Cut to the Imperial Delhi Committee. 

Resolved that the Secretary to the Punjab Government, Public Works 
Department, Irr^ation Department, be informed that the Imperial Delhi 
Committee are willing to take over all the trees on the cut at an estimated cost 
of Es. 3,000, and that the Imperial Delhi Committee do not require any of the 
masonry works on the cut which -may be disposed of by the Superintending 
Engineer, Western Jumna Canal. 

14. Considered a letter No. 6247, dated the 1st September 1913, from the 
Chief Engineer forwarding a revised estimate of Es. 2,49,444 for electric power 
distribution plant for construction work. 

Resolved that the estimate be sanctioned. It is noted that the recoveries 
on sale of plant are estimated to amount to Es. 1,26,063, leaving the net total 
expenditure at the figure of Es. 1,23,381. 

15. Considered a revised camp estimate amounting to Es. 34,299, and 
resolved that the estimate be sanctioned. The recoveries- will amount to 
Es. 10,246, leaving the net total cost at Es. 24,053. 

16. Considered a letter No. 6223-W., dated the 29th August 1913, from the 
Chief Engineer forwarding a consolidated revised estimate of Es. 10,06,365 for 
the purchase of rolling-stock locomotives, permanent way, points and 
crossings. 

Resolved that previous sanctions to separate estimates for these purposes, 
amounting to Es. 11,92,100, be cancelled, and that, subject to the concurrence 
of the financial member, the revised estimate for Es. 10,06,365 be sanctioned. 
The large reduction is due to the Chief Engineer having obtained good second- 
hand material at cheap rates. The proposals for purchase enumerated in 
paragraph 10 of the comparative statement attached to the estimate are 
approved. 

17. Considered an estimate, amounting to Es. 10,783, for removing mounds 
and filling depressions in blocks 84 and 85. 

Resolved that the estimate be sanctioned. 

18. Considered a Memorandum No. 6362-W., dated the 11th September 
1913, from the Chief Engineer forwarding an estimate for a store shed depdt 
amounting to Es. 19,960. 

Resolved that the estimate be sanctioned. The contingent provision is 
limited to 10% of tbe estimated items. 
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19. Considered the question of private brick kilns. 

Eesolved that the Chief Engineer he asked to report what facilities can be 
afforded for private kilns to the south of the new city. 

Eesolved that the Deputy Commissioner be addressed with a view to 
letting it be known to contractors that the Imperial Delhi Committee will offer 
no objection to the establishment of brick kilns in the north of the Khanpur 
Eaya plain, near the terminus of the North-Western Eailway ballast siding. 


No. 113. 

Fkom! the HON’BLE Mr. W. M. HAILEY, o. i. E-, Chief ConunissioDer of Delhi. 


Delhi, September ^Qth, 1913. 

D.-o. No. 1499. 

My dear DtjBoulay, 

I send you herewith a copy of the proceedings of the 22nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclosure to the above letter.] 


Proceedings of the Twenty-second 31eeting of the Imperidl Delhi Committee 

held on the 16^A September 1913. 


» 


Present : 


The Hon’ble Me. W. M. Hailey, c. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Eeblin&, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. c. s. 

Me. W. H. Nioholls, Architect Member. 

Me. G. E. deMontmoeency, i. c. s.. Secretary. 

Captain Egberts, e. e., Personal Assistant to the Chief Engineeer, Delhi 
also attended the meeting, * 

1. Considered letter No. 3609, dated the 21st August 1913, from the Audit 
officer, Delhi, forwarding a statement showing the expenditure under head 51 
for the month of July 1913, and resolved that it be recorded. 


n, • letter No. 3792-17- W., dated the 30th July 1913, from the 

Chiet Engineer about the question of stock limit. 

Eesolved that for stock proper a limit for Es. 4 lakhs be accepted and 
intimated to the Audit officer. The detaOs of Emit under the other items. 
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which with stock proper are subject to the limit of Es. 10 lakhs fixed by the 
GoTernment of India, will be decided in consultation between the finance 
member and the Chief Engineer. 

3. Considered a Memorandum No, 3941 — 62-W, dated the 5th August 
1913, from the Chief Engineer forwarding an estimate for Rs. 40,672 for the 
purchase of eight portable steam pumps. 

Resolved that the estimate be sanctioned and permission given to 
purchase five pumps locally, the remaining three being purchased through the 
Director-General of Stores. 

4. Considered a Memorandum No. 6210- W., dated the 28th August 1913, 
from the Chief Engineer forwarding an estimate, amounting to Rs. 51,450, for 
the clearing, levelling, culverting and construction of 67 miles of unmetalled 
roads to open out blocks and give communication to different parts of the site. 

Resolved that an allotment of Rs. 12,000 be made in the present year for 
the purpose, and that the remainder of the estimate be considered before the 
next financial year. 

5. Considered letter No. 1432, dated the 9th of August 1913, from the 
General Officer Commanding Meerut, regarding an exchange of land for the 
land now used as a military grass farm in the Bela between the Delhi Fort and 
the river. 

Resolved that a reply be sent that it is not proposed to take up the 
military Bela in the immediate future, and that the development of the river 
training scheme is as yet not sufficiently advanced to enable the Committee to 
come to a decision, but that in the meantime the proposals of the General 
Officer Commanding will be carefully considered by the Committee. 

6. The question of contracts and agreements for the supply of materials 
and machinery for works was again considered by the Committee, with special 
reference to laying down the class of contracts and agreements which require 
the scrutiny and approval of the Imperial Delhi Committee. 

Resolved that the financial member and the Chief Engineer be asked to 
discuss the matter and formulate detailed proposals to be put before the Com- 
mittee, and consider whether any change is desirable in the instructions recorded 
in resolution 7 of the 15th meeting of the Imperial Delhi Committee held on 
the 12th July 1913. 

7. Considered a Memorandum No. 5208-W. of the 28th August 1913 
from the Chief Engineer forwarding an estimate for Rs. 60,371 for clearing out 
the stone debris of the demolished village in the interior of Indrapat. The 
Chief Engineer pointed out that the undertaking of the work at the present 
stage, as a part of the preliminary operations, would not only enable us to 
collect a large quantity of road material in convenient localities, but also 
facilitate the framing of the quarrj'ing estimates hereafter. The Committee 
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therefore resolved to sanction the estimate as a part of the preliminary opera- 
tions in advance of the project estimate. The recoveries for material used 
now calculated at Rs. 32,234 should be recalculated and the correct net total 
of expenditure intimated to the Committee. 

8. Considered letter No. 9, dated the 14th August 1913, from Mr. E. L. 
Lutyens to the Chief Engineer, Delhi. 

Resolved that a cable he sent to Mr. Lutyens that the detailed schedule B 
is being despatched by this mail. 

Resolved further that a communication be sent to him by letter that there 
is no objection to placing the kitchens of Government House in the basement, 
hut that, with reference to his statement that light wells will extend tlie area 
of the house and increase cube, the Imperial Delhi Committee refer him to 
their cable of 4th July 1913, in which it was stated that the total cost of 
Government House, schedules A & B, should not exceed | a million sterling. 


No. 114. 

From THE HON’BLE Mb. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, October 1st, 1913. 

D.-o. No. 1589. 

My dear DtjBotjlat, 

I send you herewith a copy of the proceedings of the 23rd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEir. 


[enolostjrb to thb above letter.] 


Proceedings of the Twenty -third Meeting of the Imperial Delhi Committee held 

on the 26^^ September 1913. 

Present : 

The Hon’bie Mr. W. M. Hailey, c. i. b., i. c. s.. Chief Commissioner, 
Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. c. s., Financial Member, 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. E. deMontmorenoy, i. c. s.. Secretary. 

Major H. C. Beadon, i.a.. Deputy Commissioner, Delhi, and Captain 
W. H. Roberts, r. b., Personal Assistant to the Chief Engineer, Delhi also 
attended the meeting. 

1. The minutes of the 21st and 22nd meetings were confirmed. 



107 


2. Eead a Memorandum No. 5410- W., dated the 17th September 1913, 
from the Chief Engineer, enclosing an estimate of Es. 93,297 for the purchase 
of 400 tip wagons and seven miles of 14-lbs. track. 

Eesolved that the estimate be sanctioned and permission given to purchase 
200 wagons and 3| miles of track in India, as it is urgently required. 

3. Considered the proposals of the Chief Engineer and the Deputy Cora" 
missioner in regard to the boundry between the Municipality of Delhi and the 
sphere of operations of the Imperial Delhi Committee. 

Eesolved that there appears to be no necessity at present to alter the 
Municipal boundary. The Imperial Delhi Committee will confine their 
operations to the south of the line J, K, A, B, C, D, E, E, I, as marked on the 
map by the Chief Engineer, and the Deputy Commissioner, with the small 
change that between the points E and H the circular road will be the line 
instead of the line E, H. 

Eesolved further that the Deputy Commissioner be asked to undertake 
the establishment of the Earaul Bagh extension and be provided with funds 
for the purpose. 

4. Considered the question of providing accommodation for the Superin- 
tendent of the Imperial Delhi Committee Office. 

Eesolved that there is no house or quarters which can at present he 
suitably rented for the purpose. 

Eesolved that the Superintendent be provided with tents in the office 
compound this cold weather. 

5. The policy in regard to the establishment of private brick kilns to the 
north of the Khanpur-Eaya plain between the Eajputana-Malwa Eailway and 
the Eidge, or in the areas round the Najafgarh cut between the Eohtak and 
Najafgarh roads, which formed the subject of the 19th Eesolution of the 
proceedings of the 21st meeting of the Committee, was discussed with the 
Duputy Commissioner. The Deputy Commissioner agreed that action might 
be taken on the lines indicated in that resolution. The Chief Engineer will 
inform the Deputy Commissioner later in regard to the exact locality in which 
brick kilns can be established to the south of the new city. It was resolved to 
address the North-Western Eailway and Southern Punjab Eailway, with a view 
to facilitating the transport of bricks from any new private kilns which may 
be established to the north of the Khanpur-Eaya plain between the Eajputana- 
Malwa Eailway and the Eidge, or in the areas round the Nazafgarh cut between 
the Eohtak and Nazafgarh roads. The Deputy Commissioner, Delhi, undertook 
to examine the question of the action possible towards regulating brick 
burning in such areas lying to the south of the Ganesh Elour Mills and Serai 
EoMlla Khan station, as may be used at some future date for city expansion. 
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6. Considered letter No. 1451-300— 2, dated the 19th September 1913, from 
the Under Secretary to the Government of India, Eevenue and Agricultural 
Department, regarding the revised estimates for land acquisition in blocks 
B, 0, D, E, and resolved that the letter be recorded. 

7. Considered letter No. 321-A., dated the I7th September 1913, from 
the Chief Engineer, asking for an additional allotment of Es. 15,000 for 
minor works. 

Eesolved that the allotment be made. 

8. Considered letter No. 148-B., dated the 28th August 1913, from the 
Chief Engineer, forwarding a revised scale of draftsmen’s establishment. 

Eesolved that, owing to the great difficulty of procuring architectural 
draftsmen, the revised scale, which results in a reduction of one post and an 
increased monthly cost of Es. 940, be approved, and that the Government of 
India be addressed with reference to the inclusion of this revised scale in the 
revised proposition statement of the establishment now under consideration. 

9. Considered Memorandum No. 5S27-W., dated the 9th September 1913, 
from the Chief Engineer, forwarding an estimate for Es. 49,263 for the pur- 
chase of two cranes, and resolved that the estimate be sanctioned. 

10. Considered a Memorandum No. 5352-W., dated the 11th September 
1913, from the Chief Engineer, forwarding an estimate for Es. 72,639 for the 
installation of a repair shop for maintaining locomotives and mechanical and 
electrical plant, and resolved that the estimate be sanctioned for Es. 72,083. 

11. Considered a Memorandum No. 5192-^., dated the 22nd August 1913, 
from the Chief Engineer, forwarding an estimate for Es. 22,715 for providing 
the following buildings, &c., in connection with the 2' 6" gauge construction 
railway: — 

(1) Locomotive and wagon shed with examining and repair pit. 

(2) Eour ash and examining pits with w'ater tanks. 

(3) Transhipment platform. 

(4) Loco Eoreman’s office and store. 

(5) Eorge. 

Eesolved that the estimate be sanctioned. 

12. Considered a Memorandum No. 5479- W., dated the 28rd September 
1913, from the Chuf Engineer, forwarding an estimate amounting to Es. 84,533 
for the purchase of 50 broad gauge wagons, and resolved that the estimate be 
sanctioned. 

13. Considered the progress reports for the first fortnight of September, 
and resolved that the reports be brought on the proceedings of the Committee. 

14. Considered a note, dated the 21st September 1913, by the Chief 
Engineer dealing with the figures to be entered in the project estimate for the 
residence of His Excellency the Commander-in- Chief and his staff. 
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Resolved, that for project purposes, the scale of cost of residences for the 
staff should follow the scale adopted for civil and military officers of the 
Government of India drawing the same pay. 

16. Considered a Memorandum No. 5413- W., dated the 17th September 
1913, from the Chief Engineer, forwarding an estimate for Rs. 18,343 for laying 
out the settlement of Karaul Bagh, in which sites are to be leased to expropriated 
owners under the terms approved in Government of India letter No. 1219 of 
the 8th August 1913. 

Resolved that the estimate be sanctioned, and that the Deputy Com- 
missioner be requested kindly to undertake the work and arrange for the 
leases. The estimate to he forwarded to the Deputy Commissioner with the 
remarks of the Committee, A sum of Rs. 18,343 to he allotted to the Deputy 
Commissioner for the purpose of carrying out the work, and a further sum of 
Rs. 1,000 to be given for establishment and contingencies to deal with the 
colonisation and development of the area, 

16. Considered the allocation of areas in the lay-out as proposed by the 
Chief Engineer. Certain changes were advocated, and the plan will be con- 
sidered again after their incorporation. 


No. 116. 

Prom THE HON'BLE Me. W, M. H AILEY, c. i. e., Chief Commissioner of Delhi. 

Delhi, October Brd, 1913. 

D.-o. No. 1613. 

Mt dear DuBodlat, 

I send you herewith a copy of the proceedings of the 24th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerelv, 

(Sd.) W. M. HAILEY. 

[enclosveb to the .above letter.] 


^Proceedings of the Twenty fourth Meeting of the Imperial Delhi Committee 

held on the September 1913. 

Present : 

The Hon’blb Mr. W. M. Hailey, o. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Keiilin&, ChieJ Engineer, Delhi. 

Mr. H. G. Stokes, c, i. e., i. c. s., Financial Member. 

Mr. W. H. Nioholls, Architect Member. 

Major Griffith, r, b., Assistant Commandmg Royal Engineer, Delhi. 
Mr. G. E. db Montmorency, l c. s.. Secretary. 

Captain W. H. Roberts, r. e., Personal Assistant to the Chief Engineer, 
Delhi, also attended the meeting. 

1. The lay-out of roads and road sections prepared by the Chief Engineer 
for the purpose of the project estimate was discussed in detail and approved. 
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2. Head a demi-oflaeial letter, dated the 19th September 1913, from the 
Deputy Secretary in the Horeisn Department, regarding the provision of 
temporary camps for Bombay Chiefs, and the question of the provision of a 
separate area for His Highness the Maharaja of Kashmir. 

Resolved that a reply be sent to the effect that it will be possibe to grant 
temporary camping sites in the extension area situated to the south of the 
new capital, and that a separate site, not included in a territorial group, can 
be provided for His Highness the Maharaja of Kashmir. 

3. Considered a letter No. 380-A., dated the 24th September 1913, from the 
Chief Engineer regarding a motor cycle allowance for Mr. Stronach, Assistant 
Engineer. 

Resolved that a motor cycle allowance of Rs. 40 be granted. 

4. Considered a letter No. 7, dated the 12th September 1913, from 
Mr. Hall, Secretary to Mr. Lutyens, regarding accommodation for Messrs. 
Lutyens and Baker on their approaching visit to India. 

* Resolved that they be informed of the arrangements made at Raisena. 

5. Considered a letter No. 5502- W., dated the 26th September 1913, from 
the Chief Engineer regarding rates for booking materials for the construction 
of the new city. 

Resolved that the matter be discussed by the Committee when the reply 
of the TrafBc Manager of the Great Indian Peninsula Railway to the Chief 
Engineer’s letter has been received. 

6. Considered letter No. 6739, dated the 4th September 1913, from the 
Personal Assistant to the Chief Engineer regarding the accommodation to be 
provided for local civil officers in the new capital. 

Resolved that the provision of an office for the Chief Commissioner in the 
new capital should he included in the project estimate. 

7. Considered letter No 1480-343, dated the 22nd September 1913, from 
the Government of India, Revenue and Agriculture Department, and resolved 
that the draft lease for the leases to be given in the Karaul Bagh settlement 
be amended in the manner indicated by the Government Solicitor except in 
the case of paragraph 11, where the re-draft suggested by the Government of 
India be adopted. The form of lease to be amended accordingly and sent to 
the Deputy Commissioner, Delhi. 

8. Considered a note, dated the 20th September 1913, from the Chief 
Engineer regarding the scheme for residences for officers framed for the purpose 
of the project estimate. 

Resolved that the proposals of the Chief Engineer for the preparation of 
this section of the project estimate be approved, subject to the following 
instructions : — 

(*) An 8 per cent, recovery basis should be adopted. 

(m) In the first class the number of officers should be increased by two, 
and building should be estimated in the project for 14 bungalows 
in the case of 17 offieets, instead of only 12 in the casd of 15 
officers. 



Ill 


{iii) That each class should be treated as a separate work for audit 
purposes. 

(it?) That in the statements and appendices the winter scale alternatiye 
calculation may be omitted, and appendix IV need not he 
included. 

9. Considered a note, dated the 24t,h September 1913, from the Chief 
Engineer regarding the scheme for clerks’ quarters framed for the purpose of 
the project estimate. 

Resolved that the proposals of the Chief Engineer may be modified on the 
following principles : — 

(i) The “ underbuilding ” in the case of married European clerks may 
be preposed at 15 per cent. 

(u) Official quarters should be included in the project for 15 per cent, 
of the unmarried European clerks. 

(Hi) “ Underbuilding” in the case of Indian clerks may be preposed at 
10 per cent. 

(iv) Class 1 of the European and Indian residences on the list should be 
treated in one category and placed in the lowest class of officers* 
residences. An expenditure of Rs. 12,000 per unit should be 
adopted for this class. 

(») The expenditure on European clerks, after the elimination of the 
highest class on the present list, should be for class I, Rs. 9,200; 
for class II, Rs. 7,000; and for class HI, Rs. 5,000 per unit ; 
class II of the Chief Engineer’s present list being counted as 
class I for this purpose. 

(vi) The proposals for Indian clerks require no modification in expend- 
iture per unit. 

(m) The 8 per cent, recovery basis should be adopted as in the case of 
officers. 

(riu) The provision for embelishment may he omitted, as the principles 
now adopted will admit of better architectural treatment. 

10. Considered, in consultation with Major Griffith, Assistant Command- 
ing Royal Engineer, a note dated the 25th September 1913, from the Special 
Land Acquisition Officer regarding the revised estimates called for in letter 
No. 12803/12 (Q. M. G. 41, dated the 16th September 1913, from the Govern- 
ment of India in the Army Department. 

Resolved that the estimate he forwarded to the Government of India in 
the Army Department, with a statement of the acquisition work completed 
up to date in the Cantonment area and the proposals for completing acquisition 
operations up to the financial limit of Rs. 11 lakhs allotted for expenditure 
under the head at present. 
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No. 116. 

Fsom the HON’BLE Mb. W. M. HAILEY, c. 1. 1., Chief Commissioner of Delhi. 


Delhi, October IZth, 1913. 

My deae DtjBodlay, 

In a letter which I have just received from Baker, dated September 18th, 
1913, he writes as follows : — ’ 

“ I have heard nothing of the agreement as yet. I suppose it does not 
matter, considering for whom we are working, but I should have thought they 
would have given us some temporary authorisation covering all the work we 
are doing. However, it has made no difference to me, and I am sure it will be 
all right.” 

1 venture to ask that this may be brought to His Excellency’s notice, 
because the architects will shortly be leaving England, and it is absolutelv 
essential that the matter should be settled before they arrive here and enter 
on the preparation of detailed plans. It would be very inadvisable if they 
were to be allowed to come out here in a position which would Justify tiiem in 
making claims of a nature which we should— in the absence of an agreement- 
have to refer in detail to the Secretary of State. 

Believe me, yours sincerely, 

(Sd.) M. HAILEY. 


P. S. V.,- 

... I® “ England. You might ask Lucas if the matter is 

settled, ]ust for information. 


H. 


1 ^ 0 . 117 . 

Yiceroy to Secretary of State. 

Telegram P., No. 3, 16th October 1913. 

Drwate. Hollowing from HuBoulay for Lucas 

Degim. Can you let me know whether any final settlement has been 
reached regarding agreement with Delhi Architects. ^ ^ ° 
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No. 118. 

Secretary of State to Viceroy. 

Telegram P., 16th October 1913, 7-10 p. m. (Reed. I7th, 5 a. m.) 

IPnmte. Please see your private telegram of 16th instant. Following is 
for PuBoulay from Lucas : — 

Begins. Delhi Architects. Agreement is now in course of negotiation 
and will be completed before the end of the month. Ends. 


No. 119. 

Fbom the HON^BLE Me. W, M. HAILEY, c. i. e,, Chief Commissioner of Delhi. 


D..0. No. 1683. 


EelU) October Vlth, 1913. 


Mt dear DuBoulat, 

I send you herewith a copy of the proceedings of the 26th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 


[bNCLOSUEB XO the above LEITEE.] 


Proceedings of the Twentyffth Meeting of the Imperial Eelhi Committee held 

on the Mh October 1913. 

Present : 

The Hon’blb Mr. W. M. Hailet, o. i. e., i. o. s., Chief Commissioner^ 
Delhi, President. 

Mr. H. T. Eeeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. o. s., Financial Member. 

Mr. W. H. Nioholls, Architect Member. 

J. W. Mearbs, Esq., f. r. a. s., m. i. o. e., m. i. e. e.. Electrical Adviser 
to Government of India. 

Major Griffith, r. e., AssistantCommanding Royal Engineer, Delhi. 
Mr. G. E. dbMontmorency, i. c. s., Secretary. 

Major H. 0. Beadon, i. a., Deputy Commissioner, Delhi, and Captain 
W. Roberts, r. e., Personal Assistant to Chief Engineer, also attended the 
meeting. 

1. The proceedings of the 23rd and 24th meetings were confirtned. 
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2. Bead Memorandum No. 6670- W., dated 3rd October 1913, from the 
Chief Engineer, forwarding the draft of the electrical section of the project 
estimate for discussion. Mr. Meares suggested that the constant current series 
system of street lighting might be considered in working out the estimate, as 
this method might result in a saying. 

It was resolved that the probable saving, if any, should be calculated and 
indicated in the project estimate. The question of adopting a steam or oil 
engine for generation was discussed. Owing to difficulties connected with the 
question of oil-supply, it was resolved that steam-driven engines should be 
adopted. 

It was decided, after discussion, not to be worth reducing the reserve 
provision on account of the present installation in the Durbar area. It was 
also decided inadvisable to calculate for the transfer of that plant to the new 
station. 

It was resolved that the load assumed at this stage was necessarily specula- 
tive, and that the load proposed by the Chief Engineer was not in any way 
unduly liberal and need not be reduced. 

It was decided that commercial power need not be provided at the present 
stage. 

The place of the generating station was considered suitable. 

It was decided that the high tension transmission line should be under- 
ground. 

It was decided that feeders from sub-stations should be all on the under- 
ground system. 

In regard to distribution, the Chief Engineer and Mr. Meares were in 
favour of an under-ground system throughout ; but the Committee as a whole 
considered that the .extra expenditure involved by a general under-ground 
system could not be justified, as the arguments in its favour are mainly 
aesthetic only. 

It was however resolved that, while the distribution should be generally 
over-head, under-ground distribution could be adopted in the following 
avenues : — 

(1) Ceremonial central vista. 

(2) D to B. 

(3) L K produced to D Z. 

It was decided that the maximum cost of the scheme should be provided 
for in the project estimate, as it is impossible to foretell if a private company is 
likely to take up the project at a reasonable supply figure to consumers. 

It was decided that tenders of companies should only be awaited till Ist 
January 1916. 
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^ It was decided that the items of hattaries at Government House and the 
Railway station, costing 1| lakhs, may he dispensed with, now that the protec- 
tion of the high tension line has been secured by placing it under-ground. 

It was decided that the Assistant Commanding Royal Engineer should be 
informed that the share of the military estimates of the cost of the generating 

and conversion station is arrived at by the calculation- ^ - ^ ^ 2^000 

addition of Es. 26,000, and may, for project purposes, be taken as Es. 1,00,000. 

It was decided that calculation should he taken out for the provision of 
better types of poles meeting the Government of India regulations regarding 
safety requirements. 

Certain points of detail were noted as requiring attention, e. g., the guest- 
house demand may be omitted, and a figure for power to be used at the 
Mathematical Instrument Ojfice may be included. 

3. Read the fortnightly progress reports for the latter half of September 
and resolved that they be recorded. 

4. Discussed the question of policing the new area. 

Resolved that a new temporary police station will be needed at Eaisena 
for 1 Sub-Inspector, 1 Moharrir, 2 Head Constables and 12 Constables, and 
that this should be provided at a cost not exceeding Es. 6,000. 

5. Discussed the question of quarries with Major Beadon, Deputy Com- 
missioner, Delhi. 

Resolved that Major Beadon should deal with applications to quarry with- 
out reference to the Imperial Delhi Committee or Chief Engineer in the area 
of Ridge between the northern boundary of the area to be afforested and the 
end of the Ridge near Sadr Bazar. The Chief Engineer will inform Major 
Beadon of the alignment of the roads which will cross this area. 

6. Considered an estimate of Rs. 128 for fiooring tents for Superintend- 
ent of Imperial Delhi Committee Office, and resolved that the tents be floored 
at this cost for Superintendent, Imperial Delhi Committee, and rent recovered 
for the flooring at ordinary rates. 

7. Considered a letter No. 464-L. A. from Special Officer regarding the 
remuneration of Mr. Cumming, who had been employed on valuing houses in 
village sites in the land acquisition work. 

Resolved that no further sum can be paid. 

8. Considered confidential letter No. 2257 of 29th September 1913 from 
Government of India, Public Works Department, and resolved ‘that a reply be 
sent requesting that the Imperial Delhi Committee may be consulted in the 
matter. 
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9. Eead letter No. 4769 of 27tli September 1913 from Audit Officer, 
Delhi, sending a schedule of receipts and expenditur under 61 for A.ugast 1913, 
and resolved that the correspondence be recorded. 

10. Considered the draft reply to the Secretary to the Government of 
India, Army Department, in regard to land acquisition in the cantonment 
area. 

Kesolved to inform the Government of India that land acquisition will 
proceed within the area sanctioned by the Secretary of State down to, and 
north of, the proposed Agra-Delhi Chord Line diversion, subject to the financial 
limit of Es. 11 lakhs. 


No. 120. 

To THE HOFBLE Mb. W. M. HAILEY, 0 . 1 . e.. Chief Commr. of Delhi. 


Viceroy'’ 8 Campt October ISth, 1913. 

Mr DEAR Hailet, 

The Viceroy asked me the other day to wire to Lucas at the India 
Office about the agreement with the Delhi Architects, and I write to let you 
know that I have just received a reply to say that the agreement is in the 
course of negotiation and will be completed before the end of this month. 

Yours sincerely, 

(Sd.) J. H. DuBOULAT. 


No. 121. 

Eroh the HON BLE Mb. W« M. HAILEY, c. i. e.. Chief CommisBioiier of Delhi 


^ DeZA*, OctoJer 21sf, 1913. 

D.-o.No. 1728. 

Mx MAE DtjBotjiax, 

When I was in Simla, His Excellency mentioned to me a matter of some 
importance in connection with the plan of the new Government House 
namely, that relating to the method of approach of the principal entrance I 
send you the following note on the subject for His Excellency’s information. 
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In a plan which His Excellency showed me, Mr. Lutyens had outlined a 
road starting from the ground level at a point about the centre of the causeway 
and climbing up alongside it, reaching the top at the eastern front of Govern- 
ment House, and thence curving inwards towards the principal entrance of the 
house. It would appear that Mr. Lutyens sketched this road before he was 
in possession of the plan showing the ground levels of the site on which 
Government House will he built. As matters now stand, the causeway will be 
some 20 feet high, and Mr. Lutyens’ road, if constructed in the manner shown 
by him, would be so steep in gradient that it would he difficult, if not impossible, 
to take a State carriage up it ; it would moreover mask the outside of the 
causeway and tend to spoil its effect. 

It is just possible that Mr. Lutyens, although he showed a road on the 
outside of the causeway, really intended that the ceremonial approach should 
be through the Secretariat, but our plans of the Secretariat and its forecourt 
do not give us sufficient detail to enable us to decide this point. It is however 
one of such importance that I think His Excellency would perhaps like to 
invite Mr. Lutyens’ special attention to the matter. Mr. Baker will be in 
London early in November, and they will be able to discuss the question 
together on the way out. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 


No. 121®. 

Extract from a letter from Sir George Birdwood, K. C. I. E., C. S. I., to His Excellency the 

Viceroy, dated the 2 1 st October 1913. 

I yesterday ordered to he addressed to you from Messrs. Henry Sotherans, 
Publishei’s, 43, Piccadilly, London, W., a copy of Mrs. Villiers-Stuart’s 
“ Gardens of the Great Mughalls”. I did not do myself the honour of in- 
scribing Tour Excellency’s name in it, as I know Mrs. VUliers- Stuart is 
sending you a copy also, so you may make any altruistic use you may 
please of my copy, as giving it over to the tender mercies of the department 
concerned with the building of new Delhi ; or to any Indian reigning Prince 
likely to build a summer house in Delhi. Mrs. Villiers-Stuart has a gospel to 
preach, and I am with her, so far as private persons go,— up to and including 
the Indian Princes building in Delhi or elsewhere, laying out their gardens. 
But the new Delhi, at least so far as the Governmental buildings go, must be 
English. We have the old Delhi of the Mo(u)gols — Great and Little — and the 
ruins of the older Delhi of the Hindus which can be restored, but the new 
city must be the Delhi of the English. Both Mrs. Villiers-Stuart and 
Eudyard Kipling have referred both Lutyens and Baker to me. But I have 
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told both that my own view is as above stated — but that I hold still 
more strongly the view that a man — or a Government — having selected 
their Architects, should only dictate the general ground plant, and wanted 
accommodation to them, and the requirements for defence against a raid or 
sudden rush ; and that the style must be left wholly to the inspiration, the 
rudiment and the . “ passion ” of the Architects ; and that, if they have no 
“ passion ” of style in them, or no convinced judgment as to what it should 
and must be, if they are to carry out the “ goodly idea ” of it, they had 
better “ chuck the job or be kicked out of it ly me ! 

It is not a cantonment we have to lay out at Delhi, but an Imperial 
City — the symbol of the British Baj in India — and it must like Rome be built 
for eternity. It will take 40 years and probably cost 40 millions. But it can 
he taken bit by bit, and in my view what should be done at once is to fix the 
several lay-out, according to the admirable plan Your Excellency showed mei 
and past recall. That raked any hostile approach, right and left, front and 
back, if the rider at the back of “Government House” is armed, a citadel in 
fact. Beside that I hope that, within Your Excellency’s period in India, the 
ground and style of all the Government buildings, “ Government House”, and 
the administrative Buildings— Military, Civil, State and Municipal— will have 
< been irrevocably settled. Everything from the back of Government House to 
the Cathedral, and the restored Indrapat, must be a monument, not only of 
the King’s Visit, but of Your Lordship’s Viceroyalty. 

I have great experience of the planting of trees, and the Park-like 
Avenue should be planted as soon as its alignments north and south, and 
east and west, have been accurately pegged out. The soil should be dug 
down six feet deep at least, and filled and left to settle, and then filled up 
again with the richest soil from the banks of the Ganges ; and if those respon- 
sible on the spot desire, I would send Your Excellency a list of the.great trees 
I know would flourish best there. I should especially include— 

Erythrina Indica, scarlet; Lagerstrcemia, Elos-Reginse, purple, and 
Poinciana regia, scarlet and yellow. 

I believe I gave the name of “ Flos-Reginse” to the gigantic Lagerstrcemia, 
in honour of Queen-Victoria, but I don’t think the name has been adopted by 
'Botanists. 
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With regular irrigation these trees -would be on full bloom in three years, 
and from 20 to 30 feet high. But I should largely depend on trees with 
noble, i. e., glossy ever-green leaves ; and I would include all Indian trees 
sacred to Muslims and Hindus. As a matter of fact, the Viceroy should present 
100 plants each of Cratsena religiosa, the most sacred plant of the Muslims, and 
emblem of immortality to each great Muslim mausoleum within the Imperial 
radius of Delhi. The gift wisely given as to time and circumstance and tide 
of feeling would have the very best effect. 


No. 122. 

To E. L. LUTYENS, Esq., a. a. a., 17, Queen Anne’s Gate, Westminster, S, W. 


Viceroy's Gamp^ Octoler 24^A, 1913. 

[ Private. ] 

Dkab Lutyens, 

When Hailey came to stay with me at Simla about a fortnight ago, he 
talked to me about the manner of approaching Government House, and I 
showed him a rough sketch drawn by you in which you had outlined a road 
starting from the ground level at a point about the centre of the causeway and 
climbing up alongside it, reaching the top at the eastern front of Government 
House and thence curving inwards towards the principal entrance of the house. 
From what Hailey writes to me, it appears that you must have sketched this 
road before you were in possession of the plan showing the ground levels of the 
site on which Government House will be built. As matters now stand, the 
causeway will be some 20 feet high, and your road, if constructed in the 
manner shown by you, would be so steep in gradient that it would be difidcult, 
if not impossible, to take a State carriage up it. It would, moreover, mask 
the outside of the causeway and tend to spoil its effect. I gather from your 
drawing that you intended that the ceremonial approach should be through the 
Secretariat. The question of the approach of Government House is one of 
such importance that I wish to in-vite your special attention to the matter. I 
am staying at present in Bikaner and have seen much of the decorative work 
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of the old Palace, Trhich is quite beautiful. There will be no difficulty in 
getting any number of workmen or any amount of work for the new Govern- 
ment House done in Bikaner, and at very cheap rates. 

My wife gave me your messaffe about rainbow arches, but I am afraid I 
cannot agree with you. I have asked several Indians, who all say that the 
round arch conveys nothing to them, while a pointed arch is just the reverse. 
Moreover, I do not think that you are going to teach them how to build round 
arches, because they can do it perfectly, but they have absolutely no meaning 
to the people of India. 

I have been staying in Kapurthala, where the Maharaja has a large Palace 
in the Prench Eenaissance style. It is a fine building and cost forty lakhs, 
but 1 have never seen anything more out of place or less suited for the Indian 
climate. As it was very hot when I was there, I had good opportunities of 
verifying this. 

Tours sincerely, 

(Sd.) HAEDINGE OP PENSHUEST. 


No. 122a. 

Extract from a letter from Sir Thomas Holderness, x. c. s. i., Under Secy, of State for India, 
to His Excellency the Viceroy, dated the 24th October 1913. 

You may like to hear that the draft agreement with Lutyens and Baker 
is under discussion with the former pending Baker’s arrival. The only really 
outstanding question is that of fees. We have independently informed our- 
selves as to the customary fees for very large buildings, such as the Londou 
County Council Hall ; and have the opinion of the Government Architect 
(Sir Henry Tanner) on the terms proposed by the Government of India. He 
considers that what is proposed is reasonable, aU circumstances being taken 
into account. So the prospects of getting the Architects to agree to a reduc- 
tion are not hopeful. I have bad a talk with Lutyens, starting with the 
theme that the Government of India and the Secretary of State were not 
satisfied that the rates proposed by the Delhi Committee after discussion with 
him and Baker were not too high, and would be glad to have them reduced. 
Lutyens was very nice about the matter, but naturally said that he would not 
like to settle anything in the absence of Baker. The matter is hung up there- 
fore till the latter reaches London. TJnfortunatly he will be a week later in 
arriving than he anticipated, owing to illness due to overwork. This will give 
him a fortnight instead of three weeks here before they leave for South 
Africa. 
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No. 123. 

Viceroy to Secretary of State. 

Telegram, 29th October 1913. (Despd. from Army Dept.) 

Our despatch of 28th of August, No. 111. Project estimate, Delhi 
Cantonment, sent by this mail. Total amount Rs. 98 lakhs, including cost of 
GoTernment churches. Trust that sanction may be given to abstract estimate 
for Indian Infantry lines, vrhich we are anxious to commence work on. 


No. 124. 

Secretary of State to Viceroy. (Army Dept.) 

Telegram, 29th October 1913, 6-50 p. m. (Reed. 30th, 6-0 a. m.) 

Tour despatch No. Ill, dated 28th August. Delhi Cantonment. I 
sanction your proposals. 


No. 125. 

Feom Mrs. VILLIERS-STUART. 


1, Montagu Mansions, JBortman Square, W., 

October 2m, 1913. 

Dear Lord Hardingb, 

I am sending you a copy of my book on Indian gardening by this mail — 
it comes out here on November 4)th. 

Would it be too much to ask you to look at chapters I, IV, VII, XI, and 
XII ? I know it is a great deal to ask when so many important interests 
claim your time and attention. But the subject of the old Imperial gardens 
affects Indian feeling so deeply that a wonderful opportunity, both artistic and 
political, presents itself in connection with your garden at new Delhi. 

I hope you will not think me very tiresome ! I fully realise how great 
the outlay must be, if justice is to be done to the full weight of Indian senti- 
ment on this point. A great garden would be a great expense; but as Indians 
care so little in proportion about any purely public buildings or gardens, would 
it not be possible to adjust matters ? 

The public or private parks, of which we English are so fond, are not 
particularly beautiful in the Indian climate ; nor do they appeal to Indians 
except in the shape of groves of trees, and the useful avenues along the high- 
ways. But if the old ideas were carried out at all, a third of the Imperial garden 
would be a kind of semi-public enclosure. The centre of the gardens would 
be more especially for State functions ; and the enclosure nearest to the palace 
would be the private garden which could be turned, when necessary, into a 
jjwrdaA garden. There should be no drives, or roads, only waterways and 
pathways, backed by outer avenues of trees, in all these three gardens. The 
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ientranoe to the palace, with its motor roads and ceremonial guards, would 
be of course on the opposite side of the main buildings. 

If the idea appealed to you, I do feel you could make a great hit for 
England in India. 

The gardens could he carried out in such a way, not only to touch the 
hearts and win the good will of the women of India — ^a more powerful influence, 
are they not, than is generally supposed at home — but to fire the imagination 
and quicken that deep Indian sense of personal reverence for Their Majesties 
which was so happily aroused by the King’s command of the return to Delhi. 

Even the dreadful bomb itself was a proof of how much the seditionists 
feared the success of the appeal to Indian popular feelings. 

1 do hope that you are still feeling well again yourself and able to stand 
the strain of all the cold weather’s work. 

Tours very sincerely, 

(Sd.) CONSTANCE M. VILLIERS-STXJART. 

P. (S'. — I enclose a publisher’s note in which I have marked the chapters. 


No. 126. 

PttOM THE HON’BLE Mb. W, M. HAILEY, c. i. b., Chief Commissioner of Delhi. 

I>elhi, October 30<A, 1913. 

D.-o. No. 1774. 

Mt deae DtjBotjlat, 

I send you herewith a copy of the proceedings of the 26th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[BNCIiOStJEB TO THE ABOVE LBTTEE. ] 

Troceedmge of the Twenty-sixth Meeting of the Imperial Delhi Committee held 

on the 20^^ October 1913. 

Pebsent : 

The Honblb Me. W. M. Hailey, c. i. e., i. o. s.. Chief Commissioner, 
Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. H. G. Stohes, c. i. e., i. o. s., Pinancial Member, 

Mb. W. H. Nioholls, Architect Member. 

Me. G. E. deMontmoeexoy, i. c. s.. Secretary. 

1. The proceedings of the 25th meeting were confirmed. 
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2. Bead a letter No. BGSS-W., dated 13tli October 1913, from the Chief 
Engineer, Delhi, forwarding the section of the project estimate for storm water 
drains. The proposals were discussed and approved. 

3. Bead letter No. 1270, dated 9th October 1913, from the Secretary to 
the Government of India, Education Department, regarding the location of 
the Imperial Becord Boom at Delhi. 

Besolved that the buildings should be mentioned in the project estimate as 
one of the buildings which will have to be provided in the new capital; but 
that, owing to the information in regard to its location having only now been 
received and to the incompleteness of the details available in regard to the 
actual requirements, it will be impossible to include a figure of cost in the 
project estimate. 

4 Considered a letter No. 4786, dated 16tb Oct'^ber 1913, from the- 
Superintending Engineer, Western Jumna Canal, regarding the claim of 
Surdar Mirza for interruption of grazing lease and loss of grazing on the Okhla 
Navigation Cut. 

Besolved that the Superintending Engineer be addressed later when the 
Committee have received the estimate of the market value of the land. Mean- 
while it was resolved to instruct the Land Acquisition Officer to offer Surdar 
Mirza the sum of Bs. 300, without prejudice, in satisfaction of his claim for loss 
on account of interruption of grazing lease. 

6. Bead a note by the Secretary, Imperial Delhi Committee, regarding the 
desire of B. B. Kanaiya Lai, retired Superintending Engineer, Public Works 
Department, to rent some land from the Imperial Delhi Committee on which to 
stock the bricks which he has been ordered to remove from the vicinity of 
Jaisinghpura. 

Besolved that the Chief Engineer be asked to make suitable arrangements. 

6. Bead a note No. 5590-W., dated 7th October 1913, from the Chief 
Engineer regarding the lay-out. 

Besolved that a copy of the lay-out and of typical road sections be sent 
by the end of the week to the Secretary, Government of India, Public Works 
Department, in advance of the project estimate. 

7. Considered a memorandum No. 6631- W., dated 11th October 1913, from, 
the Chief Engineer forwarding the road section of the project estimate. 

It was resolved that the provision for finishing the roads with water-proof 
surface should stand at Bs. 10 lakhs only. The Chief Engineer and the Architect 
Member, however, consider this provision insufficient to meet requirements.. 
On other points, the proposals of the Chief Engineer were approved. 

8. Considered letter No. 601-L. A., dated l7th October 1913, from the> 
Land Acquisition Officer about proceeding with the acquisition of Blocks B. 
and E and part of Mohammadpur. 
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Eesolved that the Land Acquisition Officer he informed that the orders of 
the Government of India authorise continuing the land acquisition programme, 
subject to the limits proposed in the letters of the Imperial Delhi Committee 
(No. 658, dated 17th June 1913, and No. 666, dated 25th Jtme 1913). 

9. Considered a demi-official letter, dated 10th October 1913, from the 
Secretary to the Government of Bombay in the Public Works Department 
regarding the present emoluments of Mr. Phibbs. It was decided to offer the 
appointment of Architectural Assistant to Mr. Phibbs when some further 
details regarding his leave allowances, &c,, under his present agreement have 
been ascertained. 


No. 127. 

I'boiii the HON^BLB Me. W. M. HAILEY, q. i. e., Chief Commissioner of Delhi. 


DelM^ November 4ith, 1913. 

D.-o. No. 1826. 

My deab DxjBoTJiiAY, 

I send you herewith a copy of the proceedings of the 27th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclostjub to the above lbttek.] 


Troceedifigs of the Twenty-seventh Meeting of the Imperial Delhi Committee 

held on the 27th October 1913. 

Pebsent ; 

The Eon’bbe Mr. W. M. Hailey, c. i. e., i. o. s., Chief Ccmmie^ 
sioner, Delhi, Iresident. 

Mr. H. T. Kbelino, Chief Engineer, Delhi. 

Mr, H. G. Stokes, c. i. e., i. c. s., Fmancial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mb. G. E. dbMontmobehct, i. c. s.. Secretary. 

1. Bead a telegram, dated the 27th October 1913, from the Seoretarv to 
me Government of India, Public Works Department, enquiring when the 
trovemment of India, win receive the project estimate. 



123 


Resolved that a reply be sent that most of the sections of the project 
estimate are in the press, and that the Imperial Delhi Committee will be in a 
position to forward the complete project estimate to the Government of India 
on November 25th. 

2. Considered a memorandum No. STTS-W., dated the 23rd October 1913, 
forwarding an estimate amounting to Rs. 1,32,000 for the purchase of 15 
steam road-rollers. 

Resolved that the estimate be sanctioned, and the 15 rollers ordered from 
the Director-General of Stores. 

3. Considered a memorandum No. 6787 -W., dated the 23rd October 1913, 
from the Chief Engineer forwarding an estimate amounting to Rs. 12,603 for 
levelling the ground, in front of the main quarry. 

Resolved that the estimate be sanctioned. 

4. Considered a letter No. 6594-W., dated the 10th October 1913, from 
the Chief Engineer regarding burials in the new city area, and resolved that 
the matter be further considered at the next meeting of the Committee. 

5. Considered the informal application for a site presented by the pro- 
moters of the Tibbia TJnanl Medical College scheme. 

Resolved that, if the Directors of the insritution apply formally for a site 
in the netv city, the Committee are prepared to make a reference to the Gov- 
ernment of India for the grant of a site on the outskirts of the lay-out, not 
exceeding 60 acres in area, on the terms usually applied by Government to 
grants in the case of educational institutions. 

6. Read memorandum No. 5716-W., dated the 20th October 1913, 
forwarding the progress reports for the first-half of October. 

Resolved that the reports be recorded. 

7. Read letter No. 2466, dated the 14th October 1913, from the Deputy 
Commissioner, Delhi, and resolved that the Deputy Commissioner be informed 
that none of the single harvest leases should be renewed in the new city area ; 
but that, on the exphation of the leases, the land should be banded over to the 
Chief Engineer, 

8. Read letter No. 473-L. A., dated the 10th October 1913, from the Land 
Acquisition Officer, and resolved that the Land Acquisition Officer be directed 
to acquire the only remaining part of the village of Basantnagar, consisting of 
an area of approximately 10 acres south of the proposed railway line. 

9. Considered a demi-official letter, dated the 8th September 1913, from the 
Deputy Secretary to the Government of India, Foreign Department, regarding 
jjhe possibility of providing a site for a country-house for the Begum of Bhopal. 

Resolved that the matter is one for the local administration to dispose of. 
The Committee do not wish to oppose the granting of sites for such purposes, 
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provided that they are suitably situated at a sufficient distance to allow without 

hindrance for any possible expansion of the new capital. The Committee see 

no reason why land for this purpose should not be acquired in the vicinity of 
Okhla or Mahrauli. They recommend that, if the Government of India accept 
this policy, the expenditure on land acquisition charges should be met by the 
local administration and the recovery of the cost should be arranged for by the 
Chief Commissioner, and not by the Imperial Delhi Committee. They further 
recommend, in the interests of the new capital that the land acquired should be 
handed over, subject to the condition that it shall continue to be used for the 
purpose for which it was originally granted and shall not be alienated. 

10. Considered a memorandum No. 6756, dated the 22nd October 1913. 
from the Chief Engineer, Delhi, forwarding an estimate amounting to Rs. 23,600 
for the work of diverting the Najafgarh drain to a point below the in-take 
of the water- works. 

Resolved that the estimate be sanctioned. 

11. Considered a letter No. 7760, dated the 20th October 1913, from the 
Personal Assistant to the Chief Commissioner, Delhi, regarding the erection of 
a chhatri over the idol of Shiv and its supporters on the site of the Chat- 
terguptaji temple. 

Resolved that the proposal be approved, 

12. Considered a draft to the Secretary to the Government of India, 
Public Works Department, forwarding a lay-out plan and typical road sections 
in advance of the project estimate. Draft ordered to be revised. 


No. 128. 

Fbom the HON^BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, November 12^A, 1913. 

D.-o. No. 1900. 

Mt DIAE DtjBOULAT, 

I send you herewith a copy of the proceedings of 13ie 28th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[mOLOSUBB to the EOEESOING LETTBH.] 

Proceedings of the Thoenty-eigUh Meeting of the Imperial Delhi Gommittee 

held on the Sth November 1913. 

Present : 

The Hon’blb Mr. W. M. Hailey, c.le., i. c.s., Chief Qommis- 
sioner, Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. c. s., Emcmcial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. de Montmorency, l o. s., Secretary. 

1. The proceedings of the 26th and 27th -meetings were read and 
confirmed. 

2. Eead the progress reports for the second-half of October 1913, and 
resolved that they be recorded. 

3. Considered the question of granting an advance to purchase a motor 
bicycle to E. S. Bishan Singh. 

Eesolved that, as E. S. Bishan Singh is now to serve for a considerable 
time in the new Capital project and will during that period be permanently in 
charge of a sub-division, he may receive the usual adTance for the purchase 
of a motor bicycle and receive the usual maintenance allowance when he has 
purchased one. 

4. Considered letter No. 6626, dated the 25th October 1913, from the 
Audit Officer, Delhi, forwarding a statement, showing the expenditure under 
Head 51 for the month of September 1913, and resolved that the statement be 
recorded. 

5. Considered letter No. 609, dated the 13th October _ 1913, from the 
Chief Engineer, Delhi, regarding the fixing of a point in the case of his 
establishment from which journeys should be held to commence for the 
purposes of Article 998, Civil Service Eegulations, and certain proposals regard- 
ing travelling allowance rules for journeys by motor vehicles. 

Eesolved that the Chief Engineer’s proposals regarding the fixed points 
be accepted, and that the rules proposed by him be considered further after 
the Pinancial Member has examined actual claims for travelling allowance 
already preferred or under audit. 

6. Considered letter No. 615-L. A., dated the 27th October 1913, from 
the Land Acquisition Officer reprding the refusal of Sirdar Mirza to accept 
Es. 300 for interference with grazing rights on the Okhla Navigation Out. 
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Eesolved that no further action is at present necessary. 

7. Considered a demi-official letter, dated the 29th October 1913, from the 
Private Secretarv to His Honour the Lieutenant-Governor of the Punjab 
regarding the retirement of Sirdar Bahadur Bhai Bam Singh from Governinent 
service and enquiring in regard to the possibility of employing him at Delhi. 

Kesolved that the letter be recorded and the matter be considered again 
on December 16th. 

8. ' Considered a letter, dated 21st October 1913, from the Manager of the 
Salvation Army, Moradabad, asking for a grant of land for a Salvation Army 
settlement at Delhi to deal with the large immigration into Delhi of the 
criminal classes from the Muzaffamagar and adjoining districts. 

Resolved that the Manager be informed that local enquiry regarding the 
alleged immigration of criminal classes to Delhi reveals that the Manager must 
have been misinformed. jPhe Imperial Delhi Committee consider Delhi to be 
an unsuitable locality for such a settlement. 

9. Considered a letter No. 3156, dated the 27th October 1913, from the 
Railway Board, Simla, regarding the provision of an area for a new Indian 
Christian Cemetery in lieu of the one which will come within the railway 
boundary. 

Resolved that the Chief Engineer be asked to select a site and make 
proposals in Committee. 

10. Considered the question of the confirmation of Mr. Macdonald as 
Superintendent of the Imperial Delhi Committee Office. 

Resolved that Mr. Macdonald bd confirmed for three years in this 
temporary post, and that the Deputy Commissioner, Delhi, be asked to continue 
his lien on his post of Head Clerk, Deputy Commissioner’s Office, Delhi, for 
that period. 

11. Considered a letter No. 526-L. A., dated the 4th November 1913, 
from the Land Acquisition Officer, Delhi, fowarding an estimate for the 
acquisition of six plots of land adjoining Paharganj amounting to Rs. 3,08,000. 

Resolved that it is unnecessary for the Imperial Delhi Committee to 
acquire plot No. 1, as it comes wn bin the proposed boundary of the land 
for the new railway station. 

Resolved that it would be desirable to acquire part of plot II and plot III, 
and that the Railway Board be asked to guarrantee that they will reimburse 
the expenditure on the acquisition of these two plots if this land is subsequently 
used for railway quarters. Resolved that it is unnecessary to acquire 
plots IV to VI. 

12. Considered letter No. 621 -L. A., dated the 30th October 1913, from 
the Special Land Acquisition Officer, Delhi, regarding the retention of the 



127 

serrices of L. Mul Ohand, Special Pleader on land acquisition work, for a 
further period of six months. 

Resolved that it is desirable that L. Mul Ohand’s services be retained for 
a further period of six months at Rs. 1,760 per mensem. 

13. Considered letter No. 514-L. A., dated the 24th October 1913, from 
the Special Land Acquisition Officer, Delhi, forwarding an estimate of the 
market value of the land of the Okhla Navigation Out amounting to 
Rs. 15,880. 

Resolved that the Secretary to Government, Punjab, Public Works Deparj:- 
ment. Irrigation Branch, be addressed asking the Punjab Government, Public 
Works Department, Irrigation Branch, to accept the sum as the market value 
of the land transferred. Mr. Addision’s estimate is for the land from th^‘ 
overhead railway bridge at the Ajmer Gate to the junction with the Agra 
Canal at Okhla, which is the part of the channel which has been taken over by 
the Imperial Delhi Committee. The portion from the Pul Mithai, Delhi, to the 
overhead railway bridge at the Ajmer Gate has not been taken over by the 
Imperial Delhi Committee. It is understood that it is possible that it may be 
taken over later by the Railway Board for the purposes of a new railway 
station at Delhi. 

14. Considered a telegram No. 2681, dated the 7th November 1913, from 
the Government of India, Public Works Department, regarding the inclusion 
of a figure for the cost of the Imperial Record Office and of the residences for 
the staff connected with that office. 

Resolved that, as a result of the special investigation carried out at Calcutta 
by Mr. Blomfield, it will now be possible to include a figure in the project 
estimate for the approximate requirements. 

15. Considered two memoranda by the Chief Engineer, dealing with the 
points raised in Resolution No. 2 of the 25th meeting of the Imperial Delhi 
Committee, regarding the electrical section of the project estimate. 

Resolved that the conclusions of the Chief Engineer’s examination regard- 
ing the constant current series system of street-lighting, the provision of 
batteries, and the provision of better type poles he accepted and dealt with in 
the detailed note concerning this portion of the project estimate. The project 
estimate of this section, as amended, was approved. 


No. 128a. 

Peom the HON’BLE Me. W. M. HAILEY, c.i.e.. Chief Commissioner of Delhi. 

DelU^ November llth^ 1913. 

My dear DuBottlat, 

You have no doubt seen an announcement in the Times that the Govern- 
ment of India contemplate appointing an Indian to assist the Delhi Architects. 
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Sir M. O’Dwyer has written to me stating thsit Ifcai Bahadiir Bhai Earn Sing, 
of the Lahore School of Art, is retiring this month, and suggesting his name 
for the appointment.' 

In a letter His Excellency wrote me on 18th August he said that he 
thought it would be a good thing later on to appoint Bhai Ram Sing to be in 
charge of the decorative Indian work connected with Government buildings at 
Delhi, and possibly also Sir Swinton Jacob’s right hand man, who would be 

extremely useful to us in designing minor buildings. 

* 

If His Excellency approves, I think that we might now approach Bhai 
Approved. Ram Sing, explaining to him that he is 

H. not required as Indian adviser to the 

Architects, but as head of the Studio. 

As regards Lala Shankar Lai, I understand that he is now practising as 
T , . XT .- 1 1 .- • • X an Architect, and I am afraid that, if we 

I do not think his services are required at • •j. u 

present, hut he will probably be willing to give us 6ng3.g6Cl ulS Wll0l6 tilD.6 S6rviC6Sj It ‘WOUlu. 

occasional advice. be very expensive ; and I also venture to 

express a doubt whethar bis services are 

really required at this stage. It would perhaps at all events be desirable to 

defer a decision until the Architects come out here, and His Excellency is in a 

position to discuss the question with them. 


I am, yours sincerely, 
(Sd.) W. M. HAILEX. 


No. 129. 

Feom captain G. S. C. SWINTON. 


2, Hyde Fark Street, TT., 

November IZth, 1913. 


[PriTOt'e.] 

Diab Ldsh HAi®iNGi, 

I hope that you and Lady Eardinge are in the very best of health, and 
that you have had a successful tour. 
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Lutyens and Baker started this momin», and they take with them a 
remarkable set of plans. You will find that both have made considerable 
concessions towards orientalising their styles, and I believe that Lutyens, 
without in any way sacrificing his achiteetural creed, has moved far enough to 
satisfy all the Easterns. 

I do not think that, when he really set his mind to it, it turned out as 
difficult as he expected, and I hope that you will be pleased with the result. 

The buildings, both separately and grouped, look very splendid, and we 
must trust that the cost of them will come within the figures laid down. 

But there is another rift within the lute which may give bad trouble, and 
Tour Excellency ought to be warned of it. Though I had suspected it before, 
it only came definitely to my knowledge on the departure platform this 
morning, and when I this evening went to tell Sir Thomas Holderness about 
it, he thought I bad better write to you at once privately. 

It is possible that, in the fortnight before this reaches you, all will blow 
over, and then nothing need be said of it and you can burn this letter ; but on 
the other hand, it may require speedy diplomatic action on Your Excellency’s 
part. 

The fact is that Lutyens and Baker have had a row, I gather a rather 
serious row, over their private Sgreement. This agreement was never anything 
to do with me, so I kept clear of it, but there have always, I understand, been 
difficulties from the beginning, and yesterday all this suddenly boiled up, with 
their respective solicitors chiming in. I do not know who is to blame, or, indeed, 
if anybody is to blame ; and it may be that, when they get quietly together on 
boardship, away from their lawyers, they will compose their differences ; but 
an agreement of this nature is a serious matter involving a good deal of money, 
as well as questions of status and responsibility — really legal questions — and 
here they are starting out at cross purposes and with no partnership ! One of 
them declared that Hailey’s Committee must settle it, but I do not envy any 
committee the job. 

. I am sorry to bother you with all this ; and as I said before, I hope it may 
turn out to be a false alarm, but it would put the Government of India in 
such a difficulty if the two Architects fell out and one of them threw up his 
position that I feel that Your Excellency should not be kept in ignorance of 
such a possibility. This morning it was quite a possibility. 

If I might make a suggestion, it seems to me that it would be well that 
the moment they reach Delhi Your Excellency should yourself ask them if all 
their agreements as regards money, individual and mutual rfesponsibihty &c., 
are satisfactorily settled. 
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You will then know how they stand ; and if there are still difficulties, 
you will have the chance of yourself settling them before they harden into 
serious trouble. 

With kindest regards to Lady Hardinge, 

I am, yours very sincerely, 

(Sd.) G. S. 0. SWINTON. 

P. S , — I should add that complications may have arisen from Baker 
having with him his South African partner, whom he, Baker, is bound to 
consider, but who is a stranger to Lutyens and Lutyens’ staff. Lutyens has 
no partner. 


No. 130. 

Extract from a letter from Sir T. W. Holderness, K. C. S. I., Under Secy, of State 
for India, to His Excellency the Viceroy, dated the 14th November lyi3. 

Captain George Swinton called here yesterday and gave me a great 
surprise and shock. He said that he had seen Lutyens and Baker off at the 
railway station, and there heard from both of them that they had a dispute on 
about their terms of special partnership for the buildings, which they have 
undertaken to design for Delhi. During the last ten days, I have seen them 
together on several occasions about the terms of the agreement between the 
Secretary of State and them jointly ; and nothing arose which suggested that 
there was anything other than absolute agreement and complete understanding 
between , them as to the division of the work and the remuneration. It was 
not my province to enquire as to this, as the agreement between them Jointly 
and the Secretary of State leaves the question of distribution of work and 
profits entirely to the Architects themselves. I also met Baker at Lutyens’ 
house a^few days ago, and they seemed perfect friends and allies. 

Swtoton asked me whether he would be justified in informing you of the 
facts whigh had thus come to his notice, and I replied in the affirmative. He 
will give them in more detail than I can, so I will not attempt to reproduce 
his story. Dne would hope that the voyage out in the same steamer (and in 
the same c^in, I believe) would bring them together and bring about a 
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settlement of what cannot be a very serious matter in comparison with tbe big 
stake they are mutually interested in carrying oS. I don’t think the row can 
have gone very deep. On Wednesday (two days ago) Baker was in my room ; 
and as he said good-bye, I asked him how he liked the prospect of having to 
give the greater part of his time and mind for the next few years to Delhi. 
He replied that he was delighted with the prospect, and that he probably 
might have to leave South Africa and settle in England in order to do justice 
to this big job. This does not look as though the quarrel was substantial 
enough to make him repent of having engaged himself to us. 

I hope you will like the plans they take out with them. To my ignorant 
mind they are very fine. But I always find it difficult to judge from a design, 
especially if it be a coloured free-hand sketch, how’ the building itself, when 
translated into stone or brick, will turn out. Lutyens told me that Lord 
Ourzon had seen them and had expressed his delight, and had gone so far as to 
say that they completely cut away the ground from objectors, as they ihet the 
requirements of Eastern sentiment. 


No. 131. 

Secretary of State to Viceroy. (Einance Dept.) 

Telegram, 18th November 1913, 5-15 p. m. (Reed. 19th, 6 a. m.) 

Your Einancial Leave Despatch No. 285, dated 9th October last. Provi* 
sion of recreation, Delhi., I sanction your proposal. 


No. 131a. 

To THE HON'BLE Mx. W. M. HAILEY, c. i. b., Chief Commissioner of Dellu. 


Viceroy's Cempt NovmberlQth, 1913. 

Ml DEAR Hailey, 

I have shown your letter, of the 12th November to the Viceroy, and he 
me to Bay-4hat-he improves bf your proposals to approach Bhai Ram Sing 
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explaining to him that he is not required as Indian Adviser to the Architects,' 
but as head of the Studio. As regards Lala Shankar Lai, the Viceroy does noi 
think that his services are required at present, but he thinks he will pijobably' 
be willing to give occasional advice later on. 


To'drs sincerely, , 

(Sd.) J. H. DtjBOULAY. 


No, 132. 

To CAPTAIN G. S. C. SWINTON- 


Viceroy's Camp, DecemJber 1st, 1913. -, 


[Private.] 

Ml DBAB SWINTON, 

Thank you very much for your kind letter of November 13th. I felt '■ 
very much disturbed at reading its contents, for I cannot foresee what the 
outcome would be of a split betweet Lutyens and Baker. Belief has, however, 
come to this suspense in a private telegram from the Secretary of State inform- 
ing me that the difficulty between them has been overcome. 

I trust that the plans they are bringing out will be satisfactory and 
acceptable. We have given them our figures which are generous, and there 
•will be no excuse for exceeding them. I intend to push on the work of 
building the foundations as rapidly as possible. 

. We are just at the end of a tour of eight weeks which has been extremely 
strenuouls. I have made about 40 speeches and opened countless buildings 
and laid many foundation stones. My wife and I are thoroughly worn out, 
an^we shall be very pleased to get back to Delhi on Eriday and have a rest 
for a fortnight before we start afresh to Calcutta for Christmas. 

Tours very sincerely, 
iUi) HABDING^ OE PENSHIJEST. 



No. 133. 

To Mbs. VILLIEBS-STUART. 


Viceroy’s Camp, December 1913. 

[Private.] 

Dear Mrs. Villibrs-Sttjart, 

Thank you very much for your letter and for the very charming hook by 
your hand that you have sent me. It is a delightful work and I enjoyed every 
page of it. 

I have not yet turned my mind to the laying out of the garden in the new 
Viceregal Palace at Delhi. My thoughts for the moment are turned to the 
building itself, but your ideas interest me ; and you may be sure that, when the 
moment comes to make a decision, I shall give them full weight. There is only 
one point in your scheme which does not appeal to me, and that I think will 
not appeal to any future Viceroys, and that is that a part of the garden should 
be a semi-public enclosure. You must be aware how much Viceroys have to 
live in public and how necessary it is for them to have somewhere where they 
can retire and indulge in contemplative meditation. Unless the garden is 
enormous, this could hardly he done if there were a portion of the garden semi- 
public. I am all in favour of waterways and groves of trees, but I think you 
must have roads, since grass is difidcult to nurture in the Indian sun and it 
suffers if continually walked upon. 

Thank you again very warmly for your kind letter. I am glad to say 
that I am now extremely well. 

Tours sincerely, 

(Sd.) HABDINGE OP PENSHURST. 


No. 134. 

Extract from a letter from H. E. the Viceroy to Sir Thomas Holdemess, K. C. S. I,, Under 
Secy, of State for India, dated the let December 1913. 

Thank you very much for your letter of the 14th November. I was very 
pleased to receive a telegram from the Secretary of State to say that the 
differences between Lutyens and Baker have been settled on boardship. It 
seemed difficult to imagine that these differences could be maintained if they 
were to travel together on boardship in the same cabin. I hope that every- 
thing will now work smoothly between them. It will be very interesting to 
see the plans that they are bringing out with them. I only hope that the 
Architects have so far orientalised their style that the plans may not be like 
either the Government buildings in Pretoria or the facsimiles of theatres, town 
halls, &o., that one sees all over England and the Continent in the Italian 
renaissance style. 
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No. 136. 

Fbom the HON'BLB Mb. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


D..O. No. 2017. 


Delhi, December 2nd, 1913. 


Mx DEAR DtjBoDIAT, 

I send you herewith a copy of the proceedings of the 29th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[iirciiOsnEB TO the above lbttee.] 


Proceedings of the Twenty-ninth Meeting of the Imperial Delhi Committee 

held on the 2Mh November 1913. 

Present : 

The Hon’beb Mr, W. M. Hailey, c. i. b., i. c. s., Chief Commissioner, 
Delhi, President. 

Mr. H. G. Stokes, c. i. e., i. c. s., Pinancial Member. 

Mr. H. T. Keeling, Chief Mgineer, Delhi. 

Mr. W. H. Ntoholls, Architect Member. 

Mr. G. E. deMontmorenct, i. c. s., Secretary. 

1. The proceedings of the 28th meeting were confirmed. 

2. Considered the question of the provision of Mahomedan burial place in 
the south of the present city of Delhi. 

Eesolved that the Chief Engineer be asked to estimate the cost of providing 
a cemetery of 20 acres in the area to the south of Eeroz Shah Kotla. Eurther 
detaih in regard^ to the treatment of Mehdian Wala and other cemeteries left 
over for discussion between the President, the Chief Engineer and the Deputy 
Commissioner. ^ ^ 
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3. Considered a letter No. 784-A., dated the lltlaNoyember 1913, from the 
Chief Engineer regarding the grant of an. adyance for the purchase of a motor 
cycle to Mr. Blomfield. 

Resolved that at present a case has not been made out to entitle 
Mr. Blomfield to he recommended for such an advance. 

4. Considered a letter No. 849, dated the 19th November 1913, from the 
Chief Engineer regarding the grant of an advance to Major S. D’A. Orookshank, 
Superintending Engineer, for the purchase of a motor car. 

Resolved that the Audit Officer be consulted whether the account rules 
admit of an advance being given in the circumstances of this particular case. 

6. Considered a letter No. 6048-"^^^., dated the 17th November 1913, from 
the Chief Engineer forwarding an estimate for Rs. 2,701, gross (Rs. 701, nett), 
for fencing in the officers’ and subordinates’ camps at Raisena and providing 
some wire-doors. 

Resolved that the estimate be sanctioned. 

6. Considered a letter No. 828-A., dated the 17th November 1913, forward- 
ing a revised estimate of the cost of survey and mathematical instruments 
amounting to Rs. 46,600. 

Resolved that the estimate he sanctioned and the Chief Engineer he asked 
to propose a re-appropriation to meet the sum of Rs. 2,600 by which the present 
estimate exceeds the provision in the six months’ estimate. 

7. Considered a memorandum No. 6033-W., dated the 14th November 
1913, from the Chief Engineer forwarding an estimate amounting to Rs. 45,168 
for the work of filling in the depressions in blocks 128 and 129 situated to the 
south-west of point B. 

Resolved that the estimate be sanctioned. 

8. Considered a memorandum No. 6906, dated the 3rd November 1913, 
forwarding an estimate amounting to Rs. 8,180 to cover the running expenses 
for four months of a motor tractor and five steam lorries. 

Resolved that the estimate be sanctioned. 

9. Considered a memorandum No. 6965-W., dated the 8th November 
1913, from the Chief Engineer forwarding an estimate amounting to Rs. 16,687 
for cutting down the long-shaped mound near Raisena for the purpose of 
filling in the numerous depressions to the north of this point. 

Resolved that the estimate he sanctioned. The Chief Engineer will 
intimate the . exact source from which allotment should be made to meet the 
charge. 

10. Considered a memorandum No. 6976-'W’., dated the 11th November 
1913, from the Chief Engineer forwarding an estimate amounting toRs. 33, Til, 
gross (Rs. 27,111, nett), for the work of reducing the hill on the north and 
south sides of Raisena mound. 
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Eesolved that the estimate be sanctioned. The Chief Engineer will 
intimate the exact head to which the charge is properly debitable, 

11. Considered a memorandum No. 6071-W., dated the 18th Norember 
1913, from the Chief Engineer forwarding an estimate amounting to Ka. 17,266 
for the work of constructing a service road to connect up the K.utb and 
Gurgaon roads in the neighbourhood of Raisena. 

Resolved that the estimate be sanctioned. 

12. Considered a letter No. 601, dated the 1st NoTember 1913, from the 
Secretary to the Government of India, Education Department. 

Resolved that a reply be sent that the Imperial Dellii Committee note 
that no steps need he taken by them in connection with a Presbyterian Cliurch 
at Delhi, but that a site will be reserved in the new cantonment for this purpose 
under orders issued by the Government of India through the Director-General 
of Military Works. 

13. Considered the question of the division for project estimate purpose 
of the cost of the new projected combined hospital between the new Imperial 
Capital project and the funds of the Delhi Municipality or Delhi administra- 
tion as the case may be. 

Resolved that, for present purposes, a ratio of 6 to the new Imperial 
Capital project and 10^ to other funds may be adopted. 

14. Considered letter No. 3147, dated the 7th November 1913, from the 
Secretary, Railway Board. 

^ Resolved that the Secretary, Imperial Delhi Committee, prepare a draft 
notification, in consultation with the Land Acquisition Officer, regarding the 
villages which are to be freed from the operation of the Punjab Government 
notification No. 775, dated the 21st December 1911. 

Resolved that a draft letter to the Government of India be prepared and 
laid before the next meeting of the Committee, stating the views of the 
Committee in regard to the necessity for early action towards taking in hand 
the diversion of the Agra-Delhi Chord line. 

Resolved that the Railway Board seem to be under a misapprehension as 
to the exact limits of the land which it is possible to reserve for railway 
quarters, and that a plan be forwarded to them showing the exact limits of the 

areas which it is proposed to reserve for the purpose. 

6 

16. Considered a letter No. 6075- W., dated the 19th November 1913, from 
the Chief Engineer regarding width of metal to be employed on two roads 
connecting the Imperial Capital with the new cantonment. 

Resolved that the Assistant Commanding Royal Engineer be asked to 
discuss the matter at next meeting. 
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16. Considered a letter No. 6127-'W., dated tlie 22nd November 1913, 
from the Chief Engineer forwarding an estimate amounting to E,s. 40,778 
for constructing a service road from D to G to Z. 

Resolved that the estimate be sanctioned and the Chief Engineer be ashed 
to intimate the amount of the write back. 

17. Considered the progress reports for the first-half of November 1913 
and resolved that the reports be recorded. 

18. Considered resolution No. 11 of the 28th meeting of the Imperial 
Delhi Committee again in connection with letter No. 3147, dated the 7th 
November 1913, from the Secretary to the Railway Board. 

_ Resolved that the Special Land Acquisition Officer be asked to submit a 
revised estimate for such parts of blocks I and II of Paharganj as lie outside 
the boundary of the proposed terminal railway station— the boundaries of 
this station will be demarcated for him by the Chief Engineer. 

On receipt of his estimate, the case for acquiring portions of blocks I and 
II and the whole of block III will be submitted to the Government of India 
for orders. 


No. 136. 

fboh captain G. S. C. SWINTON. 


[Private.] 

Dear Lord Hardings, 


2, Eyde Park Street, W., 

December 6th, 1913. 


Last week, at about the same time as you received my letter of the 14th 
November, you will have heard by telegram from Holderness that the trouble 
referred to in it was settled. 

Too late for me to write last mail. I heard from the solicitor who originally 
came to me about it, an excellent man and a. gentleman, that the two 
principals had made up their differences on board ship. He has since let me 
know that the formal document for their signature go out to India tonight, 
and that he thinks that everything is now satisfactory. 

What the trouble definitely was and who was to blame, principals or 
solicitors, I don’t know, for, as 1 did not want to take sides, nor indeed had 
time to do any good, I stopped the explanations first of the principal on the 
departure platform and then of the solicitor in the city. 

The latter now writes— “if you think, as you probably will, that the 
“ reason why an agreement has been arrived at is that the two principals are on 
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** board ship together and had no solicitors at their elbows to advise them, you 
will be wrong!*’ 

That does not matter. Both solicitors and the artistic temperament are 
sometimes difficult to deal with, and so long as the trouble is at an end, Your 
Excellency will not care how it arose. I am only sorry for having bothered 
you, but Holdemess agreed with me that you ought to be warned, though it 
did seem impossibly silly that two nice fellows, old friends, starting out on so 
great an enterprise, should quarrel. 

We were all horrified to see the rumour that Your Excellency was 
retiring, the more so because the implication was that “ health” was the reason. 

I do hope that you will remain long enough to see Delhi fairly launched. 

Meanwhile may I today wish you a much happier Christmas season than 
the last. 

‘ Yours very sincerely, 

(Sd.) G. S. C. SWINTON. 

No. 137. 

Fbou captain W. H. ROBEHTS, B.E., Personal Assistant to the Chief Engineer, Delhi 

DelU^ December Hth, 1913. 

No. 6280 -W. 

Sir, 

As directed by the Chief Commissioner, I have the honour to forward 
herewith two copies of the Index plan of the new Capital, scale four inches to 
one mile. 

I have, &c., 

(Sd.) W. H. ROBERTS. 


No. 138. 

To CAPTAIN W. H. ROBERTS, n. b.. Personal Assistant to the Chief Engineer, Delhi. 

Viceregal Lodge, Delhi, December Tith, 1913. 
Sib, 

I have the honour to acknowledge, with thanks, the receipt of your letter 
No. 6280-W., dated the 11th December 1913, together with two copies of the 
Index plan of the new Capital. 

I have, &c., 

(Sd.) J. SCOTT. 
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No. 139. 

To THE HON'BLE Mb. W. M. HAILEY, o. i. e., Chief Commissioner of Delhu 


Viceregal Lodge, Delhi, December 12th, 1913. 

[ Private. ] 

Dear Hailey, 

Will you and Keeling kindly come here, if not very inconvenient, on 
Monday morning at 10 a. m. ? I have asked Sir Harcourt Butler and the two 
Architects to be here also. There are several points connected with the new 
buildings that I would like to discuss with you all. 

I understand from Swinton Jacob, whom I saw two days ago, that his 
former draughtsman is quite competent to make a plaster model of the new 
buildings. Swinton Jacob said that the cost would probably be about Es. 600. 
Lutyens told me the same thing as coming from Swinton Jacob. Such being 
the case, it would seem hardly necessary to have a model made in London. 

Without putting undue pressure upon you all, who 1 know are working 
very hard, I do think that there should be no further delay in sending up the 
project estimate ; otherwise it will be impossible to get sanction in time to make 
the necessary preparations before the end of the financial year for carrying out 
the work of next year. 

In reply to my enquiry of Swinton Jacob, whether he knew of any other 
Native Architect of merit besides his former draughtsman, he mentioned to me 
the name of Earn Eup, who I .understand is. employed by the Government 
of the United Provinces. 

What a very pleasant evening we had last night. I think the Club will 
he much patronised during the winter. 

Tours very sincerely, 

(Sd.) HAEDINGE OP PENSHUEST. 


No. 140. 

To THE HON’BLE Ma. W. M. HAILEY, o. i. e., Chief Commissioner of Dehli. 


Viceregal Lodge, Delhi, December Vlth, 1913. 

My dear Hailey, 

The Viceroy thinks the accompanying extract from a letter from 
Sir George Bird wood, dated the 21st October 1913, may interest you and 
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possibly be of use, for Sir George left behind him in Bombay a very great 
TCputfltion 9 .S 8. ^strdxicr^ tliougli it is ^uit0 possiblo tli8»t tr^os Bud plants wliicli 
flouerish there may not be suitable for Delhi. 

Tours sincerely, 

(Sd.) J. H. DtjBODLAT. 


[enclosuee.] 

I^Etract from a letter from Sir George Birdwood, K. C. I. E., C. S. I., to His Excellency the 

Viceroy, dated the 21st October 1913. 

I have great experience of the planting of trees, and the Park-like Avenue should he 
planted as soon as its alignments north and south, and east and west, have been accurately 
pegged out. The soil should be dug down site feet deep at least, and filled and left to settle, 
and then filled up again with the richest soil from the hanks of the Ganges ; and if those 
responsible on the spot desire, I would send Your Excellency a list of the great trees I know 
would flourish best there. I should specially include— 

Erythrina Indica, scarlet j Lagerstroemia Flos-Reginae, purple; and Poinciana regia> 
scarlet and yellow. 

I believe I gave the name of Flos-Reginae’^ to the gigantic Lagerstroemia in honour of 
Queen Victoria, but I don’t think the name has been adopted by Botanists. 

With regular irrigation, these trees would be on full bloom in three years, and from 20 to 
30 feet high. But 1 should largely depend on trees with noble, i. <?., glossy ever-green leaves ; 
and I would include all Indian trees sacred to Muslims and Hindus. As a matter of fact, the 
Viceroy should present 100 plants each of Cratsena religiosa, the most sacred plant of the 
Muslims, and emblem of immortality to each great Muslim mausoleum within the Imperial 
radius of Delhi. The gift wisely given as to time and circumstance and tide of feeling would 
have the very best effect. 


No. 141. 

Feok G, P, demon TMORENCY, Esq. 


Delhi, December ISth, 1913. 

Mt dbae Sie James DttBotjiat, 

Mr. Hailey has not been able to get back from Eaisena, and has asked me 
to send you the figures •which His Excellency wanted. These have been 
worked out by Mr. Stokes and myself, and are subject to final correction ; but 
there is not likely to be any great diflerenoe between the figures now reported 
and the figures which will be entered in the final project estimate of the 
Imperial Delhi Committee, 

The figures are as follows : — 

The Chief Engineer’s project estimate of works came to Es. 9,10,88,800 
(£6,072,633). To this the committee have added a sum of Es. 62,21,362 
(£414,756) to cover the cost of addition made by them and of items not included 
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in the worts estimate sucli as land acquisition and Architects* fees. They have 
also suggested that there should be a general reserve in the hands of the 
Government of India of Rs. 60,00,000 (£333,333). 

The totals are — 

Rs. £ 

Chief Engineer’s estimate of works ... 9,10,88,300 or 6,072,500 

Addition by the Delhi Committee ... 62,21,352 or 414,800 

Government of India reserve ... 60,00,000 or 333,300 

Gband Total Rs. ... 10,23,09,652 or £6,820,600 

Or round Rs. ... 10,23,10,000 

Tours sincerely, 

(8d.) G. E. deMONTMORENCT. 

I should like to know how much of this is productive expenditure. 
Perhaps Mr. Hailey could now send me a statement that I could send home 
privately to Lord Crewe next week, as I was unable to send these figures 
yesterday. Remember we go on Sunday. 

H. 

No. 142. ■ 

To G. F. deMONTMORENCT, Esq. 


[Immediate.] 

Mt dear dbMontmoebnct, 


Viceregal Lodge, Delhi, Deoetnber 19<A, 1913. 


Many thanks for your letter of the 18th December giving the figures of 
the estimated expenditure upon new Delhi. I have laid it before the Viceroy 
and he says he would like to know how much of this is productive expendi- 
ture. He would be grateful if Hailey could now send him a statement 
(including the above information) that he could send home privately to the 
Secretary of State next week, as the figures which you sent were incomplete 
in this respect and came in after he had finished his letter to Lord Crewe. 
You might remind Hailey that the Viceroy leaves on Sunday, so that the 
figures he now asks for should reach him before he goes. 

Tours sincerely, 


(Sd.) J. H. DnBOULAT. 
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No. 143. 

From THE HON’BLE Me. W. M. HAILEY, o. i. e., CHe£ Commr. of Delhi. 

Delhi, Decemlfer 21s<, 1918. 

Mt deae, DtjBoulat, 

Tour letter of 19tli. 

The figures given to you by deMontmorency are still undergoing check and 
scrutiny in the office ; they are so voluminous that it must take a few days 
before they are completed. The calculation of productive expenditure, so far 
arrived at, shows a total of Rs. 1,91,66,475 or about million sterling. 
This, however, excludes the returns on account of the sale of sites for shops 
and houses. We cannot calculate these until we know whether the Govern- 
ment^ of India accept our lay-out as now revised, and it will also be necessary 
to gain some experience of the prices which are likely to be realised by the 
sale of land. At present we are entirely without material on which to base 
calculations of returns, for the sums paid for land in the congested area within 
the city walls afford us no indication. An estimate could of course be framed ; 
but it might prove to be entirely fallacious. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 

P. S'.— We are completing our scrutiny of the works estimate and I am 
sending our draft letter and completed project to the press tomorrow mornin^. 
Keeling’s works estimate was sent to Russell on Wednesday last and duplicate 
copies will go to the Simla office as soon as the press can deliver them. 


No. 144. 

Chief Commr. of Delhi to Private Secy, to Viceroy. 

Telegram P., 25th December 1913. 

Committee’s Account Branch has now checked project estimate with 
result that figures now stand as follows under various heads : — (A) Salaries and 
Mowances, Rs. 76,46,800, all unremunerative ; (B) Travelling Allowances, 
Rs. 6,85,900, all unremunerative ; (C) Supplies and Contingencies, Rs. 4,10 700 
aU unremunerative; (D) Works Expenditure, including Works Reserve of 
6o lakhs, totals Rs. 8,85,42,700, of which Rs. 1,96,03,375 remunerative, 
andRs. 6,89,39,325 unremunarative; (E) Land Acquisition, Rs. 37,07.000* 

Miscellaneous, Rs. 60,06,000: Grand total— 
Rs. 1,96,03,376, remunerative, and Rs. 8,53,96,726, unremunerative. Total 
remunerative does not include returns on sale of land, as Committee have no 
inaterial on which to base an estimate. Above figures will be subject to final 
check when proof received from press, but alterations are unlikely. 
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No. 146. 

Fbom G. F. deMONTMORENCY, Esq. 


Delhi, December 2Qth, 1913. 

Mt dear Sir James DtjBoulat, 

_ I am directed by tlie Imperial Delhi Committee to send you two copies of 
their letter No. 2176 of 29th December 1913 dealing with the project estimate 
of the new Capital, which has issued to the Goyernment of India today. 
The Press have not been able to give copies of annexure G today, but promise 
them on Wednesday morning, when I will send them. 

Tours sincerely, 

(Sd.) G. E. dbMONTMOEENOT. 


No. 146. 


To H. G. STOKES, Esq., c. i. b. 


Viceregal Lodge, Delhi, December Z()th, 1918. 

Dba.e Stokes, 

The Viceroy has no objection to a copy of the report of the Imperial Delhi 
Committee on the project estimate being sent unofficially to Mr. Abrahams. 

This is with reference to our conversation of yesterday on the telephone. 
De Montmorency sent me two copies in the course of the day. 

Tours sincerely, 

(Sd.) J. H. DtjBOULAT. 


No. 147. 

Fbou the HON^BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, December 31s^, 1913. 

D..0. No. 2178. 

Mt dear DuBouiat, 

I send you herewith a copy of the proceedings of the 30th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 
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[enclostjee to the eoueqoing lbttee. ] 


Irooeedwgs of the Thirtieth Meeting of the Imperial Delhi Committee 

hel^ on the 11th December 1913. 

Pbesent : 

?Dhb Hou’bib Mb. W. M. Hailey, o. i. b., i. o. s., Chief Commissioner, 
Delhi, President. 

Mb. H. T. Keeling, Chief Engineer, Delhi. 

Mb. H. G-. Stokes, c. i. e., i. c. s.. Financial Member. 

Mb. "W. H. l^iCHQLLS, Architect Member. 

Mb, G. F. dbM:ontmobenqy, i. c. s.. Secretary. 

1. The proceedings of the 29th meeting were confirmed. 

2. Read Chief Engineer’s Memorandum No. 6157-W., dated 16th 
■November 1913. 

Considered estimates amounting to Rs. 67,076 for constructing three 
service roadsr- 

Rs. 

Crescent road behind Government House ... 30,717 

Rpad froin point P to j unction with Orescent road ... 21,006 
Road irpm point P to Safdarjang' ... ... 15,353 

Resolved that the estimates be sanctioned. 

3. Considered letters Nos. 980-A. and 1011-A., dated 27th November and 
2nd December 1913, from the Chief Engineer, and resolved that the following 
advances for the purchase of motor cars be given : — 

Rs. 

To Mr. H. M. Grifidths, Executive Engineer ... 3,000 

To Mr. J, S. Pitheathly, Electrical Engineer ... 4,600 

Resolved that conveyance allowance of Rs. 220 a month be sanctioned 
from the date the cars are put into use. 

4. Considered a Memorandum No. 6156-'W., dated 26th November 1913, 
from tbe Chief Engineer forwarding an estimate amounting to Rs. 282 for 
constructing a watchman’s shed for the Raisena office. 

Resolved that the estimate be sanctioned as a supplementary estimate to 
the main estimate for the construction of the Raisena offices. 
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5. Corsidered Memorandura No. 6163-W., dated 27tli Novembei’ 1913, 
from the Chief Engineer forwarding an estimate amounting to Rs. 33,763 for the 
work of demolishing the Kushak bund and filliag in the adjoining nullahs and 
depressions. 

Resolved that the estimate be sanctioned, but that the work should 
not be put in hand until the Architect Member has advised the Committee in 
regard to the tres^tment of the bund. 

6. Considered letter No. A. C.-6488, dated the 24th November 1913, from 
the Audit Ojficer, Delhi, forwarding the statement showing the exppnditure on 
Head 51 for the month of October 1913. 

Resolved that statement be recorded. The Chief Engineer promised in 
future to supply a statement with the progress report by which the progress of 
expenditure against sanctioned estimates of works, as apart from audited ex- 
penditure, can be easily ascertained. 

7. Read Chief Engineer’s letter- No. 922.A.., dated 24th November 1913, 
asking for an allotment for Rs. 15,000 for- minor works. 

Resolved that the allotment be made. 

8. Considered a Memorandum No. 6230-'W., dated 6th December 1913, 
from the Chief Engineer forw^arding the progress reports for the second-hadf 
of November, and resolved that the reports be recorded. 

9. Considered the claims of Muhammad Khan and Hussaini, sub-lessees 
of grazing leases on the Okhla Navigation Cut, which have been interrupted 
by the filling in the Cut. 

Resolved that the sum of Rs. 796 be offered to them without prejudice in 
satisfaction of their claims. 

10. Considered a letter No. 6218, dated 5th December 1913, from the 
Chief Engineer regarding railway concessions. 

Resolved that the Chief Engineer be asked to draw up a self-contained list 
of recommendations in regard to shunting charges, through-booking and 
concessions considered desirable for the approval of the Committee, and that 
the President, Railway Board, be asked kindly to discuss the list with the 
Imperial Delhi Committee. 

11. Considered Memorandum No. G242-‘W‘., dated the 9th December 1913, 
from the Chief Engineer forwarding an estimate amounting to Rs. 1,89,000 
for the work of removing old boundary walls, sandhills and banks and filling 
up kankar, pits, nullahs and depressions within the area which is enclosed by the 
line from the amphitheatre to I to D to B to A and back to the amphitheatre. 

Resolved that the estimate be sanctioned. 

12. Considered an application from L. Jamni Das, Accountant, Imperial 
Delhi Committee, asking for permission to revert to Military Works Service 
from a date not later than 1st April 1914. 



144 


Besolved that permission be granted when a successor has been found for 
the post. 

13. Considered an application, dated 6th September 1913, from Mr. Evans, 
Temporary Engineer, appealing against the order of the Imperial Delhi Com- 
mittee reducing him from Rs. 300 grade to the Rs. 250 grade from 1st 
August 1913 for neglect of duty. 

Resolved that grounds have not been shown to warrant a conclusion 
different from that to which the Committee have already come, and that the 
appeal be rejected. 

14. Considered a note, dated 27th November 1913, from the Special Land 
Acquisition Officer proposing to pay Rs. 2,800 to Siri Ram of Narhaula over 
and above the compensation paid in the case of Narhaula village to compromise 
a claim. After reading the opinion of Special Pleader, dated 27th November 
1913, the Imperial Delhi Committee resolved that Mr. Addison should be 
authorised to make the extra payment proposed. 

15. Considered the question of when the garden lands attached to the 
Reformatory School, Delhi, and lying to the west of the Reformatory will be 
needed by the Imperial Delhi Committee. 

Resolved lhat the Superintendent of the Reformatory be informed that 
the Imperial Delhi Committee will probably require these lands at the end of 
the year 1914. 

16. Considered the question of the creation of a temporary post of head of 
a school of Indian craftsmen at Delhi. 

Resolved that such a post should be created as a temporary post for three 
years in October 1914. 

Resolved that Sirdar Bahadur Bhai Ram Singh, m. v. o., last Principal, 
Lahore School of Art, be asked whether he would be willing to serve in this 
capacity. 

17. Considered the question of the allocation of the cost of levelling the 
top of Raisena hill, Rs. 1,48,000, and removing the rock on the north and south 
side of Raisena hill (Rs. 33,111). 

Resolved that the expenditure of Rs. 1,48,000 be charged initially to 
Head D-IX, but that there should be a write-back of the net cost to the 
cost of the Secretariats Head D-I. 

Resolved that the expenditure on removing the rock on the north and 
south sides of Raisena hill be charged to roads. 

18. Considered a draft letter to the Secretary to the Government of India, 
Public Works Department, regarding the necessity of a very early decision 
regarding the re-alignment of the Agra-Delhi Chord Railway line. 

Resolved that the Government of India be addressed as proposed in the 
draft letter. 
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No. 148. 

To THE HON’BLE Ms. R. P. RUSSELL, Spcretary to the Govt, of India, Public 

Works Department. 


Viceregal Lodge, Delhi, January 2m<?, 1914. 

My dear Eessell, 

The Viceroy would like advance copies of the bulky volumes of estimates 
just sent in by the Imperial Delhi Committee to he sent home by a Secretary's 
letter to Holderness by next m ail. 

Tours sincerely, 

(Sd.) J. H. DijBOTJLAT. 


No. 149. 

From G. F. dbMONTMORENCY, Esq. 


Dear Sir James DuBotoat, 


Delhi, January ^th, 1914. 


In continuation of my demi-official letter, dated the 31st December 1913, 1 
am directed by the Imperial Delhi Committee to forward three copies of a plan 

to accompany Volume III of the Chief Engineer’s Project Estimate of Works. 
This, plan was not ready for inclusion in this volume when it was sent to you. 

Tours sincerely, 

(Sd.) G. E. deMONTMOEENOT. 


I have only one set of volumes and have kept one copy of map. 

H. 


No. 150. 

Feom the HON^BLE Me. W. M. HAILEY, c. i. b.. Chief Commissioner of Delhi. 


D.-o. No. 2282 . 


Delhi, January ^th, 1914. 


My dear DtjBotjlay, 

I send you herewith a copy of the proceedings of the Blst meeting of the 
Imperial Delhi Committee for favour of submission to Eds Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 
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[ENCLOSltJEB TO THE EOREGOING LBTTEE. ] 

Proceedings of the Thirty-first Meeting of the Imperial Delhi Committee held 

on the 2nd January 1914. 

Present : 

The Hon’ble Mr. W. M. Hailey, c.le., lo.s., Chief Commissioner, 
Delhi, President. 

M e.. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. o. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. deMontmorency, i. c. s.. Secretary. 

Major Gbiefiths, r. e., Assistant Cominanding Eoyal Engineer, Delhi, 
also attended. 

1. The proceedings of the 30th meeting were confirmed. 

2. Head the progress reports of the first-half of the month of December 
received with Memorandum No. GSTS-W., dated the 3rd December 1913, from 
the Chief Engineer, and resolved that the reports be recorded. 

3. Considered a letter No. 8790, dated the 13th August 1913, from the 
Director-General, Military Works, regarding the width of metalling of two 
roads connecting the new cantonment with the new city area. 

Eesolvedthat the proposal of the Director-General, Military Works, regard- 
ing the road connecting with the ridge road be accepted, hut that, in regard to 
the main connecting road A B, the Director-General, Military Works, be 
informed that, in the opinion of the Committee, a width of 32' of metalling is 
essential, so that there may be no change in the width of metalling on this 
important thoroughfare until the point of its bifurcation into two arteries in 
the cantonment is reached. 

4. Considered two estimates for the construction of service roads (road 
A to G, Es. 14,800, and road A to E, Es. 20,700) received with Memorandum 
No. 6243-W., dated the 9th December 1913, from the Chief Engineer. 

Eesolved that the estimates be sanctioned. 

6. Considered a Memorandum No. 6267- W., dated 10th December 1913, 
forwarding two estimates, for the maintenance of the temporary water-supply 
for January and Eebruary 1914 and for the year 1914-16, amounting to 
Es. 3,8o0 and Es. 22,780, respectively. 

Eesolved that the estimates be sanctioned. 

6. Considered a letter No. 1136- A., dated the l7th December 1913, from 
the Chief Engineer . proposing an allowance of Es. 40 per mensem for 
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Mr. H. W. Long, Temporary Engineer, for the maintenance of a motor bicycle, 
and resolved that it be sanctioned. 

7. Considered a Memorandum No. 6281, dated the 11th December 1913, 
from the Chief Engineer forwarding an estimate amounting to Rs. 18,200 for 
the purchase of three portable steam engines. 

Resolved that the estimate be sanctioned, and that the circumstances 
justify the local purchase of the engines under the rules. 

8. Considered a Memorandum No. 6219- W., dated the 6th December 1913, 
from the Chief Engineer forwarding an estimate amounting to Rs. 14,970 for 
constructing a service road from the Kutb road to point I on the line D I. 

Resolved that the estimate be sanctioned. 

9. Considered a Memorandum No. GSBO-W., dated the 23rd December 
1913, from the Chief Engineer forwarding an estimate amounting to Es. 23,300 
for the purchase of 2' 6" gauge tram line to he used in connection with the 
construction of the central buildings. 

Resolved that the estimate be sanctioned, and that the circumstances 
justify local purchase under the rules. 

10. Considered a letter No. 6334-'W., dated the 18th December 1913, from 
the Chief Engineer forwarding quotation for the supply of explosive materials 
for use in quarrying. 

Resolved that the tender offered by Messrs. NobeTs Explosive 
Company, c/o Messrs. Gillanders, Arbuthnot & Co., Calcutta, be accepted. 
The contract to come before the Committee in due course for approval. 

11. Considered Memorandum No. 6322, dated the 18th December 1913, 
and 6343, dated 20th December 1913, from Mr. Herbert Baker, Architect, 
submitting his plans of the Secretariat building with a report theteon and 
asking for instructions on various points. 

Resolved that the plans and the report of Mr. Baker be sent to the Chief 
Engineer for report on the special points raised and on the general question of 
whether the proposals comply with the requirements of accommodation and are 
within the limit of cost laid down by the Government of India for these 
buildings. 

•Resolved that Messrs. Lutyens and Baker be informed of this action, and 
that a reply be sent in regard to some of the minor points raised. 

Resolved also that they be informed that steps cannot be taken to convey 
general approval of the plans now submitted until the Committee have received 
the plans and the report on the plans for — 

(i) Government House, 

(ii) the Eorum, 

(iii) the Eorecourt, 

which, together with the Secretariats, form the central group of buildings entrust- - 
ed to the Architects. 
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12. Considered a letter No. 692-L. A., dated the I7tli December 1913, from 
Mr. Addison, Special Land Acquisition Officer, forwarding the revised esti- 
mates for the acquisition of certain portions of Paharganj. 

Resolved that the Government of India be addressed, and that the matter 
be further considered when the exact boundaries of the land to be acquired 
for the terminal station at Delhi have been ascertained from the railway 
authorities. 


No. 151. 

To G. P. dbMONTMOEENCY, Esq. 


Viceregal Lodge, Delhi, January IQth, 1914. 

DIAB, Me. deMONTMOEENCT, 

I am desired to thank you for the three copies of a plan to accompany 
Volume III of the Chief Engineer’s Project Estimate of Works, forwarded 
with your letter No. 2267, dated the 8th January 1914. 

Tours sincerely. 

(Sd.) J. H. DtjBOULAT. 


No. 152. 

Feom the HON’BLE Mb. R. P. RUSSELL, Secy, to the Govt, of India, Public 

Worts Dept. 


Delhi, January IMh, 1914. 

My DBAS DuBottlat, 

Will you kindly let me know if I am correct in assuming that the Delhi 
Project Estimate will be laid upon the table in the House of Commons, in 
which case 1,500 copies will be required. The work of the Press is being 
interfered with by keeping so much type standing, and I have therefore ordered 
1,600 additional copies to be struck off for the above purpose before breaking 
up the type. If it is not intended to lay the publication on the table, I will 
curtail the number accordingly. The cost of these additional copies is merely 
the cost of the paper and binding. 

Tours sincerely, 

. (Sd.) R. P. RUSSELL. 
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No. 153. 

To TEE HON’BLE Me. E. P, RUSSELL, Se(y. to the Gtevt* of India, Public 

Works Dept. 

Viceregal Lodge, Delhi, January Vlth, 1914. 

Mt dear Eesseli, 

The Viceroy does not know for certain whether the Delhi Project Estimate 
will be laid upon the table in the House of Commons, hut he thinks it would 
he adrisahle to go on printing 1,600 copies on the assumption that they will. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 

No. 164. 

Pbou tee HON^BLE Me. W. M. HAILEY, c. i. e.. Chief Commissioner of Delhi. 


Delhi, January l^lhllSth, 1914. 

D.^. No. 68. > I > 

Mt deae DuBothat, 

I send you herewith a copy of the proceedings of the 32nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 

[BNCtOSVEB TO THE ABOTE EBTTBE.] 

Proceedings of the Thirty-second Meeting of the Imperial Delhi Committee 

held on the 12th January 1914, 

Peesent : 

Tee Eon’ble Mb. W. M. Haiiet, c. l e., l o. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. KEEiiNa, Chief Engineer, Delhi. 

Me. E. G. Stokes, c. i. e., i. c. s., Mnancial Member. 

Me. W. H. Nicholis, Architect Member. 

Me. G. P. dbMontmoeenot, i. c. s., Secretary. 

1. The proceedings of the 31st meeting of the Imperial Delhi Committee 
were confbrmed. 
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2. Considered letter No. 60, dated 8th January 1914, from the Chief 
Engineer forwarding an estimate for Rs. 1,130 to cover the cost of overhauling 
and repairing the B. S. A. motor car. 

Resolved that the Government of India he informed that the Committee 
are of opinion that the ear is not worth keeping, and that Government would 
not be justified in incurring the expenditure proposed on these repairs. 

3. Considered a Memorandum No. 44- W., dated the 6th January 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 60,000 for 
the provision of shedding on the works. 

Resolved that the estimate be sanctioned, and that the Chief Engineer be 
asked to report what recoveries he anticipates against the estimate, and that the 
Audit Officer be asked to note that there will be recoveries to be credited 
against this estimate. 

4. Considered a letter No. 13- A., dated the 3rd January 1914, from the 
Chief Engineer recommending a grant of Rs. 900 to Mr, H. Glenn, Assistant 
Engineer, for the purchase of a motor cycle. 

Resolved that the advance of Rs. 900 be made. 

6. With reference to Resolution No. 11 of the proceedings of the 31st 
meeting of the Imperial Delhi Committee, Mr. Baker’s memoranda of 18th and 
20th December were again considered by the Committee. 

Resolved that a date be fixed for discussing the plans regarding the fore- 
court with Messrs. Lutyens and Baker. 

It was further resolved that copies of Memoranda No. 6332, dated the 
18th December 1913, and 6343, dated the 20th December, 1913, with a copy of 
letter No. 2258, dated the 7th January 1914, from the Secretary, Imperial 
Delhi Committee, to the Architects be recorded on the proceedings of the 
Committee. 

6. Considered a note by the Special Land Acquisition Officer, dated the 
10th January 1914, regarding the assessment of compensation for buildings in 
a garden in the village of Nizampur. 

Resolved that the Chief Engineer be asked to depute an Executive 
Engineer to assist Mr. Addison in the preparation of the award. 

7. Considered a letter, dated the 3rd January 1914, from the Indian 
Siegwart Beam Company forwarding a resolution of a meeting of Directors 
offering the Imperial Delhi Committee the option of becoming sub-licensees of 
the Company up to the 15th Eebruary 1914. 

Resolved that the Company be asked to extend the period of the option 
till 1st Eebruary 1915, and be asked to furnish certain particulars regarding 
the” acquisition by them of all the Indian rights in this manufacture from the 
patentees at Luzern. 
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8. Considered the draft of a reply to letter No. 2878-B.D., dated the 29th. 
November 1913, from the Government of India, Public Works Department, 
regarding the arrangements in force in regard to the supply of tents to the 
camp of the Public Works Department staff at Raisena, and resolved that the 
draft reply be issued. 

9. Considered a Memorandum No. 70- W., dated the 8th January 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 7,006 for 
the survey of the Bari-Bharuli extension line to the quarries in the Dholpur 
State. 

Resolved that the estimate be reserved for further consideration pending 
the detailed examination by the Committee of the sources and means of stone- 
supply. 

Resolved that the Dholpur Durbar be asked whether there is any objec- 
tion to ma k ing the survey, in case some such extension as that proposed in the 
estimate is eventually required. 

10. Considered a letter No. 1, dated the 2nd January 1914, from the Chief 
Engineer regarding the provision of an assistant for Mr. NichoUs. 

Resolved that the Government of India be addressed to move the Secretary 
of State to select a suitable assistant in England. 

11. Considered an endorsement No. 47, dated the 7th January 1914, from 
the Deputy Commissioner, Delhi, forwarding the application of certain 
residents of Jaisinghpura objecting to the terms fixed for the leasing of plots 
in the Karaul Bagh extension in letter No. 1219, dated the 8th August 1913, 
from the Government of India, Revenue and Agriculture Department. 

Resolved that no change in the conditions is desirable, and that the 
Deputy Commissioner be requested to allow some shops for retail sale of food 
and commodities to be opened in the locality. 

12. Discussed telegram No. 62-B. B., dated the 12th January 191t, from 
the Government of India in the Public Works Department regarding the 
supply of copies of the project estimate. 

Resolved that the Government of India be informed of the reasons why it 
is not feasible to keep the type standing and of the supplies which have been 
ordered by the Imperial Delhi Committee. 

13. Considered the agreement executed with the selected Delhi Architects 
enclosed with His Majesty’s Secretary of State’s despatch No. 66-P. W., dated 
the 28th November 1913. 

Resolved that the correspondence be recorded, and further resolved that 
the following action be taken : — 

(i) Eormally to ratify the instructions provisionally issued in the 
following correspondence to the Architects for the preparation 
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of general drawings, plans, elevations, sections and specifications 
for the design of Government House and the Government of 
India Secretariats — 

Telegram No. 38 of 19th June 1913 to Mr. Lutyens, 

Telegram No. 34 of 19th June 1918 to Mr. Baker, 

Letter No, 612 of 19th June 1913 to Mr. Lutyens, 

Letter No. 613 of 19th June 1913 to Mr. Baker, 
as supplemented by the instructions contained in the following — 

(1) Telegram No. 36 of 22nd June 1913 to Mr. Baker. 

(2) Telegram No. 87 of 4th July 1913 to Mr. Lutyens. 

(3) Telegram No. 38 of 4th July 1913 to Mr. Baker. 

(4) Telegram No. 39 of 10th July 1913 to Mr. Baker. 

(6) Telegram No. 40 of lOth July 1913 to Mr. Lutyens. 

(6) Letter No. 803 of lOth July 1913 to Mr. Lutyens. 

(7) Letter No. 797 of 10th July 1913 to Mr. Baker. 

(8) Letter No. 885 of 17th July 1913 to Mr. Lutyens. 

(9) Letter No. 932 of 23rd July 1913 to Mr. Baker. 

(10) Telegram No. 48 of 26th July 1913 to Mr. Baker. 

(11) Letter No. 1090 of 7th August 1913 to Mr. Baker. 

(12) Telegram No. 63 of 12th August 1913 to Mr. Lutyens. 

(13) Telegram No. 64 of 16th August 1913 to Mr. Baker. 

(14) Telegram No. 65 of 20th August 1913 to Mr. Baker. 

(15) Telegram No. 66 of 22nd August 1913 to Mr. Baker. 

(16) Letter No, 1456 of l7th September 1913 to Mr. Lutyens. 

(17) Telegram No. 69 of 17th September 1913 to Mr. Lutyens. 

(18) Letter No. 1475 of 18th. September 1913 to Mr. Lutyens. 

(19) Telegram No. 67 of 18th October 1913 to Mr. Baker. 

(20) Telegram No. 68 of 18th October 1913 to Mr. Baker. 

{ii) Under clause 7 of the agreement to fix the limit of time for the 

submission of the preliminary sketches and designs for Govern- 
ment House by Mr. Lutyens as the 16th February 1914. 

(ni) Under clause 7 of the agreement to fix the limit of cost of the 
causeway at Bs.. 2,00,000, exclusive of approaches, and to req^uest 
the Architects to supply sketches showing the meams of access to 
the causeway. 

(iv) To discuss the treatment of the forecourt before fixing a limit of 
cost for this work under clause 7 of the agreement. 

(©) To take steps to ascertain from the Architects what arrangements 
they have made to secure that, on the incapacitation or death of 
either of them, all. sketches, plans, designs, &c., relating to the 
work shall be deUvered by the incapacitated Architect, or by his 
representatives in the case of his demise, to the surveying 
A.rcliit6ct* 
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(©0 To address the Government of India in regard to the difference 
between the payments to assistants sanctioned in the correspond- 

ence forwarded with endorsement No. 2667-E. of Ist December 

1913 from the Government of India, Public Works Department, 
and clause 19 of the Architects’ agreement. 


Memorandum, No. 6332, dated the 18th December 1 13. 

From— H. Bakbb, Esq., r. r. i. b. a., 

To— The Secretary, Imperial Delhi Committee. 

I have the honour to submit my plans and this report for the Secretariat 
buildings. There are two sets of plans. The one set, which I made in South 
Africa, IS tor the wmplete accommodation scheduled in my instructions, 
including the 26 /„ Provisional Increase and the Pull Army. The other set 
does not include for these additions. I at first understood that the Provisional 
Increase and the Pifil Army might he required during the progress of the 
building operations. This I succeeded in arranging, although in working out 
the plans I found it impossible to find room for the Full Army (equal to 70°/ 
of the Camp Army) wholly within the limited area of the internal courts which 
the provisionally approved sketch plans could give, when reduced by the omis- 
Sion of the Surveyor-General’s Department, 

On my arrival in Delhi, I understood that no part of the 25°/ 
increase would he contemplated at present, nor of the Full Army prohablv 
at all. ^ I immediately set to work on a new set of plans confining the 
Provisional Increases wholly to. the blank courts, where they could he built in 
the future. I felt that any shortage in these blank courts for the Full Army 
could occupy available spaces in the basement. It was the Full Army which 
by swelling the south block by 52,000 sup. feet over the north block made 
SterSlv plans, as the two blocks must be symmetrical 

My second set shows the allocation of the different departments and 
sub-departments. They have been prepared without the time or the staff 
necessary for neatness and accuracy in detail. But reference can be had for 
greater accuracy, if required, to the original set and to the details which I also 
si^mit of the important features, such as the central suites of rooms, the 
tian rooms and latrines. Rougher details of staircases and loggias, &c., 
can also be seen. °° ’ * 


The allocation is meant to be approximate only. I have attempted to 
Keep It stnctly in accordance with the schedule, hut there is an excess of a 
very tew rooms, the space of which may he required to set against the extra 
recesses which may be necessary to meet His Excellency the Viceroy’s request 
tor more protection from the sun on the hotter sides. Moreover I feel that it 
IS better to receive your general approval of the scheme before attempting’ a 
more accurate allocation, if indeed this is necessary at this stage, as the miLr 
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dmsion walls of offices need not be built for seyeral years, by which time 
changes may have been made in some departments. 

In the few instances, where the actual scheduled dimension has been 
slightly varied, architectural exigencies are responsible for the variation. 

The allocation has been made without altering the outside of the building 
as shown on the elevations submitted, nor the cubic contents as a whole as 
given on the plans I have already submitted to the Chief Engineer. 

The plans provide all record rooms scheduled. None of these however 

go into the basement which contains 
’ only godowns, bicycles and packing 

rooms, &c. The distance between the two blocks has already been widened to 
suit the increased width of Government House (demanded by the areas to 
light its basement), and now it is rmder discussion to increase the width still more. 
These increases owing to the contours mean probably more available basement 
space than is required for the godowns, &c., and for the contingency of the Full 
Army. But this space cheaply obtained now will always be available at slight 
cost in finishing as a valuable additional space for storage for all departments. 

Eeeord Booms. sbould be pointed out that the current 

record rooms are not as central as they 
could be if they were built on the court spaces provided for “ Provisional 
Increase”. 

I also want your decision as to whether the lifts from record rooms to 
packing rooms in basement should be separate and private, or whether the 
general passenger lifts could be used. These are in all cases available fairly 
conveniently serving from all floors to basement. 

The general rooms common to all departments are provided as in the 
Common. Schedule. A good reception suite is 

obtained by connecting them with the 
conference room and the _ library. A separate Post and Telegraph Office and 
also Telegraph Exchange is suggested in each block, as a possible convenience 
in view of the distance between the blocks. 

tt ® central suites, the more important rooms, such as those for 

Hon ble Members, committee and library, are placed behind the projecting 
porticoes which protect them from the weather and give them emphasis in the 
design. I should point out that most important features of the design of the 
Secreta.nats are the open inner courts which will be looked into through 
arches and recesses from the great outer court of the platform. The archi- 
tectural appearance of the inner courts therefore is of great importance. I 
^ essential that they should be built in stone ; nor 

need this be at aU elaborate or very expensive work. I think that, if need be, 
saving should be sought in other directions to this end. 

Secretariats weight should be given to the fact 
that the plans make provision now for the growth of the Government for many 
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years to come without auy future necessity of touching the outside of the 
building. Some part of the initial cost can therefore be accredited to the 
future. 

I attach a statement of the area available for future extension in open 
courts. 

The plans provide for two yards at the north-east and south-east comers 

respectively. These two contain accommo- 
dation for 62 menials, with latrines, 
stabling for 60 horses and harness rooms ; also two rooms for a gate-keeper, if 
required. 

The first set of plans provided similar yards at the north-west and south- 
w^est corners for the coach-houses and garages. But it may be better to build 
them across the road opposite the north-east and south-east yards or in the waste 
spaces of the basement, if the noise and smell is not thought an objection. 

All latrines, except to Foreign Department, Hon’ble Members’ rooms and 
reception rooms, are concentrated in two distinct places in each block, 
completely shut off from the building and ventilated on two sides by open 
areas. From these areas there will be tunnels for the drains to the outside. 
Ttiere will also be passages from the two menials’ yards into these latrine areas. 
From staircase there, bridges across the corridors will connect the tiffin 
kitchen courts, so that the menials and servants to the tiffin rooms and 
care-taker’s quarters need never be seen in the buildings. It would be 
preferable to carry the whole or part of the latrine down 9 feet below the 
ground fioor to simplify drainage and to provide storage and cleaners rooms 
and latrines for sweepers’ use, only when on duty. A separate staircase with 
a goods lift where required, with access to his quarters, is arranged for the 
care-taker. 

The tiffin rooms have separate shut off kitchen courts. 

Tour attention should be drawn to the' method adopted in the design for 

protecting the rooms from heat. Instead 
of the usual melthod of external verandahs 
I have substituted thick and hollow external walls with wide ehujjas in the 
cornice, over the ground fioor windows and over some of the larger windows on 
the first fioor, The windows will be set back on the inside of the wall and there 
will louvred shutters on the outside (see drawing on grey paper). By these 
means no sunshine can ever fall on the glass, and all radiated heat is kept out 
of the building. In addition, all the most important rooms are protected by 
very wide porticoes, and a large majority of the offices on the first floor have 
auxiliary lighting from the internal verandahs and from the internal recesses 
and porticoes. The contention is that, even in the case of those first floor 
windows which depend solely on an external window facing the sun, the 
method adopted of shutters and hollow walls and double glass, if need be, 
will keep the rooms at least as cool as if protected by a verandah, even while 
the sun is shining, and that, after the sun has passed, the heat will radiate off 
more quickly from the bare walls, and that then light and ventilation can be 
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regulated mucli more effectively. Double doors can be put to the more import- 
ant rooms. This might be called the system to the Thermos Plask, which 
can be quickly refilled at will. 

It is proposed to apply this system to the rooms only. It would be possible 
to apply it to the internal corridors by treating the walls of inner courts and 
staircases in a similar way. But this would spoil the architectural effect of 
the inner courts and lessen the internal lighting and ventilation to the offices. 
The adoption of such a system would undoubtedly considerably mitigate the 
heat of the summer, but during the cooler months would materially lessen the 
comfort, healthiness and beauty of the building. 

I think therefore that you will accept my proposal to apply this Thermos 
!Flask principle to the rooms only. 

No. fiSiS-'W., dated Delhi, the 20th December 1 913. 

From — H. Bakbs, Esq., b. e. i. b. a.. 

To— The Secretary, Imperial Delhi Committee, Delhi. 

IMPERIAL DELHI— SECRETARIATS. 

^i/pplement to report mhmitted to Committee at meeting held at Maisena, 
Thursday, ISth December 1913. 


Statement of areas available for 26% Future Expansion and in case of 
Army for expansion to Full Scale from Camp Scale. 


Department. 

25% 

required. 

Area 

provided. 

Excess. 

Shortage. 

North Block 





Home 

6,075 

5,868 

... 

207 

Education 

2,650 

8,360 

710 


Bailways 

5,895 

5,544 


351 

Post and Telegraph 

8,566 

10,000 

1,434 


Legislative 

2,500 

2,652 

52 


Commerce and Industry 

6,672 

9,114 

2,442 


South Bloch 





Einance 

10,799 

11,241 

442 


Public Works 

4,162 

4,162 



Revenue & Agricultare 

2,697 

2,597 



Foreign ... 

6,888 

5,229 

f ** 

1,154 




5,080 

1,7J2 


Excess ove 

r shortage 

Excess ... 

3,368 


apart from Army 




Denartment. 



Army 

40,168 

28,509 

Shortage 

11,659 
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Tlie above figures do aot take into account 257o future expansion of 
records which in the case of the north block amounts to 9,367 feet, towards 
which is available 4,080 feet excess of ordinary 257o area provided in this block. 
The balance of 5,277 feet can be obtained by roofing in part of the ground floor 
of the areas enclosed by the 2o7o provision ; this accommodation would be very 
suitable in position and character for record rooms. 

In the case of the south block the records expansion amounts to 4,808 feet 
apart from the Pull Army. If it be assumed that Pull Army provision is not 
a first consideration, then the Army expansion area provided of 28,509 feet is 
available (1) to wipe out the small shortage of 712 feet in the 267o pro^ion in 
other departments here; (2) to provide the records expansion of 4,808 feet; and 
(3) to provide 22,909 feet towards the expansion of camp to Puli Army, which, 
in all, including records and godowns, requires 52,676 feet. The difference of 
30,000 feet can be met to the extent of 3,000 feet by filling ground floor areas 
as above noted for north block, but the balance of 27,000 feet would have to be 
provided in the basement. 

The area available under the Army block without excavating rock is 
limited and, in view of the proposed lowering of all levels by 3'-0", may now 
be regarded as negligible. But if it is profitable to excavate the rock for the 
sake of the material, I recommend that rough unfinished basements should be 
obtained in this way, wherever possible. In that ease I shall be glad of your 
instructions, so that I may pepaie the foundation plans accordingly to include 
such extra basements generally. The basement plans, which I am submitting 
to you, show where these future basements can be made most conveniently. 

These plans also show future motor garages provided as suggested by 
the Chief Engineer m available basement space in lieu of in a separate 
building outside. To avoid many large door-ways which would weaken and 
disfigure the external walls, the inner arcaded courts are made use of for the 
garages. These would be back courts of less importance in the architectural 
scheme, and the arches of the upper stories could be filled in with windows, if 
necessary, to protect the ofl&ces from noise. I did not include these garages 
in the plan which I supplied to you for estimating, as it was never intended to 
include them in the building. They are si^gested maiuly to meet the ultimate 
provision for trebling the motor and carriage accommodation as asked for in 
your, instructions. 

The plans of the Secretariat provide for four guard houses in the two 
western wings in each block, on either side of the drives up to the Govern- 
ment House court, and near the gates protecting this court. In the basement 
under the northernmost guard house, I have provided living accommodation 
for the British gaurd, which is taken from schedule B of Government House. 
This is a convenient place in itself, and one- where a chimney can be arranged. 
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No. 2258, dated Delhi, the 7th January 1914i. 

Prom—The Secretary, Imperial Delhi Committee, 

To— Messes. H. Baebr & E. Luttbns, Architects, Delhi. 

I" am directed by the Imperial Delhi Committee to acknowledge the 
receipt of Mr. Herbert Baker’s plans for the Secretariat buildings, together 
with his Memoranda No. 6332 of 18th December 1913, and No. 6343-'W’., dated 
20th December 1913, containing his report on the plans. The plans and 
memoranda have been sent by the Committee to their Chief Engineer for report 
in connection with certain technical points, and as regards the general question 
whether the proposals comply with the requirements of accommodation and 
the limit of cost laid down by the Government of India for these buildings, and 
communicated to you by the Imperial Delhi Committee. On receipt of the 
report of the Chief Engineer, the Committee will he in a position to consider 
most of the points raised in Mr. Herbert Baker’s memoranda. It will not 
however be possible to convey a general approval and acceptance of Mr. 
Baker’s proposals until the Committee have received similar plans and a re- 
port concerning the following items which, with the Secretariat buildings, go 
to make up the group of central buildings which have been entrusted to the 
Architects to design as a joint scheme : — 

(а) Government House. 

(б) The causeway. 

(c) The forecourt. 

The plans and report on these buildings are still awaited, and I am to re- 
quest that they may be expedited. 

2. In regard to one minor point raised in Mr. Baker’s memorandum of 
the 18th December relating to the question of whether separate lifts should be 
provided from the packing rooms in the basement to the record rooms, I am to 
say that the passenger lifts will suffice, and no separate lifts need be provided 
for this purpose. 


No. 164a. 

Ebou E. EAEEATT, Esq. 


The Athenoeumy Tall Mall, S. W., 

January l^th, 1914. 

Dear Lord Hardingb, 

_ When you decided to give the new buildings to Lutyens and Baker to 
design, I promised not to worry you with letters any more. 



169 


I Tenture to send you now — though somewhat late New Tear’s card — a 
photo of Somerset House, to refresh your memory of the excellent building, in 
the hope it may help ygu jo visualize in some degree the clever design of new 
' Government House. I am relieved to hear you are quite of the opinion rovmded 
arches on the ground floor, as suggesting strength to carry the superstructure, 
are best, and not pointed arches, and I hope the low dome in the photo, allow- 
ing for the distortion of the lens, Lutyens’ low dome in original scheme would 
be bigger in scale, will help you to feel a high dome is wrong. Half the charm 
of Somerset House would he lost if it had a high dome, it would be vulgar like 
Portsmouth Town Hail ! And the simplicity of line and refinement destroyed. 

Later, too, I hope you will feel able to allow Lutyens to design fine cornice 
at top of building instead of slant stones, called, I think, chajjah. 

I am delighted to hear from Chirol you keep so well. I send all bast 
wishes for health and success over the problems of your rule. 

Tours sincerely, 

(Sd.) EEGINALD BAEKATT. 


No. 166. 

Secretary of State to Viceroy. (Army Dept.) 

Telegram, 20th January 1914, 8-30 p. m. (Eecd. 21st, 6 a. m.) 

Tour despatch No. 143, dated 30th October. Delhi Cantonment. I 
sanction estimates contained in enclosure Nos. 6 to 7. 


No. 165a. 

Viceroy to Secretary of State. 

Telegram, 21st January 1914. (Despd. from P. W. Dept.) 

Please engage and send out as soon as possible for employment in connec- 
tion with construction new Capital, Delhi, Assistant ArcMteot, who should be 
unmarried. We axe prepared to offer salary Es. 600 rising to Es. 660 by 
annual increments of Es. 40. Other terms of appointment should be same as 
in case of Blomfield^ whose appointment is referred to in your Public Works 
despatch No. 44, dated 22nd August last. Officer with qualifications similar 
10 Blomfield’s would be suitable. 
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No. 166. 

raoM THE HON’BLE Me. W. M. HAILET, c.i.b., Chief Commr. of pelhi. 

Delhi, January 218^, 1914. 

Mt djear DtjBoulat, 

His Excellency has expressed a desire that the Architects and I should 
see Bikaner and also such other Rajputana cities as we can conveniently 
manage to visit. If he has no objection, I propose to go to Jaipur, Udaipur, 
Jodhpur and Bikaner between the 24th and 30th of this month. Baker will he 
with me ; and if possible, Lutyens and Keeling. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 167. 

Feom Mbs. VILLIERS-STUART. 


1, Montagu Mansions, Dortman Square, W., 

January 22'nd, 1914. 

Beae Loed Haedingb, 

Thank you so much for your letter of December and for all the kind thing® 
you say about my little book ; in spite, too, of various misprints of Oriental 
names, things which my publishers rushed me over, and would not correct ! 

Referring to the two points you mention, I quite realise how intensely 
trying the publicity of a Viceroy’s life must be ! I did not mean to suggest 
that one terrace of the garden should be public in the European sense. But 
only that on special occasions you might permit the people to see the fountains 
and enjoy a part of the gardens, as is done at Windsor and Sandringham. 

The roads, to which you refer, should not I think, intrude on the enclosed 
garden. The old plan of the waterways bordered by raised stone, marble, or 
even gravel paths, is such a good one to follow in India. 

The Royal Society of Arts have asked me to read a paper to them on the 
subject of my book on March 19th. I am calling it “ Indian Water Gardensr”. 
I believe the designer of the Peace Palace Garden of the Hague, Mr. Spender 
of the Westminster Gazette, and others are to speak afterwards ; and I am 
most anxious not to refer to or suggest anything which does not appeal to you 
personally. 

I am so glad to hear that you are now feeling strong again. 

Tours very sincerely, 

(Sd.) CONSTANCE M. VILLIERS-STUART.' 
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No. 158. 

FiioM THE HON’BLE Me. W. M. HAILEY, c. i. b., Cliief Commissioner of Delhi. 

Delhi, January 1914. 

D.-o. No. m. 

My deae DuBoulat, 

I seed you herewith a copy of the proceedings of the 33rd meeting of 
the Imperial Delhi Oommittee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[bnclosuee to the above lettee.] 

Proceedings of the Thirty-third Meeting of the Imperial Delhi Committee 
held at Raisena on the Ylth January 1914. 

Peesent : 

The Hon’blb Mr. W. M. Hailet, c. i. b., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Ebeiino, Chief Engineer, Delhi. 

Me. H. G. Stokes, c. i. b., i. c. s.. Financial Member, 

Me. W. H. Nioeoils, Architect Member. 

Mr. G. E. deMontmoeehct, l c. s.. Secretary. 

Captain Roberts, e. b., Personal Assistant to the Chief Engineer, and 
Messes. Lutyens and Baker also attended the meeting. 

1. The proceedings of the 32nd meeting were confirmed. 

2. The Pinancial Member of the Committee presented the revised budget 
for 1913-14 and the estimates of 1914-15 for discussion. 

Resolved that the following figures be adopted 
Revised budget for 1913-14 — 

India ... ... ... 70,05,821 

England ... ... ... ••• 8,50,000 

Estimates for 1914-16 — 

India ... ... ... ••• 86,68,900 

England ... ... ... ••• 14,31,100 

3. Considered a letter No. 135-'W., dated the 13th January 1914, forward- 
ing an estimate for Rs. 18,100 for the installation of a temporary pumping 
plant in the Bela for the purpose of supplying irrigation water for the nursery 
to be established near the central vista. 
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Eesolved that the estimate be approved and sanction to local purchase be 
accorded. 

4. Considered Memoranda Nos. 1, 2 and 4, dated 9th/15th January 
1914, from Mr. Herbert Baker forwarding his outline note for specifications. 

Eesolved that the Chief Engineer be asked to report on the points raised 
in the Memoranda when dealing with Mr. Baker’s previous Memoranda 
No. 6323 and 6343 of 18th and 20th December respectively (Resolution No. 11 
of the 31st meeting of the Imperial Delhi Committee). 

5. Considered letter No. 011-M.D. (Camps), dated the 14th January 1914, 
from the Government of India, Public Works Department, to the Secretary, 
Imperial Delhi Committee, regarding the possibility of throwing back the 
Secretariat buildings so as to increase the distance which separates them. 
After discussing the case with the Architects, it was resolved to ask Messrs. 
Baker and Lutyens to favour the Committee with a note giving their opinion 
of the advantages and disadvantages of the proposal. The Chief Engineer 
was also asked to report on the question of cost. 

6. Considered a letter No. 3-D. P. (Campi, dated the 14th January 1914, 
from the Government of India, Public Works Department, to the President, 
Imperial Delhi Committee, regarding^ the question of the postponement of the 
diversion of the Agra-Delhi Chord line. 

Eesolved that the letter be discussed at an early date with the Consulting 
Member for Railways of the Imperial Delhi Committee, and that a copy of the 
letter be sent to the Architects for favour of submitting to the Imperial Delhi 
Committee an expression of their opinion on the effect of the orders conveyed 
by the Government of India. 

7. Discussed the arrangements proposed for the treatment of the fore-court 
with Messrs. Lutyens and Baker, with a view to determining the question of 
fixing the limit of cost for this feature. 

Eesolved that the Chief Engineer be asked to prepare a note after 
discussion with the Architects to enable the Committee to come to a decision as 
to the limit to be adopted. 

8. Considered a Memorandum No. 141- W., dated the 13th January 1914, 
from the Chief Engineer- forwarding an estimate amounting to Es. 19,700 for 
the purchase of three portable steam engines in supersession of the 
estimate for Rs. 18,200 for the same purpose sanctioned in Imperial Delhi 
Committe’s Work Sanction No. 98 of 1913-14. 

Resolved that the revised estimate now submitted be sanctioned. 

ni.’ P' ® letter No, 68-A., dated the 10th January 1914, from the 

Chief Engmeer asking for a further allotment of Rs. 12,000 for Minor Works. 

Eesolved that the allotment be made. 
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No. 159. 

Feom LIONEL ABRAHAMS, Esq,., o. b. 


Delhi, January 2415^, 1914 


Dear Lord Hardingi, 

Tou will remember that I suggested to you that the Governmeat of India 
may possibly have understood the Secretary of State’s orders regarding sanction 
by him of the estimates for the more important buildings at Delhi as going 
further than was really intended. I undertook to write to you on the subject, 
and much regret that, owing to various causes, it has been impossible for me to 
do so until now. 

The interpretation adopted in India is to he found in the Desolution of 
the Government of India, Public Works Department, No. 1948 — 1957-M., dated 
10th December 1913, and in paragraph 88 of the letter from the Imperial Delhi 
Committee to the Government of India (Public Works Department), dated 
29th December 1913. The procedure contemplated in these documents for the 
purpose of .complying with the Secretary of State’s instructions is as follows : — 

[а) The General Project Estimate with plans and explanations is to he 

submitted for his sanction, showing for the whole scheme (and 
therefore incidentally for the more important buildings) the 
accommodation and style proposed, with estimates of cost which, 
while not based on quantity surveyors’ work, are the result of a 
large amount of careful examination. The sanction to be sought 
to these estimates corresponds to what is known in ordinary 
oflScial language as “administrative sanction”. 

(б) This having been obtained, “technical sanction” is to be sought. 

That is to say, detailed estimates are to be drawn up showing 
amount, description and cost pf materials? and labour ; and (so 
far as they relate to parts of the project estimated to cost more 
than 20 lakhs each, such as Government House and the Secre- 
tariat buildings) are to be sent to the Secretary of State for 
sapction in the same way as the estimates under («). 

The procedure under (5) would, as the Imperial Delhi Committee say, 
involve very great delay, to lessen which they suggest that the detailed 
estimates for Government House and those for the Secretariat buildings 
should each he submitted for the Secretary of State’s technical sanction in 
eight instalments. 
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I do not tliink that anything quite so elaborate as this was intended. 
My recollection of the discussion at the India Office is that it was contem- 
plated that the financial estimates, included in the project estimate, would be 
quite sketchy, and that therefore something more definite and trustworthy 
(but not a technical “ detailed estimate ’*) would be required before the 
commencement of so important a work as a Government House or a Secretariat 
could safely be sanctioned. Had it been foreseen that a comparatively definite 
and trustworthy (though not a “ detailed **) estimate would be submitted for 
each of these large works with the General Project Estimate, I very much 
doubt whether the third sentence of the Secretary of State’s telegram of 23rd 


Copy attached. 


May 1913* would have been drawn up as 
it now stands. 


However this may be, it seems to me fairly probable that the Secretary of 
State in Council may be willing now to go further than his own telegram 
suggested, and even than the Imperial Delhi Committee propose, in the direc- 
tion of economising time and also of avoiding the appearance of exercising 
control in matters in which he cannot exercise it effectively. When the 
General Project Estimate, with plans, explanations and estimates of cost, has 
been approved by him he will have satisfied himself that the accommodation 
sanctioned is adequate without being excessive, and suitable in arrangement 
and style, and that the cost, as forecasted by a competent body, ■ including 
technical and financial members, is within reasonable limits. If he can be 
further satisfied that no alteration of importance (financial or otherwise) will 
be made in the approved scheme without his sanction, and that any prospect of 
an appreciable increase in cost of the scheme as a whole (or in any part of it 
t tel. Fo. 5 «l™yp.«bIj.p, estmated to rast more than 20 lakhs) 

as the detailed estimates for any part of the 06 reported tO him in time to allow 

bim to intervene if he thinks fit,t I 
begun. ^ believe that he may be willing to confine 

his control to “administrative sanction” 
as explained m (a) above. The advantages of this procedure are obvious. 

would be appreciable. It is represented by the 
mteryal between the despatch by the Government of India of each batch of 
detailed estimates to the Secretary of State and the receipt of his reply-— pro- 
bably not less than six weeks in each case. This would not be so very serious in 
a country where work could proceed all through the year, but in India it might 
sometimes mean the loss of an important part of the working season. 

The Secretary of State’s control would be more real because the questions 
^ling for his decision would be clearly put to him from time to time without 
bemg obscured by masses of detah. The responsibility of the' Government of 
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You will, of course, understand that I write this letter entirely on my 
personal responsibility ; hut if you care to send it to the Secretary of State with 
any communication that, may go to him from the Government of India, I see 
no objection. 

Tours sincerely, 

(Sd.) LIONEL ABRAHAMS. 

P. 5. — I have shown this letter to Meyer. The suggestions commend 
themselves to him. 


No. 160. 

Feom the HON'BLE Me. W. M. HAILEY, o. i. b., Chief Commissioner of Dellii. 


Delhi, January 25fh, 1914. 

Mt dear DtjBoulat, 

I write to ask you to be kind enough to obtain His Excellency’s orders 
regarding the length of the stay of the Architects in India this year. 

We think it advisable that they should not leave India until the Govern- 
ment of India have accepted their preliminary plans, or are, at all events, in a 
position to say that they have so far advanced in the consideration of them that 
the presence of the Architects is no longer necessary. If the Architects leave 
before this, great inconvenience may be caused by the necessity of cabling 
home to them regarding points which require elucidation. 

I may say that the examination of Baker’s plans is well advanced, and 
there is no reason to fear that the estimated cost will exceed the sum stipulated. 
Lutyens’ revised plans are being traced, and as soon as this has been completed, 
a staff will be put on to examine them with a view to drawing up a rough 
estimate of cost. If they prove to be within the limit allotted, we shall at 
once forward them to the Government of India for formal approval. 

It will no doubt be necessary for the Government of India to forward 
them with the project estimate to the Secretary of State. But it is of course 
unnecessary for the Architects to wait here until his approval has been received. 
Indeed, it would be an advantage were they in England when the plans 
reached London. 

I am, yours sincerely, 
(Sd.) M. HAILEY. 

I approve Mr. Hailey’s views. Please ask him to arrange with the 
Architects accordingly. 
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No. 161. 

To THE HON^BLE Mk. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 

Viceregal Lodge, Delhi, Jamary 21th, 1914. 

My dear Hailey, 

Please refer to your letter of the 26th regarding the retention of the 
Architects in India until GoTernment have accepted their preliminary plans, or 
are, at all events, in a position to say that they are so far advanced in the 
consideration of them that the presence of the ij’chitects is no longer necessary. 
The Viceroy approves your vievrs and would be glad if you would arrange with 
the Architects accordingly. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 


No. 162. 

To THE HON'BLE Me. R. P. BUSSELL, Secy, to the Government of India, 

Pnhlio Works Dept. 


Viceregal Lodge, Delhi, Jamary 27th, 1914. 

My deae Eitssell, 

I send herewith copies of a letter from Hailey and my reply regarding the 
retention of the Architects in India. 

Tours sincerely, 

(Sd.) J. H. HuBOULAT. 


1914. 


[ BNCLOSXJEE. ] 

Letters from and to the Hon'ble Mr. W. M. Hailey, o. i. b., dated 25th and 27th January 


No. 163. 

Fsoif G. E. deMONTMORENCT, Esq., Personal Assistant to the Chief Commr. and 
Secy, to the Imperial Delhi Committee. 

^ Delhi, Jamary 29th, 1914, 

D..O. No. 181. 

My dear Sm James DuBoitlay, 

I send you herewith a copy of the proceedings of the 34th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

Tours sincerely, 

(Sd.) G. E. eeMONTMOEENOT. 



[ ENCLOSTIRE TO THE EOEEOOIN6 LETTEE,.] 


Proceedings of the Thirty-fourth Meeting of the Imperial Delhi Committee 
held at Baisena on the 25^A January 1914. 

Peesbnt : 

The Hon’ble Me. W. M. Hailey, c. i. e., l c. s., Chief Commissiorar^ 
Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb, H. G. Stokes, c. i. e., i. c. s.. Financial Member. 

Me. W. H. Ntcholls, Architect Member. 

Me. G. F. dbMontmoeency, i. c. s.. Secretary. 

Messes. Lutyens and Bakee, Architects, and Captain W. H. 
Eobeets, e. e.. Personal Assistant to Chief Engineer, Delhi, also attended the 
meeting. 

1. The proceedings of the 33rd meeting "were confirmed. 

2. The question of the length of the causeway and of the gradients of the 
approaches to Government House was discussed. 

Eesolved that a maximum distance of 2,044 feet be adopted from the 
centre of the dome of Government House to point A. 

Further resolved that the approaches should* not be steeper than 1'' in 25^ 

3. Discussed the question of supply of plans of the revised lay-out in reply 
to casual applications from various departments. 

3. Eesolved that it is impossible to give any information in regard to 
proposals which are still under the consideration of the Government of India, 
and that the best thing to do is to supply the Government of India in the 
Public Works Department with spare copies of the revised lay-out. The Gov- 
ernment of India in the Public Works Department will then be able to deal 
with applications of the nature under consideration. 

4. Considered the question of providing a site in the south-eastern por- 
tion of the land acquired by the Imperial Delhi Committee for the erection of 
residences for expropriated menials and daily labourers. 

Resolved that it is necessary to provide a site of about 20 acres, but that 
no expenditure on the settlement should be incurred beyond the provision of 
land on suitable ground rent in all cases on which houses can be erected in 
accordance with a village site plan to be approved by the Committee. Detailed 
purposes as to the villages to be dealt with and the number of persons concerned 
to be drawn up and submitted for the Committee’s approval. 
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6. Considered a Memorandum No. 29, dated the 6th January 1914, for- 
warding an estimate amounting to Rs. 9,284 for remetalling the first four miles 
of the Delhi Basant road which is now in use as a service road. 

Resolved that the estimate he emended to cover only the first 3^ miles. 

Resolved that the Assistant Commanding Royal Engineer he informed 
that the portion of this road beyond mile 3|, which is largely at present used 
as a service road for the new Cantonment site, will not be remetalled by the 
Imperial Delhi Committee. 

6. Considered a Memorandum No. ISS-'W., dated the 14th January 1914, 
forwarding a supplementary estimate amounting to Rs. 2,130 to cover addi- 
tional expenditure in connection with sanitation and conservancy on the new 
city site. 

Resolved that the estimate be sanctioned. 

7. Considered a letter No. 132-E., dated the 21st January 1914, from 
the Chief Engineer asking that the Inspector-General of Civil Hospitals, 
Punjab, be requested to supply two Sub- Assistant Surgeons on Rs. 45 -f Rs. 9, 
deputation allowance, for work in the new temporary hospital and dispensary. 

Resolved that the Inspector-General of Civil Hospitals be asked to supply 
two Sub- Assistant Surgeons of one grade lower, and that they be given a local 
allowance of Rs. 10 each. 

8. Considered the question of journeys by the Personal Assistants to the 
Architects. 

Resolved that it be explained to the Architects that a journey on duty 
means — ^ 

(e) The journey to Delhi from Bombay and back. 

(w) Such other journeys in India as they may undertake with the 
previous assent of the Committee under the instructions of the 
Architects in order to carry out definite tasks assigned to them 
and connected directly with the Government work entrusted to 
the Architects. 

9. Considered a Memorandum, dated the 24th January 1914, from Messrs. 
Baker and Lutyens, Architects, regarding the proposals conveved in letter 
JNo. 011-M. D. (Camps), dated the 14th January 1914, from the Government 
of India, Public Works Department, regarding increasing the width between 
the Secretariats. 

Resolved that a copy of the reply of the Architects be forwarded to the 
Government of India with the remark that the Imperial Delhi Committee 
concur m the conclusion of the Architects, hut understand from the Chief 
Engineer the actual expenditure which would be incurred if the width was 

incr^sed as proposed is estimated at 4’1 lakhs of rupees and might extend to 
five lakhs of rupees. ® tu 
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10. Considered a Memorandum No. 28- W. of 6th January 1914 from the 
Chief Engineer. , 

Resolved — 

(«) That the estimate for Rs. 12,355 for proposed metre gauge sidings 
be held over for future consideration. 

(**) That the estimate for Rs. 18,160 for broad gauge sidings at Bara 
Khamba be sanctioned. 

(Hi) That the estimate for Rs. 640 and Rs. 2,160, respectirely for main- 
tenance charges of broad gauge sidings for the current and 
ensuing financial years be sanctioned. 

11. Considered the question of applications to repair and maintain or 
alter monuments and graves which have been acquired by the Imperial Delhi 
Committee and have been preserved from demolition. 

Resolved that in each- case application must be made to the Committee 
and the work permitted by the Committee to be executed should be carried out 
under the direction and supervision of the Chief Engineer by the applicant 
himself. 


No. 164. 

To THE HON’BLE Me. W. M. HAILEY, c.i.e.. Chief Commissioner of Delhi. 


Viceregal Lodge, Delhi, January ZQth, 1914. 

[Private.] 

My dbab, Hailey, 

I enclose to you copy of a letter which I have received from Abrahams, 
which I think may be of use to us in the future. Will you very kindly give 
me any observations upon it that you may care to offer and suggest to me the 
best course to follow ? I do not know whether it would be best to write to 
Lord Crewe in advance of our project estimate, or to do so simultaneously. 
1 think that perhaps the latter course might be best. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHXJRST. 


[ mrciosuEE. ] 


Copy of a letter from Mr. Abrahams, dated 24th Janoaiy 1914, re-estimates for buildings 
at Dddii (project estimates). 
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No. 165. 

Fbom LIONEL ABRAHAMS, Esq., c.b. 


Bombay t February Mh, 1914. 

Dear Loed Haedinge, 

I had hoped not to bother yon with another letter before leaving India, 
but, in case yon see the enclosed extract from the Times of India which 
caught my eye yesterday, I write to say that I did not make either the 
ridiculous statement which is attributed to me or anything remotely resembl- 
ing it. I venture to believe that you would have reached this conclusion even 
if I did not write to you ; but perhaps there is some advantage in your having 
it from me direct. 

With kind regards, 

Believe me, &c., 

(Sd.) LIONEL ABRAHAMS. 

[enclostob to the above lettbe.] 


Extract from the Times of India”) dated Srd February 1914. 

Disetissing Messrs. Shorrock and McLeod’s resolution at the Bengal Chamber of 
Commerce on the subject of the expenditure at Delhi the Indian Daily News says — ^We have 
been told that Mr. Abrahams at Delhi a month or two ago stated no expenditure over the 
original amount would be passed by the Secretary of State, and we believe that to be the case. 
If the Calcutta Commercial Community pass resolutions without bothering about facts they 
will not enhance their reputation for common sense. 


No. 165a. 

Fbou the HON’BLE Mb. J. B. BRUNYATE, c. i. e., Secy, to the Govt, of India, 

Finance Dept. 


Delhi) February 6th, 1914. 

No. lea-F. E. 

Mt dear DitBothat, 

A fortn%bt or so ago His Excellency agreed to leave being granted to 
Stokes, Finance member of the Imperial Delhi Committee, but the question 
of his successor was left unsettled. Sir William Meyer now nominates Rainy, 
late Under Secretary in the Commerce and Industry Department. He belongs 
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to Bihar and Orissa 'where he is at present the Collector of a district, and is 
just beginning his 15th year of service. Though he has had no direet finan- 
cial experience, he is a very capable and level-headed man and is sure to get 
on well with his colleagues and others. Hailey, to whom I wrote on the 
subject, replies— “ I should be glad to have Hainy as a member of the Com- 
mittee. 1 think he will do excellently ”. 

I believe Hon ble Member has already mentioned the matter in conversa- 
tion to His Excellency who intimated he would be ready to concur in this 
nomination, but I thought I had better put the matter forward formally. . 

Tours incerely, 

(Sd.) J. B. BEUNTATE. 


No. 1(555. 

To THE HON’BLE Me. J. B. BRTJNYATE, c.i.e., Secy, to the Govt, of India, 

Finance Dept. 


Viceroy's Camp, Fehrmry Sth, 1914. 

Mt dear Brtjntate, 

In reply to your letter of Eebruary 6th regarding a successor to Stokes as 
Finance member of the Imperial Delhi Committee, I write to say that His 
Excellency approves the nomination of Rainy, 

Tours sincerely, 

(Sd.) J. H. DtjBOHLAT. 


No. 166. 

Feom the HON'BLE Me. W. M. HAILEY, a i. b., Chief Commissioner of Delhi. 

Delhi, February 9th, 1914. 

Mt dear Lord Hardinge, 

I am grateful to your Excellency for sending me Mr. Abrahams* letter of 
the 24th January 1914 about the material which the Secretary of State will 
require before he can sanction our estimates. 

His proposal amounts to this, that we should only submit to the Secretary 
of State such material as is usually required in India for “ administrative 
sanction ” («. e., rough plans, showing extent of accommodation and style with 
approximate estimates of cost). He would be prepared to admit that our 
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project estimate now contains sufficient material for this purpose, and that no 
further estimates should consequently be required by the Secretary of State 
subject to two conditions — !a) that no alteration of importance (financial or 
otherwise) will be made in the approved scheme without the Seerelary of 
State’s sanction; and (6) that any prospect of an appreciable increase in the 
cost of the scheme as a whole (or in any part of it estimated to cost more than 
20 lakhs) will be reported to the Secretary of State in time to allow him to 
intervene if he thinks fit. 

It would be entirely agreeable to us if the Secretary of State were satisfied 
with granting “administrative sanction” and would regard the project 
estimate as containing sufficient material for this purpose. I think, however, 
that there are some items about which the India Office might legitimately ask 
for further details, even for the purpose of administrative sanction, e. g., the 
Surveyor-General’s Office, the Record Room, “ Parks and Gardens”, and the 
“ Jiailway place Our case would be stronger if we recognised the possibility 
of this objection, and stated that we are aware that the estimates are not 
complete in these respects, and will, should the Secretary of State desire it, 
furnish the further details necessary to secure his administrative sanction to 
these portions of the project. 

As regards the stipulations which Mr. Abrahams proposes, I think it 
should be sufficient if we agreed that we should report to the Secretary of State 
if there is any prospect of an increase of over 10 per cent, in the cost of the 
scheme as a whole, or in any part of it estimated to cost more than 20 lakhs, 
in time to allow him to interfere if he thinks fit. It is somewhat dangerous to 
agree to a condition in general terms that there shall be “no alteration of 
importance, financial or otherwise the condition is a vague one, and may be 
liable to misconstruction by the auditors. 

If this is agreed to, our position vis-^-vis the Secretary of State would 
become sufficiently workable. Our position vis-a-vis the Government of India 
would, however, still require some arrangement in the direction of simplicity ; 
since, if the present orders stand, we should not be able to commence the 
foundations of Government House until we had designed and estimated the 
decorations in the bed-rooms. The best way to obviate this difficulty would, I 
^nk, be for the Government of India to allow us to submit our detailed plans 
in sections, as suggested by us in the covering letter to our project estimate. 

I venture to agree with Tour Excellency that the best course will be to 
address the Secretary of State ontbese points when forwarding the project 
estimate. Unless he has the project estimate with him, he will not recognise 
how full our preliminary enquiries into cost have been. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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No. 166a 

Viceroy to Secretary of State. 

Telegram, i2tli February 1914. (Despd. from P. W. Dept.) 

Our telegram dated 21st May 1913. Powers of Delhi Committee to 
sanction expenditure on public works of a preliminary nature, from the Budget 
provision for 1913-14, will cease on 31st March next. Tour Lordship’s 
approval solicited to permit Delhi Committee continue expenditure during 
1914-15 for preliminary works pending sanction of project estimate which is 
being pressed forward as rapidly as possible. 


No. 167. 

Extract from a letter from the Hon’fele Sir William Meyer, K. C. I. E., Member of the 
Viceroy’s Council, to His Excellency the Viceroy, dated Delhi, the 12th February 1914. 

I have a note, which has been put into print, on the subject of the 
Delhi joro/oma accounts, ready for submisssonto you. I have just been 
through the proof, and have asked Brunyate, who has assisted me very 
materially in a full presentment of the case, to come and speak about two or 
three minor points before I pass it on. I shall send it to DuBoulay this 
evening. 


No. 167<». 

Peom the HON’BLE sir WILLIAM MEYER, k. c. i. e., Member of the Viceroy’s 

Council. 


Delhi, February lL2th, 1914, 

Mt dear DtjBoulat, 

I send herewith the file re Delhi <pro forma accounts (with explanatory 
notes at the top) which His Excellency is very anxious to see as soon as possible. 
Will you kindly submit it to him accordingly ? 

Tours sincerely, 

(Sd.) W. S. METEE. 

No. 168. 

Eeom the HON’BLE Ma. W. M. HAILEY, c. 1. 1., Chief Commissioner of Delhi. 

Delhi, February IZthjlUh, 1914. 

D.- 0 .N 0 . 1078. - ' . . ^ r. - • 

My dear DtjBotjlat, 

At Sir Robert Carlyle’s suggestions, I write to you on the following matter 
before raising the point officially. On going through the leave arrangements 
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for the coming summer, I find that two members of the Imperial Delhi 
* ir r nf Tvr T, 11 Committee* have asked for leave on the 

r. eemg, r. ic o s. ground that their health will Bot allow them 

to work through another summer in the plains ; they state that, if they are 
allowed a recess to the hills, leave would not be necessary. I think that in 
one case, Mr. Keeling’s, it would certainly be dangerous for him to attempt to 
spend the whole of another summer in Delhi. He has had three summers 
running in the plains and has during the last 12 months more than^ once been 
ill, but has never, owing to pressure of work, been able to allow himself even 
casual leave. It would, I think, be an advantage, therefore, if the Committee 
were allowed to recess in the hills for a period of about two months and a half — 
the period allowed to Commissioners and Settlement oflSicers in the Punjab. 
I do not think the recess should be taken in a continuous period, but in two 
instalments. 


It would be difficult to replace any of the members for short periods of 
leave, and it will undoubtedly tend to obviate their taking leave if they are 
allowed the recess. I do not at the same time think that their work will 
suffer in any way by their absence for this period. 

The privilege would be subject to the usual condition that it did not 
involve any extra expenditure on Government. 

Should His Excellency see no objection to the proposal which I now put 
forward, I will place the matter before the Public Works Department. 


I am, &o., 

(Sd.) W. M. HATLEY. 


Ho. 169. 

To THE HON’BLE SIR WILLIAM METER, K.o.i.n., Member of the Viceroy’s 

Cooncil. 


[Private.] 

Mt dbae Metee, 


Viceregal Lodge Delhi, Fehrmry lUh, 1914. 


Abrahams told me that he showed to you his letter to me upon the require- 
ments of the Secretary of State in order to sanction our Delhi estimates. 

I sent this letter to PEailey for his remarks, and I enclose for your private 
information a copy of Hailey’s reply. I have sent both the letter from 
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Abrahams and Hailey’s reply to the Public Works Department, and Lpresume 
that they will come up to you o£S.cially in due course. If you require a copy 
of Abrahams’ letter, please ask Private Secretary to the Viceroy for it. 

Tours very sincerely, 

(Sd.) HAEDINGE OP PENSHTTEST. 


[ ENCLOSXJEE. ] 


Letter from the Hon’ble Mr. Hailey, dated 14th February 1914, re estimates for new 
Delhi. 


No. 170. 

Feom the HON’BLE SIR WILLIAM METER, k. c. i. e.. Member of the Viceroy’s 

Council. 


Delhi, Felruary lUh, 1914. 

Mt deae DuBotilat, 

With reference to the enclosed copy of a letter I have had from His 
Excellency, will you kindly thank him for so kindly sending me a copy of 
Hailey’s letter ; and will you please let me have a copy of Abrahams’ to the 
Viceroy ? He showed it to me, but did not leave me a copy. 

Tours sincerely, 

(Sd.) W. S. METEE. 


No. 171. 

To THE HON*BLE Ma. W. M. HAILEY, c.i.e., Chief Commissioner, Delhi. 


Viceregal Lodge, Delhi, February IMh, 1914. 

Mt deae Hatley, 

I have shown your letter of Pehruary 13th to His Excellency, and he 
approves of your raising the question of allowing the members of the Imperial 
Delhi Committee a recess to the hills as proposed. 

Tours sincerely, 

(Sd.) J. H. DuBOHLAT. 
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Fo. -172. 

To THE HOFBLE Mb. R. R. RUSSELL, Secy, to the Govt, of India, P. W. Dept. 

Viceregal Lodge, Delhi, February \Uh, 1914. 

Mr DBAE Ettsseli., 

His Excellency asks me to send you the accompanying copies of letters 
from Lionel Abrahams and Hailey. 

Tours sincerely, 

(Sd.) J. H. DuBOHLAY. 


[enclosxjbes.] 

Letter from the Hon’ble Mr. W. M. Hailey, o. i. e., to Private Secretary to the Viceroy, 
dated the 9th February 1914, regarding Delhi estimate. 

Letter from L. Abraham, Esq., c. B., to Private Seoretaiy to the Viceroy, dated the 24th 
January 1914, regarding Delhi estimate. 

No. 173. 

To THE HON'BLE SIR WILLIAM METER, k. c. i. b., Member of the Viceroy’s 

Council. 

Viceregal Lodge, Delhi, February 14ifl&fh,l214i, 

Mt beau Metee, 

Herewith copy of Abrahams’ letter to the Viceroy, for which you asked. 

Yours sincerely, 

(Sd.) J. H. DvBOXJLAT. 


[ BXOLOSUEE. ] 

Copy of a letter from Mr. Abrahams, dated 24th January re Delhi. 

No. 174 

Fbou the HON’BLE Mb. W. M. HAILEY, c. l e.. Chief Commissioner of Delhi. 

, Delhi, February IQth,. 1914 

D.-o. No. 346. 

Mt BIAE DUBoULAT, 

I send you herewith a copy of the proceedings of the 85th^ meeting of the 
Imperial Delhi Committee for favour of Submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[enclosure to the toregoino letter.] 


Proceedings of the Thirty. fifth Meeting of the Imperial Delhi Committee, held 
at Eaisena, on iebrmry 1914. 

Peesent : 

The Hoh’ble Me. W. M. Hailey, c. i. e., i. c. s., Chief Commissioner, 
Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. H. G. Stokes, c. i. e., i. o. s., Financial Member. 

Me. W. H. Nioholls, AroUteet Member. 

Me. G. P. deMontmoebnot, i. c. s.. Secretary. 

Captain W. H. Robeets, e. e., Personal Assistant to tlie Chief Engineer, 
also attended the meeting. 

1. The proceedings of the 34th meeting were confirmed. 

2. Considered a letter, dated the 6th Pehruary 1914, from Mr. Herbert 
Baker, Architect, requesting that the general approyal of the Committee to 
the designs of the Secretariat may be conveyed to i>im in order to permit him 
to make progress with the detailed drawings for the basement and the 
foundations. . 

Resolved that the Architects be informed that it is not possible to convey 
general approval of the designs of the Secretariats until they have given the 
Committee the designs of Government House, the causeway and the fore- 
court which, together with the Secretariats, go to make up the group of Central 
buildings which have been entrusted to the Architects to design as a joint 
scheme. 

3. Considered a Memorandum No. 168-B., dated the 27th January 1914, 
from the Chief Engineer, regarding leave arrangements during tne leave 
season in 1914. 

Resolved that the proposals of the Chief Engineer be approved in the case 
of Messrs. Pitkeathly, Barnett, Rennie, Sale, Stronach and Robson. 

4. Considered an application regarding repairs and additions to a mosque 
near Raisena, which is the property of Government. 

Resolved that permission to repair the mosque be given, but not to add to 
the building. 

6. Considered the question of denotifying villages to the south of the lands 
at present acquired for the new city and new cantonment site. 

Resolved that no further action to this end need be taken until a definite 
decision has been arrived at in regard to the question of the diversion and 
realignment of the Agra-Delhi Chord Railway, 
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6. Considered a Memorandum No. 348-^., dated the 6tb February 1914, 
from the Chief Engineer, regarding the question of making Mr. Griessen’s 
services available to assist in the supervision of nurseries in the nev canton- 
ment area. 

Resolved that the matter he discussed at next Committee meeting with 
the Assistant Commanding Royal Engineer. 

7. With reference to Resolution No. 5 of the proceedings of the 34th 
meeting of the Imperial Delhi Committee held on 25th January 1914, con- 
sidered a revised estimate amounting to Rs. 8,075 for remetalling up to mile 
3| of the Delhi-Basant Road. 

Resolved that the revised estimate he sanctioned. 

8. Considered a Memorandum No. 315-W., dated the 2nd February 1914, 
from the Chief Engineer, forwarding an estimate amounting to Rs. 26,701 for 
the cost of maintenance of roads during 1914-15. 

Resolved that the estimate be sanctioned. 

9. Considered a letter, dated the 24th January 1914, from Sirdar Bahadur 
Bhai Ram Singh, M.V.O., intimating that he would be ready to take up the 
post of a head of a studio of Indian craftsmen at Delhi in October 1914 at a 
salary of Rs. 1,000 per mensem in addition to his present pension. 

Resolved that a reply be sent that the highest emoluments which the 
rules permit of his receiving in addition to pension on re-employment are 
the difference between his pay at the date of retirement and his pension. It' 
is not now probable that the post referred to will be filled in October 1914. 
Should such a post be created at a later date, the fact will be intimated to him, 
in case he is willing to take up the post at the rate of emoluments contemplated 
by the account rules. 

10. Considered a Memorandum No, 37-W., dated the 5tb January 1914, 
from the Chief Engineer forwarding two estimates — 

Rs. 

(o) for equipment of the temporary hospital and 

dispensary ... ... ... 6,600 

(b) for up-keep of hospital and dispensary during 

1913-14 ... ... ... 860 

Resolved that the estimate for Rs. 6,600 be sanctioned with the following 
changes : — ® 

The ambulance cart (Rs. 260) to be omitted. 

For the item travelling dispensary, Rs. 600, substitute dispensary paniers 
as at present used by Plague Medical Of3,cers. 

Resolved that the estimate for Rs. 860 be sanctioned. 

r>v,- Cpnsidered a letter No. lOSS-A., dated 11th December 1913, from the 
Chief Engineer proposing a grant of a conveyance allowance of Rs. 180 per 
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mensem to Mr. A. Croad, oflBiciating Executive Engineer, for the up-keep of a 
two-seated motor car. 

Resolved that the allowance be sanctioned while he is in divisional ohargej 
it being understood that he is not likely to revert. If however he should 
revert, the allowance will no longer be payable. 

12. Considered a letter No. 189- A., dated 22nd January 1914, from the 
Chief Engineer proposing a conveyance allowance of Rs. 220 a month for 
Mr. E. E. Sykes, Executive Engineer. 

Resolved that an allowance of Rs. 180 a mouth be sanctioned for a two- 
seated motor car, and Mr. Sykes be given an opportunity of representing to the 
Committee that his car can be correctly described as a four-seated motor car. 

13. Considered a letter No. 204-A., dated the 24th January 1914, from the 
Chief Engineer proposing an advance of Rs. 2,000 for the purchase of a two- 
seated motor car and a conveyance allowance of Rs. 180 per mensem to 
Mr. W. E. A. James, Executive Engineer. 

Resolved that the advance and the maintenance aUowanoe be sanctioned. 

14. Considered a Memorandum No. 329, dated the 3rd February 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 10,500 for 
the work of making experiments in road surfaces. 

Resolved that the estimate be sanctioned. 

16. Considered a Memorandum No. 37l-'W’., dated the 7th February 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 1,14,844 to 
cover the cost of the collection of some of the materials required for the 
Central buildings. 

Resolved that the estimate be sanctioned. 

16. Considered a Memorandum No. 169-'W., dated the 15th January 1914, 
forwarding an estimate amounting to Rs. 32,830 for the work of constructing 
a service road from point I to Z. 

Resolved that the estimate be sanctioned. 

17. Considered the question of the payment of travelling allowance to the 
assistants to the Architects in connection with a journey to Agra in December 
1913. 

Resolved that the travelling allowance claimed be granted as a special 
case, and the attention of the Architects be drawn to paragraphs 3 and 4 
of letter No. 161, dated the 27th January 1914, from the Imperial Delhi 
Committee to their address. 

18. Considered a Memorandum No. 372-'W., dated the 7th February 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 9,000 to 
cover the cost of general electrical charges against the construction estimate for 
the new Capital in the current financial year. 

Resolved that the estimate be sanctioned. 
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No. 175» 

To THE HON’BLE Me. R. P. EUSSELL, Secy, to the Govt, of India, Pnblic Works 

Dept. 


Viceregal Lodge, Delhi, February \Qth, 1914. 

My dia£ Ettssel, 

I enclose, for your information, copies of letters which have passed between 
Hailey and myself regarding a recess to the hills for the members of the 
Imperial Delhi Committee. 

Yours sincerely, 

(Sd.) J. H. DuBOULAY. 


[ EKCLOStTEES. J 

Letters from and to Mr. Hailey, dated the 18 th and Mth Febroary respectively. 


No. 176. 

To THE HON’BLB SIR WILLIAM MEYER, k. c. i. e.. Member of the Viceroy’s 

Council 


Viceregal Lodge, Delhi, February \^th, 1914. 

My teab Meyeb, 

I enclose you a note that I have written, giving my views on the pro 
forma account; but as they are of a critical nature, I prefer to send them to you 
privately rather than to put them on the file. 

Yours very sincerely, 

(Sd.) HAKDINGE OE PENSHUEST. 


{ BirCMSOEE TO THB ABOVE IiETTBE. ] 


NOTE. 

I am much obliged to the Hon’hle Finance Member for the interesting 
note that he has written for my enlightenment. I am afraid however that he 
has not convinced me that pro forma account conveys a true appreciation 
of the cost entailed by the transfer of the Capital to Delhi. 
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I do not advocate in the least degree any concealment of expenditure on 
the new Capital, hut I cannot help feeling that the tendency of the figures as 
suggested is not to take into account the ordinary and material development 
of Delhi, on the same lines, as the rest of India ; and outside causes that have 
no necessary connection with the Delhi project. 

Thus, for instance, grants have heen made to the Punjab Government for 
sanitation. Delhi was the largest town in the Punjab and would naturally 
have received her share from the Punjab Government had Delhi not become a 
self-constituted province. Tet because the share which would have fallen to 
Delhi is now disbursed by the Government of Delhi rather than by the Govern- 
ment of the Punjab, it appears in the pro forma account as a result of the 
transfer of the Capital ! 

So also with education and the building of schools. 

Again there are two regiments in Delhi and both sets of lines have heen 
condemned for years by the military authorities, and but for the building of 
new cantonments would have been rebuilt certainly two years ago from military 
funds, and yet it is proposed that the cost of these should come under the 
heading of the cost of transfer which really is not the case at all. 

Because I went to the Kutuh more than a year ago and told Mr. Hailey 
that this place of historic interest should he improved, the cost will appear as 
the- result of the transfer of the Capital. 

I could name many other similar points. 

It does not seem to me that any line is drawn between the ordinary expendi- 
ture due to the natural development of Delhi, and what may really he called 
expenditure due to the transfer of the Capital. That is my criticism of the 
manner in which the pro formd account is drawn up, and I think that many 
people would be found to agree with me. To take an extreme case one might 
almost say that, if it wete found necessary to give a new system of drains to 
the Civil Hospital, the cost would appear in the pro formd account as due to 
the transfer of the Capital I I am not a financier and cannot suggest another 
course. It is always easier to be critical than constructive. 

H.— 16-2-14. 


Pile sent to Sir W. Meyer with remarks — 

“ I have written on page 3 my replies to the queries put by the Hon’hle 
Pinance Member. 

I am wondering why in Part II for 1913-14 no sum is put down for 
savings on the journeys of the Government of India from Simla to Calcutta 
and back, as there must have been very considerable savings ? 

H.— 16-2-14.” 
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No. 176a. 

Secretary of State to Viceroy. 

Telegram P., 18tli Pebruary 1914, 10-15 p. m. (Kecd. 19th, 6 a. m.) 

Tiivate. The following is for Sir James DuBoulay from Mr. Lucas : — 

Begins. The Indian Church Aid Association have written to Lord Crewe 
asking for a subscription to the Cathedral at Delhi. The Secretary of State 
thinks that this is the proper time to promise amount in order that a first 
subscription list may be issued. Does His Excellency the Viceroy concur ? 
Ends. 


No. 177. 

To THE HON^BLE SIR HARCOTJRT BUTLER, x. o. s. i., c. i. e., Member of the 

Viceroy^s Council. 


Viceregal Lodge, Delhi, February 1914. 

My deab, Butibe, 

His Excellency would be grateful for your advice regarding the private 
telegram of which I enclose a copy. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 


[mOLOSTJBE.] 


^ Copy of a telegram from Secretary of State, dated 18 th February re subscription to the 
Indian Church Aid Association for the cathedral at Delhi. 


No. 178. 

Viceroy to Secretary of State. 

Telegram P., No. 42, 24th Eebruary 1914. 

Frwate. New Delhi. It is reported by Reuter that a reply has been 
made to a question in the House of Commons giving a figure for the estimated 
cost of Government buildings in the new Capital. 

I do not know^ how this figure has been arrived at, but I think it is 
unfortunate^ that, while the Government of India are considering whether some 
of the buildings estimated for are necessary and whether the estimates for other 
bmldmgs are admissible, a figure should be given in ParUament for which we 
are^ m no sense responsible. We have so far declined to give figures of the 
project estimate m the Legislative Council. ° ^ 
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No, 179. 

Seertary of State to Viceroy. (P. W. Dept.) 

Telegram, 25tli Pebmary 1914, 10-40 p. m. (Becd, 26th, 7 a- ni>) 

Tour telegram dated 12th February. Delhi. I approve your proposals. 

No. 180. 

Secretary of State to Viceroy. 

Telegram P., 26th February 1914, 10-40 p. m. (Reed. 26th, 7 a. m.) 

Prwate, New Delhi. With reference to your private telegram of 24th 
instant, the two million eight hundred thousand pounds mentioned in the 
House of Commons as the estimated cost of Government buildings of all kinds at 
Delhi was taken from Appendix A to the letter, dated the 29th of December, 
from the Delhi Committee to Government of India. The figure apparently 
excludes percentage of charges. The answer expressly stated that this was 
only the unchecked estimate of Architects and Engineers. The Government of 
India is not committed. Should further questions he asked, this will be made 
clear, and definite figures under other heads will be withheld, as far as possible. 

No. 181. 

Feom the HON'BLE sir HARCOTJRT butler, k.c.s,i., o.i.b., Member of the 

Viceroy^s Council. 

Delhi, Feirmry 2Uh, 1914. 

MT DEAJl DuBoITLAT, 

Please see your private telegram of the 18tti February. I see no objection 
to starting a subscription for the Cathedral at Delhi, but I must say it would 
be a more appropriate time to begin when the project estimate has b^n 
accepted. Until then the less said about Delhi perhaps the better. ‘ Subscrip- 
tion lists are not always popular, even with the faithful 

Tours sincerely, 

(Sd.) HARCOUET BUTLER. 

Shall I reply accordingly, Sir? 

J. H, DuBoulat,— 26-2-14. 
H. 


Please. 
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No. 182. . 

Viceroy to Secretary of State. 

Telegram P., No. 44, 27tli Pebniary 1914, 1-40 p. m. 

Private. Please refer to your private telegram of Eebruary 18th. The 
following is for Mr. Lucas from Sir James LuBoulay : — 

Begins. Viceroy thinks it would be more appropriate to start subscrip- 
tions for Cathedral at Delhi after project estimate has been accepted. Till 
that time he thinks the less attention is drawn to Delhi the better. Bnds. 


No. 183. 

To THE HON^BLE Mb. W. M. HAILEY, c. i. n.. Chief Commissioner of Delhi. 


[ Private. ] 

Mt DEAE HaII/ET, 


Viceregal Lodge, Delhi, Pehrmry 'Pith, 1914. 


I am to send you privately a copy of the private telegraphic correspond- 
ence that has passed between the Viceroy and the Secretary of State on the 
subject of the reply given in the House of Commons to a question relating to 
the cost of Government buildings in the new Capital. 

Tours sincerely, 

(Sd.) J. H. DtjBOHLAY. 


[iNCIiOSTJBE.] 


Copy of telegram from and to Secretary of State, dated 24.th and 25th February re new 
Delhi. 


No. 184. 

To THE HON’BLE SIK ROBERT CARLYLE, k. o. s. i., o. i. b., Member of the 

Viceroy^ Council. 


Viceregal Lodge, Delhi, Pehrmry 2*lth, 1914. 

[ Pnvate.] 

Mt dbab CarltiiE, 

I am to send you privately a copy of the private telegraphic correspond- 
ence that has passed between the V iceroy and the Secretary of State oh the 
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subject of the reply given in the House of Commons to a question relating to 
the cost of Government buildings in the new Capital. 

Yours sincerely, 

(Sd.) J. H. HtiBOULAT. 


[ MTOLOSUPE, ] 


Copy of telegram from and to Secretary of State, dated 24tli and 25tli Pebmary re new 
Delhi. 


No. 185. 

From THE HON’BLE Mr. W. M. HAILEY, c. l b.. Chief Commissioner of Delhi 

Delhi^ February 21th, 1914, 

Mr DEAE DuBoulat, 

Thank you for your letter of today’s date sending me privately a copy 
of the telegraphic correspondence that has passed between the Viceroy and the 
Secretary of State, on the subject of the reply given in the House of Commons 
regarding the cost of Government buildings in the new Capital. 

May I venture to draw your attention to the articles in the Statesman 
and the Englishman on this subject. It was inevitable that the statement . 
of the Under Secretary of State should give rise to criticisms of this nature and 
should revive the speculations as to the exact amount which it is necessary to 
spend on the new Capital. I venture to suggest for His Excellency’s consider- 
ation that the earliest opportunity should be taken of issuing a communique 
explaining the position of the Government of India in this matter. It is 
assumed here that the declaration was made with the assent of the Government 
of India which had deliberately withheld this information from the Legislative 
Council. I think the communique should make it clear that the Government 
of India has not yet been able to formulate the precise figure of the cost of the 
buildings as a whole, and that, even when it has formulated its final proposals, 
it will be unable to submit them to the public until they have been submitted 
to, and examined by, the Secretary of State. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

P. S. V.,~ 

Please. send a copy to Sir E. Carlyle, and say that I think Mr. Hailey’s 
suggestion is a good one. 

H. 
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No. 186. 

To THE HON^BLB SIR ROBERT CARLYLE, k. c. s. i., c. r. b.. Member of the 

Viceroy's Council. 


Viceregal Lodge, Delhi, Feh. nary 28M, 1914. 

piarly.] 

Mt d£A£. Gabltle, 

I enclose copy of a letter from Hailey. 

His Excellency has seen it and thinks Hailey’s suggestion a good one ; he 
would be glad therefore if you would have a communique drawn up and 
submitted to him, as soon as possible, for appro vah 

Tours sincerely, 

(Sd.) J. H. DuJBOULAY. 

[BNCLOsnaB.;! 


Copy of a letter from the Hon'ble'Mr. Hailey, c. i. e., dated 27 th February 1914 re. new Delhi* 


No. 187. 

Fbou the HON'BLE sir WILLIAM MEYER, k. c. i. b., Member of the Viceroy's 

Council. 


Delhi, February 28^A, 1914 

Mt dbae Loed Haedinue, 

I am afraid there is, ncdoubt, a good deal of misconception about the 
" Delhi drain”, but I trust my forthcoming Einancial Statement will help to 
remove this, and I shall be quite ready j if occasion arises, to meet any points 
which may be raised in debate. ^ 


-n be clearly understood that, while the cost of the 

Delhi Province, like that of any other province, comes out of the current 
revenues of India, the cost of the new city is a capital transaction just as 
much m expenditure on railways and productive irrigation works. Capital 
e^enditure is financed hy direct borrowing, by utilisation of sums.such as Post 
Umoe deposits— which is really another form of borrowing (by the Government 
from the depositor , from the current surplus, and from past balances. No 
doubt, m the current year, owing to exceptional conditions, the amount contri- 
buted trom balances was specially large, but this will not be so next year In 
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any case, it cannot be said that Delhi is more financed from balances or surplus 
than, say, railways are. I would draw Your Excellency’s attention to the 
tables in paragraphs 61 and 63 (pages 22-23 j of my forthcoming Financial 
Statement (copy enclosed). It will be seen that, taking the capital outlay 
prognosticated in the current year’s budget, Delhi was responsible for millions 
out of a total of £19’7 millions, about l/15th of the whole. If, however, we take 
the actual figures, so far as they can be at present calculated, given in the 
revised estimate, the Delhi outlay would shrink to l/34.th of the whole. For the 
•coming year again (paragraph 63) the Delhi outlay is only l/26th of the whole. 
In short, Delhi requirements are a flea-bite compared with the total capital 
transactions. 

Nor can it be said that there has been the least slackening in capital 
railway outlay by reason of Delhi. On the contrary, the railway programme 
reached £12 millions for the first time this year, an 'amount which is to be 
continued next year. To be strictly accurate, the railway outlay this year, 
will be a little over £12 millions, but that is due to a special regrant of a lapse 
which had occurred in the preceding year. 

As regards irrigation, though the coming year’s outlay is somewhat less 
than was provided for in this year’s budget, that is simply due to the fact that 
the Irrigation people said that they could not profitably spend more. 

Then again, as regards contributions from our revenue surpluses or 
balances to the capital account, I would refer Your Excellency to what is said, 
in paragraphs 62—67 of the Financial Statement (pages 19-20), and, with* 
speckl reference to railways, in paragraph 68 (page 26). If we were to make 
a distinction between the main items in the capital account, it seems to me 
that, in view of the large surplus we obtain from railways, it might justly be 
said that it is this head which specially justifies and accounts for outlay from 
Government, on further development, out of current surplus or past baiances. 

' Indeed, had I had to make a ways and means budget without Delhi, it 
would not have differed materially in other respects from that which has now 
been framed. 

_ Your Excellency says that " what people will condemn is a scheme for 
paying for the Capital by the provision of funds from the annual resources of 
Government spread over five or six years, during the period that the city is in 
course of construction. They will say that there is no reason why the initial 
cost of the new Capital should not be spread over the next 30 or 60 years’*. 
But I venture to submit that this is exactly what is being done, “only more so’*. 
The fact that we raise a certain amount of money by loan in a particular year 
does not throw any special burden of repayment on that year, and our loans 
are practically permanent. The interest cWges, and the consequent actual 



188 


burden on the public purse, are therefore spread over an even longer period 
than Your Excellency desires. 

There is, of course, the possible alternative of borrowing all the money 
required for Delhi once for all, but what would be the result ? The Secretary 
of State is most cautious about borrowing ; and jf such a course were adopted, 
we should simply, during that year, have materially to curtail ■ capital 
expenditure in other directions, because the money required by loan for them 
could not be fully raised in addition to the Delhi requirements. 

Nor again, I submit, would such a course in any way appease the Delhi 
critics. We should still have to render an account of the actual outlay 
incurred from year to year, and there would be the further attack that, having 
borrowed all this money at the outset and not being able to spend it fully for 
some years, we had been burdening the Indian tax-payer with needless interest. 

Sir Harcourt Butler is, I know, in favour of a special rupee loan for 
Delhi, and he wrote to me on the subject a little time ago. I send for Your 
Excellency’s information a copy of my reply to him and the papers therein 
referred to. Tbe question of a separate loan for Delhi was fully considered by 
the Government of India and the Secretary of State and rejected. As I said 
to Sir Harcourt, I could not be a party to a proposed rescinding, of that decision, 
which I regard from the financial point of view as an entirely sound one. 
Again, even if we could raise the money without interference with the amount 
we have to raise in India for ordinary capital expenditure — ^which I do not 
believe we could (Sir Harcourt told me that he thought the Native Chiefs 
would subscribe, but my experience is that, on the contrary, they usually ask 
for assistance from us in one way or other)— we would again open the field to 
the critics. “ Here (they would say) is the mischievous effect of the new Capital. 
The Government of India is forced to depress its own general credit by a special 
loan at a high rate of interest. Is it right that the tax-payers of Calcutta and 
elsewhere should have to pay for this folly ? 

I put it to Your Excellency, with respect and great emphasis, that we are 
in a very strong position at present as regards the Delhi outlay ; that nothing 
will appease the Calcutta critics ; and that, if we tried anything with that 
object, we should be having recourse to the undesirable military manoeuvre of 
changing front in the face of an enemy. What I would ask Your Excellency ' 
to do is to make public, as soon as possible, that the original estimate must be 
largely exceeded. People are prepared for that now ; and if we are able to tell 
thern that the revised estimate has been framed with full provision for possible 
rise in the price of labour and other contingencies which cannot at present be 
calculated, I believe that, after the usual howl in ( alcutta, there will be no 
further opposition. As I have already said, such apprehension as exists of Delhi 
exercising any really prejudicial effect on our railway and irrigation outlay, or 
in regard to disposal of our current revenues, can be shown'to be quite 
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tinfounded. It seems to me that apprehensions such as those voiced by 
Mr. Stephens can thus be set quite at rest. Calcutta you will never satisfy. 

Tours very sincerely, 
(Sd.) W. S. METER. 

P- S . — Will you very kindly return me the Delhi file attached to copy of 
my letter to Sir Harcourt Butler. I am returning the cutting Tour Excellency 
sent me. ^ 

*W. S. M. 


[eNCLOSUKI to THB above lETTEB.. ] 


“ Our programme then is this. So long as large sums of money are wanted for Delhi, 
we shall raise as much as we can along with our ordinary rupee loans, being guided in the 
amount of our borrowing by the state of the money-market rather than by the precise estimate 
of expenditure for the year. If money is easy and we can obtain more than we immediately 
require, it will lie in our cash balances available for future use. Meanwhile, as we gbal] now 
have three sections in our annual Capital programme instead of two, we may reasonably 
enlarge the conventional figure of one crore which we have hitherto endeavoured to secure as 
our revenue surplus. There is no need to fix any standard surplus j much will depend on the 
circumstances of the year and on the other interests concerned ; but whenever we find ourselves 
able to budget for a larger surplus than £667,000 without detriment to the other claims upon 
us, we shall do so until the financing of the new Delhi is completed. It is on these lines that 
we are budgetting for 1912-13.” 


No. 188. 

To THE HON^BLE SIB WILLIAM MEYER, k. c. i. e., Member of the Viceroy’s 

Council. 


Viceregal Lodge, Delhi, Vehruary 28^A, 191^ 

Mt dbae Metee, 

I enclose to yon an extract from the Givil and Military Gazette in 
which the views of the President of the Chamber of Commerce at Rangoon 
are expressed in very moderate and reasonable terms. 

The feeling is growing strong with me that onr method of financing the 
outlay on the new Capital is open to much hostile criticism, shared as I know, 
not merely by Chambers of Commerce, but also by non-official Indian opinion. 
I do not think that exception to the amount will be taken by anybody, except 
Calcutta, provided that the outlay is extended over a long period of years. What 
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people will condemn is a scheme of paying for the Capital by the provision of 
funds from the annual resources of Government spread over five or six years 
during the period that the city is in course of construction. They will say 
that ‘there is no reason why the initial cost of the new Capital should not be 
spread over the next 30 or 50 years, and I think there is much force in this 
argument. Were such a policy feasible, I believe that nearly till hostile 
criticism would be disarmed. 

Moreover the system of an annual dole for the construction of new Delhi 
will raise each year an agitation, while the power to raise the amount required 
for each year up to a certain total amount would place the question outside 
public discussion, and would guarantee that the building programme would not 
be curtailed to meet other public exigencies in years of scarcity. I think 
this matter is worthy of very serious consideration with a view to finding a 
way to handle it on lines other than those now contemplated. 

I should like to hear your views. I am sorry to trouble you just before 
your budget statement, hut the matter strikes me as one of some urgency. 

Tours very sincerely, 

(Sd.) HARDINGE OF PENSHUEST. 


[ ENCLOSTJEE TO THE ABOVE LBTTBE.] 


Extract from CivU ^ Military Gazette 
THE BUEMA CHAMBER. 

Views on the new CapitaIi. 

Rangoon, Felruary IQth, 1914. 

******** ^ 

Mr. Stephens continued — I should like to say a few words about a matter which I 
found, during my recent tour throughout India, to be causing deep anxiety. I refer to the 
new Imperial Capital and its probable cost. The matter has been under the consideration of 
your committee and you will have seen it stated in the House of Commons that the cost of 
Govprnment buildings is estimated at £2,800,000, but I take it the total outlay on the scheme 
will be very much larger than this. To put it briefly, your committee fully sympathise with 
the view that it would be detrimental to the progress of the country if excessive sums were to 

spent on the buildmg of the new Capital, hut at the same time it must not be forgotten 

that_ the adoption of Delhi as the winter Capital of the Government of India is a settled fact 
ordained and announced by the King-Emperor, and of course considerable expenditure will be 
necessaiy in order to give practically effect to His Majesty^s wishes. We trust that Govern- 
ment will take the earliest opportunity of giving the public full information as to the probable 
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cost of the scheme, and as to the method in which it is proposed to finance it, and it is also to 
be hoped that the scheme may be financed in such a way as not to hamper the development of 
the country, for which all available surpluses of the empire needed. With the cloud of famine 
overhangring a portion of the country, with every part of the Empire crying out for funds 
with which to satisfy the needs of education and sanitation, to say nothing of the immense 
sums needed for development of the trade of the country and the improvement of communica- 
tions, it is inconceivable to my mind that any Government could be guilty of embarking upon 
a scheme necessitating excessive expenditure from the revenue of the next few years. No, I 
fancy it will be found when Government declare their policy, which it is hoped they may do 
in the near future, that the estimate for the new Capital will be a reasonable one, and that 
the method of financing the scheme will be such as to allow of the outlay being spread over a 
long period of years." 

No. 189. 

Extract from a letter from the Hon’ble Sir William Meyer, K. C. I. E., Member of the 
Viceroy’s Council, to His Kxcellency the Viceroy, dated the 1st March 1914. 

Many thanks for your letter about Delhi just received. I am extremely 
glad to learn the decision Tour Excellency has come to. 

Tours very sincerely, 

(Sd.) W. S. METER. 

P. S. —I have asked Brunyate to get for you a collection of those Delhi 
papers that you wanted. 

W. S. M. 

No. 189«. 

Fbom the HON’BLE sir ROBERT CARLYLE, x.c.s.i.,c.i.b., Member of the 

Viceroy’s Council. 

Delhi, March Is^, 1914 

My dear DtjBotjlat, 

I enclose the draft of a communique which I submit for His Excellency’s 
approval. I have had it verified by Russell. 

Erom the Secretary of State’s telegram I would hope that there will be no 
more misleading replies at home. 

Touks very truly, 

(Sd.) R. W. OARLTLE. 

P, S. V.,— 

Please reply that I accept the communique with the exception of the last 
sentence, as I intend to ask permission to give publicity to the final figures. 

H. 
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[mCLOSUEB TO THE EOEEGOISTG LETTEU.] 


THE COST OF NEW DELHI. 

The following Press communique was issued on the 2nd March. 

" There has been much comment in the Press on the statement of the Under Secretary 
of State, reported by Reuter on the 34th February, that the estimated cost of the Government 
buildings at Delhi amounted to £2,800,000. Doubts have been expressed as to the extent of 
the operations which would fall within this description, and it has been pointed out that the 
statement is inconsistent with the declaration recently made in the Imperial Legislative 
Council by Sir Eobert Carlyle that the Government of India were not yet in a position to give 
any information as to the probable cost of constructing the new Capital. It is as well to state 
therefore that the sum announced by the Under Secretary of State represents the estimated 
cost of certain Government buildings only as contained in the Project Estimate recently framed 
by the Imperial Delhi Committee, an advance copy of which has been supplied to the India 
Office. That estimate, as stated by the Under Secretary of State is, however, still under 
consideration in the Secretariat of the Government of India; the examination of the figures is 
by no means complete and no recommendation as to the cost of these buildings or of such 
important parts of the scheme as drainage, roads, lighting or irrigation has yet been 
formulated for submission to the Home Government. It is not unlikely that the figures put 
forward by the Committee will be materially modified by the Government of India, and it will 
of course be recognised that no statement as to the total cost of the scheme can be made by 
the Government of India until their examination is complete. ” 


No. 190. 

Viceroy to Secretary of State. 

Telegram P., No. 48, 2nd March 1914, 3-15 p. m. 

^Private. New Delhi. The consideration of the project estimate is now 
practically completed, and I hope will be forwarded to you within the next 
fortnight. 

The announcement recently made in Parliament by the Under Secretary 
of State with regard to the estimated cost of buildings has been the cause of 
much discussion in the press and in the Bengal Chamber of Commerce. The 
silence of Government is the subject of comment. We consider it very 
important, under these circumstances, that in the course of the Budget discussions 
now in progress I should make a full statement to the effect that the original 
estimate of 4 millions will be exceeded, and that I should give the estimated 
totals of the various headings composing the project without going into details. 
1 would make it clear that the publication of these figures does not in any way 
commit you to their acceptance. We are, however, strongly of opinion that 
there is great advantage in giving the widest publicity to these figures, and 
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that this should be given during the Budget debate in Council. I hope there- 
fore that you have no objection to such a course. 1 could telegraph to you 
the figures I propose to give, if you wish it. 


No. 191. 

Fsom the HON'BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 

Delhit March 2nd, 1914. 

D,-o. No. 440. 

Mt dear DuBoulat, 

I send you herewith a copy of the proceedings of the 36th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 

[enclosuee to the above letter.] 


Proceedings of the Thirty-sixth Meeting of the Imperial Delhi Committee 
held on 2Zrd February 1914 at Maisena. 

Present : 

The Hon’blb Mr. W. M. Hailey, c. i. b., i. o. s.. Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Ejibling-, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. c. s., Fmanoial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorency, i. c. s.. Secretary. 

Captain "W. H. Eoberts, r. e.. Personal Assistant to the Chief Engineer 
also attended the meeting. 

1. The proceedings of the 35th meeting were confirmed. 

2. Considered a memorandum No. 422-^7., dated the 12th Eebruary 1914, 
from the Chief Engineer forwarding an estimate amounting to Es. 30,655 
for constructing a service road from Tal Katora to Khusak, vid the north 
and south wings of Government House. Es. 15,000 of the sum involved 
represents the value of that portion of the work which will be of use in the 
permanent communication following this line. 

Eesolved that the estimate be sanctioned. 
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3. Considered seven estimates amotinting to Es. 73,840 for constructing 
service roads within the triangle J) I Z. This triangle comprises the blocks 
which contain sites for about half the total number of clerks’ residences, which 
it is proposed to construct in the project estimate. 

Eesolved that it is necessary to sanction the estimates for these service 
roads with the following exceptions 

(«) Eoad 1 — 1 running between blocks 97 and 98, and 96 and 99 
(Es. 9,665). 

(u) Eoad 3 — 3, the portion only running between blocks 92 and 95. The 
total estimate for the whole of this service road amounts to Es. 9,499. The 
Chief Engineer will be asked to re-estimate the cost of the portion which it is 
proposed to construct at once. The consideration of these two roads will be 
postponed till a final decision has been arrived at in regard to the utilisation 
of the nuUas in the locality. 

4. Considered a memorandum No. 472-‘W., dated the 17th February 1914, 
from the Chief Engineer forwarding the following estimates : — 

(») for a service road from D to 84/90 ... Es. 8,750 

(ii) for a service road 84/85, 88 ... ... „ 7,750 

Eesolved that the construction of these two roads be postponed for the 
present. 

5. Considered a letter, dated 14th February 1914, from the Architects 
regarding problems which interest them in their capacity as General Advisers. 

Eesolved that the Architects may be asked to advise in their capacity of 
General Advisers^ on the method of treatment which may be adopted in the 
ease of the following features and places : — 

(«) The general appearance and surroundings of the proposed lake at 
Indrapat. 

(ii) The lay-out of the interior of Indrapat. 

(m) The approaches to Humayuu’s tomb and Safdarjang’s tomb. 

(«®) The Tal Katora park, the park round the Lodi tombs, the Khnsak 
band and the park round the Jantar Mantar. 

1 ® Np- 342- A., dated the 12th February 1914, from 

the Chief Engineer forwarding a list of minor estimates sanctioned up to Slst 

Ja,nuary 1914, against the allotment of Es. 87,000 placed at his disposal for 
mmor works. ^ 
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Eesolved that the letter he recorded. 

7. Considered the plans of the Architects for the location of guard-houses 

at the point on the causeway where the two approaches join the causeway from 
the north and south. ^ 

Resolved that the location be approved. 

8. Conddered sketches prepared by Mr. Lutyens for the alternative loca- 
tion^ of staff houses in the Viceregal Estate in accordance with sugeestions 
received from the Military Secretary to the Viceroy. 

Eesolved that the alternative location be approved as being more suitable 
than the original siting, and being in accordance with the suggestions communi- 
cated by the Military Secretary to the Viceroy. 

9. Considered a memorandum No. 290-W., dated the 29th January 1914, 
worn the Chief Engineer forwarding a manufacturing estimate amounting to 
Es. 4,18,000 for quarrying ruhble stone and removing rubbish and soil from 
the Amphitheatre quarry. 

Eesolved that the estimate be sanctioned. In order to ascertain the 
progress of expenditure on the operations, it will be necessary to keep each 
year’s accounts separate and distinct. An annual review should be submitted 
to the Committee at the close of each financial year, and ordinarily not later 
than the 30th June in each year. 

10. Considered a proposal of the Director-General, Posts and Telegraphs, to 
keep the Head Post and Telegraph ojBBoe in Delhi as at present, and to have a 

Branch Post and Telegraph office or offices to serve the new city area. This 
would necessitate having a separate address for the new city. 

Eesolved that a copy of the correspondence be sent to the Chief Engineer ; 
and that, if the proposal is carried out ultimately, the Committee recommend 
the following postal addresses as suitable 

Delhi, North (the existing Civil Lines). 

Delhi, Central (the'existing city" of Delhi). 

Delhi, South (the new Capital). 

11. Considered a demi-official letter from the Eevenue Secretary to the 
Punjab Government regarding the date on which the Imperial Delhi Commit- 
tee are likely to require the site occupied by the Eeformatory buildings. 

Eesolved that the Punjab Government be informed that the site occupied 
by the Eeformatory buildings will not be wanted for the next two years, mz., up 
to the period ending the 31st March 1916. The Punjab Government will be 
addressed again in January 1916, if there is a likelihood of the site being required 
in 1916-17. 
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No. 192. 

To THE HON'BLE SIE EGBERT CARLYLE, K.C. s.i., c.1.11., Member of the 

ViceroT’s Council. 


Viceregal Lodge, Delhi, March 2nd, 1914. 

[Immediate.] 

Mt DEABr GaBLTLE, 

His Excellency approves this oomnniniqu4 herewith returned, with the 
exception of the last sentence which he has erased, as he intends to ask per- 
mission to give publicity to the final figures. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


[nnoLosuBB.] 


Draft communique about the estimated cost of the Government buildinge at Delhi. 


No. 193. 

Secretary of State to Viceroy. 

Telegram P., 3rd March 1914, 6-46 p. m. (Kecd. 4th, 6 a. m.) 

Private. Delhi project estimate. Please see your private telegram of the 
2nd March. I quite agree to the proposed statement in the Budget debate 

and would be glad if you would telegraph figures you intend to give, as 
suggested. o ’ 


• No. 194. 

Fbom the HON^BLE sir HARCOURT butler, K.O.S.I., c.i.a.. Member of the 

VieeroT’s Council. 


Delhi, March Zrd, 1914, 

Mx DEAB LoED HaEDIEGE, 

I think that Meyer begs the question. I enclose an extract from Pleetwood 
Wilson 8 speech which shows that the surplus was increased for new Delhi. 
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We cannot get over the fact that money is being taken from education, sanita- 
tion, agriculture, &o., to finance new Delhi. I shall not be so quiet another 
year ! 

It seems to me that the announcement of a higher figure without an 
announcement of financing it would be unwise ; and that there can be no 
change of front because Fleetwood Wilson said we should finance partly by 
surplus and partly by loan. 

Nor is it necessary to borrow the whole amount at once. We can easily 
make an elastic financial arrangement. I doubt whether Boulton Bros, 
would do the business on terms which we would approve, but I enclose a copy 
of a private letter which Boulton has written to me. I shall not reply to it. 

1 am more and more impressed with the idea that new Delhi, to be a 
success, must be financed by loan. Apparently a sterling loan would be easier 
to negotiate than a rupee loan, which I first favoured. But that there should 
be a loan I have no doubt, but how to move the India Office I don’t see yet. 

Ever yours, 

(Sd.) HARCOUBT BUTLER. 


[ BNCLOSTJUB TO THE ABOVE I.ETTEE.] 


From R. Q. H. BOULTON, Esq. (to the Hon'ble Sir Harcourt Butler). 

♦ 


Belhi^ March %ni, 1914. 

Dear Si:r Harcourt, 

Presumably high policy has dictated that a new Capital should be created for the Indiau 
Empire. Nothing should be allowed to detract from the great underlying motive and 
nothing should weaken its expression in the spacious plans for laying out and building the 
Imperial city. So long as the financial programme to meet its cost is laid down on a definite 
equitable and economic basis, there should be little anxiety as to its future success. Opposi- 
tion of a serious character can only be engendered by the financial arrangements being 
indefinite and colliding with the commercial and financial calls of the industrial community. 
The political arguments used so freely against the scheme by the angry circles of Calcutta 
and other Indian centres of population are as nothing compared to those financial criticisms 
handled so easily and effectively by opponents at home when they see the balances of revenue 
being largely depleted for what they term unproductive expenditure, especially when the 
commercial classes are pressing for an additional railway, irrigation and educational expenditure 
which they complain is being unduly delayed. 

It is therefore of the first importance that the finances for Imperial Delhi should be 
arranged on a basis which does not unduly burden the present generation or retard to any 
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material extent its progress and on the other hand does not sacrifice the great ends and aims 
in creating a truly fine city which shall be the future meeting place of all Indian races and 
centre of Government learning and as regards northern India of commercial activity. 

In my humble opinion no opposition can hurt the scheme if the financial programme is 
openly and definitely laid down not as to the total of money to be expended, for no one can 
truly say what the Government requirements may be for a capital city, but rather to take a 
view of the immediate necessities and to state them and meet the cost with a fair allocation to 
the present generation and posterity which will enjoy the result. I emphasise the point that 
anything which tends to sacrifice the necessary large idea in its expression will only create and 
engender effective opposition and perhaps a general disapproval ; but on the other hand the 
whole undertaking can he well accomplished even in the face of jealous opposition if the 
original plans are carried out to the satisfaction of those who have initiated and supported the 
scheme And to enable this to be done, the money has to be found without, as I have said, 
unduly interfering with the financial requirements. There is much use of the expressions, 
productive and unproductive expenditure, though the latter when used for dreadnoughts is 
very different to that expended on a great hnildiog or city. No one can question the good 
moral effect of a splendidly laid-out and well-built city on the population and the natural 
pride it creates in its progress and to this extent such expenditure cannot be termed unproduc- 
tive, whereas the dreadnought is an insurance necessity to the nation, but is entirely unpro- 
ductive. The following plan might therefore form the basis of a financial programme : — 

(1) An authority to be created and given a name, for instance, ^^The City of Imperial 
Delhi (not New Delhi^^ anyhow) which could authorise a series of loans. 

(2) Such loan or loans to be authorised at once up to 5 million pounds. 

(3) The Government of India to guarantee the capital and interest unconditionally. 

(4) The interest to be at the rate of per cent, and the Sinking Fund to redeem the 
loan at the end of 50 years which would mean i per cent, per annum, 

(5) Drawing to take place if the bonds are^over par and purchase on the market if under 
par. 

(6) The loan to he a city loan, and being guaranteed by the Government will rank only 
a few points below the Indian Government loans. 

(7) As one million pound seems to be the sum expendible in one year, a contract could 
be entered into for, say, three years expenditure of 3 million pounds. The time of issue in 
Fngland could be left to the discretion of the house purchasing the loan which would 
natarally be guided by the state of the money market j but if an issue was contemplated in 
India, the time as the issue should be in agreement with the Indian Government so as not 
to interfere with their financial requirements. 

(8) The house contracting for the loan would take the first two million pounds at a price 
to he fixed at the time and the third million at a price to be fixed in relation to the ruling 
market prices at the time of issue ; that is the contract would define for the third million how 
many points less than the market price the city would agree to. 

(9) The bonds would be printed and stamped at the cost of the city. 

(10) The contract would give the privilege to the house purchasing the three million 

pound bonds to take the balance of the authorised five million pounds so long as their terms 
were as good as any other offer, ^ 
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India. 


(1 1) The bonds would be expressed in sterling and rupees and quoted in London and 


(12) Boulton Bros. & Co. would be pleased to enter into negotiation for such a loan. 

Yours truly, 

(Sd.) EGBERT G. H. BOULTON. 
P. S . — This hot car is not conduciTe to clear thiniing. 


No. 196. 

Feom THE HON^BLE SIR WILLIAM METER, k. o. i. b., Member of the Vieeroy^s 

Council. 


Mt deae Loud Haedingb, 


Delhi) March 3rd, 1914. 


Brunyate told me this morning that you had mentioned to him the subject 
of the expenditure on new Delhi, and that he, I think, had suggested that, if a 
hostile resolution were moved. Tour Excellency might induce the Member who 
had tabled it to withdraw it. I venture to think that this would not be agood 
policy and have, I think I may say, convinced Brunyate. Supposing one of 
the Calcutta Members, say Monteath or Surendranath, were to give notice of 
such a resolution and be persuaded to withdraw it, he could go about saying 
that it was done under pressure from Your Excellency, and create the impres- 
sion that Government were afraid to face the situation. I quite understand 
that, if such a resolution is brought forward, you cannot well enter into the 
arena yourself, though you may speak on the matter later on, e, g., in winding 
up the Budget debate, but I should be quite prepared to fight it on the lines 
I have already indicated to Tour Excellency. 

After I had seen Brunyate, Sri Ram came to see me and spontaneously 
broached the subject. I enclose for Your Excellency’s information a note of 
our conversation, and I think you will agree with me that, in the event of the 
matter coming to a resolution, it would be of great advantage to have a man 
like Sri Ram putting forward the right point of view. This should add weight 
to our case, since it could no longer be represented as based on the arguments 
of “ official apologists ”. 

Tours very sincerely, 

(Sd.) W. S. MEYER. 


[ ENCLOSTIEB TO THE ABOVE LBTTBE. ] 


NOTE. 

The Hon’ble Mr. Sri Ram came to see me today about the new Delhi expenditure, and 
wished to be assured that it was met from loan. I pointed out to him that the new Delhi 
expenditure was lumped with railways and irrigation in the general capital account and 
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formed a very small portion of this. The figures in paragraph 63 of the Financial Statement 
would show him that for next year it was about l-26th of the whole. As regards the extent 
to which the capital expenditure is to be met from current surplus or previous accumulated 
balances, I showed him the figures in the tabular statement in that paragraph. I pointed out 
that, making the adjustment required against baJanees due to the fact that a portion of these 
represented a loan raised in advance for 1914i-l 5 during the current year, the figures would 
roughly stand thus— 

£ 

Total capital outlay to be provided from balances and current 
sorplas ... ... ... ... ... ^ milUons. 

Total amount from borrowing (making the adjustment above 
referred to) ... ... ... ... ... About 11 mUIions. 

2. As regards the contribution from surplus and balances, I pointed out to him that this 
was considerably less than the per contra surplus contributions of railways and productive 
irrigation works to the coming year’s revenue budget. Eailways were giving us £ 3-9 million 
and irrigation £ 1*8 million (paragraphs 67 aad 69, Financial Statement). Consequently, it 
might most legitimately be argued that the amount obtained from surplus and balances 

Outlay for 1914-15 was entirely for these heads, and that the modest 
£ 7Uu,u00 allotted for Delhi was entirely financed from loan funds. 

3. Mr. Sri Ram said that he was quite satisfied with this explanation ; and that, if a 
hostile resolution were moved on the subject of the new Delhi expenditure, he would be very 
glad to make the points above referred to. I said that, in the event of such a resolution beinc^ 
moved, I thought it would be of great advantage that a non-official of his ability and standing 
should show that he was convinced of the soundness of the Government policy. If a resoln- 
men is not moved, I understand that Mr. Sri Ram will make some reference to the matter 
durmg the general Budget debate. 

W. S. Meter, — 3-3-1914. 


No. 196. 

To THE HON^BLB SIR WILLIAM MEYER, 

Council. 


K. c, I. B., Member of the Viceroy’s 


Viceregal Lodge, Delhi, March Zrd, 1914. 


Mt deae Metee, 

Mr account of your interview with 


I agree with yonr view as to the inadvisability of the suggested action of 

»«solutiOQ relating to the method of 
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I have telegraphed privately to Lord Crewe to ask his permission to give 
out the figures of the project estimate when they have passed the Finance 
Department, although I think that, after Mr. Kohert’s indiscretion, I would 
have been justified in doing so without it. 

Tours very sincerely, 

(Sd.) HAEDINGE OF PENSHTJEST. 


No. 197. 

From THE HON’BLE Ma. J. B. BRUNYATE, o. l-e., Secy, to the Govt, of India, 

Finance Dept. 


Delhif March Srd, 1914. 

Mt dear DtjBotjlat, 

His Excellency asked for a copy of a summary we have had prepared in 
this Department containing pronouncements on the financing of new Delhi. 
This I now send. (I am, however, having a revised issue prepared, as this is 
not quite complete.) 

Tours sincerely, 

(Sd.) J. B. BEUNTATB. 

I hope he will send me the revised issue when ready. 

H. 

Please put up letter asking him for two copies when ready. 

J. H. DnB. 


No. 198. 

To THE HON’BLB SIB WILLIAM MEYER, x. a i. a., Memher of the Viceroy's 

Coaucil. 


Viceregal Lodge^ Delhit March Uh, 1914. 

Mt dear Meter, 

I enclose to you, for your private information, copies of a private tele^m 
to Lord Crewe and his reply, and will be much obliged if you will kindly 
return them after perusal. 
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I now intend to make a very full statement on the subject of the cost of 
new Delhi at the close of the Budget debate. I will consult you later on 
certain points. 

Tours very sincerely, 

(Sd.) HAKDINGE OF PENSHIJRST. 


[bnclosures.] 


(1) Telegram from H. E. the Viceroy to Secretary of State, dated 2nd March 1914. 

(2) Telegram from Secretary of State to H, E. the Viceroy, dated 3rd March 1914. 


No. 199. 

Psou THE HON^BLE SIR WILLIAM MEYER, k. c. i. e., Member of the Viceroy’s 

Council 


Mt dear Lord Haedinge, 


Delhi, March 4/A, 1914. 


Very many thanks for letting me see the enclosed telegrams. I am very 
glad Lord Crewe has fallen in with Tour Excellency’s wishes as to making a 
full statement regarding the cost of new Delhi. 

Tours very sincerely, 

(Sd.) W. S. METER. 


No. 200. 

To THE nON’BLE Mb. J. B. BRUNYATE, o. i. e., Secy, to the Govt, of India, 

Finance Dept. 


Viceregal Lodge, Delhi, March hth, 1914. 

Mt dear Betjntate, 

Thank you for the copy of the summary containing pronouncement on 
the financing of new Delhi which I have passed on to His Excellency. The 
Viceroy hopes, however, that you will send him two copies of the revised issue 
when ready. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 



203 


No. 201. 

To THE HON’BLE SIR ROBERT CARLYLE, k.c. s.i., o.i. b., Member of the 

Viceroy’s Council. 

Viceregal Lodge, Delhi, March hth, 1914. 

[Confidential.] 

Mt deae Oaextlb, 

I am to send you, for your private information, copy of a private telegram 
to the Secretary of State, dated the 2nd March, and the reply* from the Secre- 
tary of State regarding the Delhi Project Estipiate. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 

* Dated the 3rd March 1914. 


No. 202. 

From THE HON’BLE SIR ROBERT CARLYLE, k, o. s. i., o. i. e., Member of the 

Viceroy’s Council 


Delhi, March hth, 1914. 

Mx DBAS DtiBotjlat, 

Many thanks for the telegrams regarding the Delhi project estimate. 

Tours very truly, 

(Sd.) E. W. OAELTLE. 


No. 203. 

To THE HON’BLE Mb. W. M. HAILEY, c.i.b.. Chief Commr. of Delhi. 


Viceregal Lodge, Delhi, March Uh, 1914. 

Mx DEAR Hailbx, 

The Yiceroy is anxious that a set of pictures of the Government buildings 
of new Delhi should appear in the Times on May the 2nd. They cannot 
appear before, as the Eoyal Academy will not be opened till May the 1st. I 
have accordingly telephoned to Baker and he will get into communication with 
Bohinson of the Times and give him the necessary instructions. 
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Similarly, the Viceroy proposes that the set of pictures should also he 
produced in an Indian paper — probably the Times of India — on the same date, 
and Baker has sent me a spare set of pictures for this purpose. 

I did this direct with Baker because it was necessary to catch the mail. 
When these pictures appear, the Viceroy thinks that some letterpress, explana- 
tory of them, should appear at the same time; and he would be grateful if you 
would have this prepared in consultation with the Architects and submit it to 
himself for approval. 

Tours sincerely, 

(Sd.) J. H. BuBOULAT. 


[iNCLOSTJEE.] 


NOTE. 

1. Baker may write to Robinson of the Times and tell him to prepare the 
Government buildings pictures, so as to be ready for publication in the Times 
on May 2nd. 

Viceroy would like a spare copy of the Times print in good time in order 
that he may send them to the Times of India for publication also on May 2nd. 

2. There was also a question, last Sunday, as to who should write up the 
thing. Nothing definite was settled, but His Excellency now thinks that Hailey 
shoifid arrange for this in cooperation with tlie Architect. 

I don’t think Hailey knows anything about the conversation as in 1 or 2 
above, as it took place at the Architect house after he had left. 


No. 204. 

Ebom the HON’BLE sir WILLIAM METER, s. c. i. x., Member of the Viceroy^s 

Council. 


Delhi, March 2th, 1914. 

My dbae Loan Haedinge, 

Tou will remember that little talk I had with you about Rainy and Innes 
in regard to the succession to Stokes for the Einance membership of the Delhi 
Committee. Rainy was the original choice ; but, as will be seen from the 

enclosed letter written on behalf of Sir Charles Bayley, the latter is, for the 

^ons there stated, unwilling to spare him, though he will do so, if Tour 
Excellency presses the matter. 
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Under your instructions, I then talked over the case with Hailey who 
asked for a little time to consider it. He has now written me the enclosed letter* 
from which ifc will he seen that he is ready to take Innes. ~I now leave the 
matter for Tour Excellency's decision. 

Eainy is a civilian of over 14 years’ service, having come out at the end 
of 1899. Innes, who belongs to Madras, is a year senior. 

Tours very sincerely, 
(Sd.) W. S, METER. 

Not received. 


No. 205. 

To THE HON^BLE SIR WILLIAM MEYER, k.o.i.e., Member of the Vicero/s 

Council. 


Viceregal Lodge, Delhi, March Qtk, 1914. 

My DBAS, Meyer, 

I am quite ready to accept Mr. Innes as Stokes’ successor on the Delhi 
Committee. He would be sure to work well with Keeling. It must, however, 
be understood that we will take no more houses for Government officers, 
whether married or single. 

I return the enclosures. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHUEST. 

[bnclostoes.] 


, Letters, in original, from Mr. Hailey to Sir William Meyer, dated the 7th March 1914, 
and from the Government of Bihar and Orissa to Mr. Brunyate, No. 286-T, dated the 21st 
February 1914, both on the subject of a successor to Mr. Stokes. 


No. 206. . 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 10th March 1914, 4-10 p. m. (Reed. 11th, 5 a. m.) 

My Public Works Secretary’s letter, dated 27th Eehruary last. Assistant 
Architects, Bengal, Delhi. Both sail for Bombay by P. and 0. steamer Mantm 
13th March. 
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No. 207. 

To THE HON'BLB SIR TREVREDYN WYNNE, e. o.s.i., k.c.i.e., v.d., m.lc.b., 

President, Railway Board. 


Viceregal Jjodge, Delhi, March 10^^, 1914. 

My deab. Wynne, 

His Excellency wishes to see again the draft of the letter to the India 
Office, containing recommendations for railway requirements in new Delhi. 
Would you send it please as soon as possible ? 

Tours sincerely, 

(Sd.) J. H. DtjBOULAX. 


No. 208. 

To THE HON'BLE Me. J, B. BRUNYATE, c. i. b., Secretary to the Government of 

India, Einance Department. 


Viceregal Lodge, Delhi, March lOth, 1914. 

Mt dear Brttnyatb, 

In the Statesman of Eriday, the 6th of March, there is a leading article 
attacking expenditure on Dehli and stating among other things that the 
aggregate preliminary outlay has reached the sum of 2^ million pounds. 

The Viceroy would be glad, if a brief statement could be prepared point- 
ing out the fallacies in this article, which may possibly be of use to him when 
he speaks at the conclusion of the Legislatire Council Sessions. 

Tours sincerely, 

(Sd.) J. H. DxiBOTJLAT. 

[buclosueb to the above letter.] 


Extract pom, the Statesman”, dated the Qth March 1914. 

Gradually the truth about the cost of new Delhi is oozing out, and the House of Com- 
mons has at length been told by the Under Secretary for India that "there would probably 
be some excess over the original estimate of four xmllions, but how much could not be said 
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at present Evidently i£ the ambitions designs whicli have been framed by the Architects 
and Engineers are to be carried out, the excess will be enormous. For Mr. Charles Hoberts 
informed Sir J. D. Eees that the Government of India are closely scrutinising the 
proposals of the Engineers and Architects with a view to effecting all possible €Conomies^^ No 
profound knowledge of oflScial finance is needed to realise the significance of these admissions. 
The probability is that the cost of the proposals is three or four tinaes the original estimate, 
and that the Government, confronted with a growing indignation, are endeavouring in vain to 
bring down the bill to twice the sum for which they said that a new capital could be con- 
structed. That this is the embarrassing task in which they are engaged may be inferred from 
such data as have already become known. The pro forma account in which the Financial 
Secretary has set forth the expenditure already incurred or sanctioned for new Delhi shows 
that, before a single brick or stone of the permanent capital has been laid, no less than 
two and a half millions sterling will have been expended on preliminay operations The 
'^initial outlay^^, as it is vaguely termed, on Permanent Delhi will not be far short of two 
crores of rupees by the time the present Budget allotment is spent. 1 here will be norhing 
to show for it except dusty roads, lavelled sites, a collection of plant, and a nursery garden. 
Temporary Delhi has cost nearly as much as the abandoned capital of Eastern Bengal and 
Assam. A sum of over 62 lakhs has thus been utterly and wantonly wasted, for even if the 
Government of India were reluctant to spend a few winters in Calcutta until their new capital 
was ready, it would have been no great self-sacrifice to have remained throughout the year 
at Simla. The maintenance of the Viceregal residence at Delhi has amounted to no less than 
four lakhs. It is not surprising, when such items of expenditure as these are considered, that 
the aggregate preliminary outlay should have reached the appalling sum of £2,500,000. 
Nor is there any indication that the initial costs will stop at this point. A further expenditure 
of 15 lakhs on railway improvements is already contemplated, and Sir William Meyer^s 
reference to the enterprise in his Financial Statement held out no hope of finality. If, 
however, we take the preliminary expenses, including railway extensions, at £2,600,000; and if 
we add to this sum the estimate of £2,800,000, which has been officially admitted to be 
the contemplated cost of certain Government buildings^^, the outlay on new Delhi in a 
fragmentary form is already shown to be not far short of five and a half millions sterling. ^ To 
this total there must be heavy additions. New Delhi will be uninhabitable until old Delhi has 
been made sanitary, and it will be dangerously malarious until vast drainage opperations have 
got rid of the surrounding swamps. Moreover, the certain Government buildings^^ referred 
to in the answer of the Under Secretary are obviously only a portion of the edifices which 
will be needed, if the monstrous scheme is carried out in its entirety. Prom these plain facts 
it is clear that those who from the outset predicted that the fanciful estimate of the Govern- 
ment of India in their notorious despatch would be doubled were justified in their warnings. 
It is high time that all the real friends of India in the House of Lords and the House of 
Commons should combine and take effective action to put a summary limit to an extravagance 
which the weightiest opinion in this country canuot curb and which flaunts itself even when 
famine is about to levy its grim toll over vast areas. All the assurances of the Government of 
India as to the care and economy which they propose to exercise are invalidated by the relent- 
less manner in which facts have proved the worthlessness of their calculations and their 
childlike incompetence to form a sound judgment. . It is edifying at this stage to recall the 
light-hearted indifference with which Lord Hardinge set himself two years ago to '' correct 
irresponsible statements made by interested persons*^^. He described an estimate of ten to 
fourteen millions as being exaggerated and fantastic.^^ His amiable critics as he gaily 
termed them, did not know how cheap land was at Delhi. They did not realise that lime, 
bricks and splendid stone, the same as that used by the Moghal Emperors, are to he found 
absolutely on the He was satisfied that a '' little thought"^ would convince any unbiassed 
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person that the Government were right, and he concluded his rebuke to the critics in, these 
memorable words— "I therefore do not at all regret that the Government of India mentioned a 
sum of four millions sterling, i.e,, six crores, as the probable cost of Delhi, which amount 
I have good reason to believe will, with proper care and supervision, be in the end, but little, if 
at all, exceeded by the time that the city is build”. This boastful pronouncement can now only 
serve to make Lord H'ardinge, as an architectural prophet, a subject of mirth, but ,of mirth 
mingled with indignatidn. If, as he says, he is building the new capital with the lime and 
stone of the Moghul Emperors, he has also adopted Moghul ideas of finance, and, as they 
planned their gorgeous palaces and monuments without counting the cost to their subjects, 

so this Government have committed themselves to a useless, heart-breaking prodigality of 
expenditure which is certainly not in accord with the great traditions of British rule, and for 
which no parallel can be found except in the annals of those dynasties which perished 
in Delhi. 


No. 209. 

To THE HON^BLE SIR WILLIAM MEYER, k. o. i. i.. Member of the Viceroy’s 

Council. 


Viceregal Lodge, Delhi, March l\ih, 1914. 


[ Confidential. ] 

dear Meter, 

I enclose* to you a draft extract relating to new Delhi of the speech that 
I propose to make in Council when winding up the session. 

Will you kindly give me your opinion as to whether you approve of the 
line that I propose to take and make me any suggestions that may occur 
to you ? 

I hope. that by that time I may be able to say that the project estimate 
has passed the scrutiny of your Department, and that the figures will be 
practically unchanged. I do not think that anybody will want them to be 
lower, except of course the finance Member. 

I am giving copies to Hailey and to Eussell to check. 


Tours very sincerely, 

(Sd.) HAEDINGE OF PENSHFEST. 


♦ Not received. 
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No. 210. 

To THE HOFBLE Me. W. M. HAILEY, c. i. e., CHef Commissioner o! Delhi. 


Viceregal Lodge, Delhi, March Ylth, 1914. 

[ Private. ] 

My dear Hailey, 

I enclose* to you a draft extract relating to new Delhi of a speech that I 
propose to make in Council when winding up the session. 

Will you kindly look through it, and make any suggestions or corrections 
that you think desirable ? 

Yours very sincerely, 

(Sd.) HAEDINGE OE PENSHXJEST. 

^ Not received. 


No. 211. 

From THE HON^BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, March \2th, 1914. 

My dear Lord HARDmoB, 

Thank you for sending me the draft of those parts of your speech which 
relate to Delhi. 

May I say first of all that I am very grateful to Tour Excellency for the 
kind appreciation expressed by you of the labour of the staff engaged on the 
preparation of the estimates. It will, I know, be heartily appreciated by 
them. 

Secondly, I venture to express my entire agreement with the line adopted 
by Tour Excellency in speaking of the excess over the “ four million *’ forecast. 
A frank and courageous statement of fact will, I am certain, count far more 
with the public—even the Calcutta public — than any attempt to explain away 
the figures. 

I return the extract with a few remarks which I have ventured to make 
regarding minor details. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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No. 212. 

FaoM THE HON'BLB Mk. J. B. BRUNYATE, o.i.b., Secy, to the Govt, of India, 

Finanoe Dept. 


Delh% March l^th, 1914 


Mt dbae DuBottiat, 

I enclose a note regarding the Statesman’s statement that the aggregate 
preliminary outlay on Delhi has already reached £2^ million. The Hon^ble 
Member has not yet seen the note, but I mentioned the matter to him, and he 
himself thought that it would not be advisable for His Excellency to reply 
directly to this rancorous newspaper criticism in his intended speech. We 
cannot expect^ any candid statement of the facts from that quarter. If the 
Statesman’s comments should be taken up elsewhere and seem to be leading 
to a genuine uneasiness, Hon’ble Member thought that perhaps the best course 
would be to put up some Member of Council to ask a question on the subject. 

Tours sincerely, 

(Sd.) J. B. BRUNTATE. 


[bnolosuee to the above lettee.] 


The Statesmm’ s object is to demonstrate the probability that the estimate of £4! million 
originally given as the cost of the new Capital will be exceeded. To do this, they lump 
together— 

Cost in 1912-13 to 
1914-15, inclnsiTe. 


(«) The capital expenditure, which alone falls properly against the 
* Flus £5,000 in 1911-12. estimate referred to, viz. 

{i) The gross cost of administering the Delhi Province, viz. 

t Plw £67,000 in 1911-12. (c) The cost of Temporary Delhi, viz. 

(J) The cost of the new Cantonment, ... 

{e) Various miscellaneous items costing 


£ 

*1,287,000 

461.000 
t418,000 

246.000 
95,000 


{PZw £62,000 in 1911.12- 


Total $2,507,000 


2. It will be seen that only about half of the total sum appertains to the subject which 
the leader professes to he talking about. Even as regards this, the article is written with 
evident unfairness, the line adopted being that vast expenditure will have been incurred by 
the end of next year, with practically no visible result. 
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3. The answer is that about half of the capital outlay of the three-year period (£667j000) 
is included in the next year’s budget, and still remains to be spent ; and that as £4 million out 
of this sum is set aside for works expenditure, it is not correct to suggest that it will not carry 
us any appreciable distance forward. Also the sum already spent up to the end of the 
current year includes some £240,000 for the acquisition of land; and though the transfer of 
ownership from private individuals to the Government is not so tangible an achievement as 
the construction of buildings, it is none the less an important and equally essential element in 
the project as a whole. 

4. Coming next to the treatment of the cost of administering the Delhi Province as if 
it were part of the cost of creating the new capital, this is of course a gross misstatement. In 
the first place, it is not part of the cost of constructing the capital ; secondly, to add up the 
figures cumulatively exaggerates the ultimate cost to an indefinite extent, dependent only 
upon the period over which the construction of the capital is prolonged; and in the third 
place, it ignores the corresponding provincial revenues, in which, we ought to include the 
assignments received from the Punjab on account of the relief obtained from the surrender of 
an administrative charge which cost them more to keep up than it yielded in’ revenue. These 
provincial revenues in the three-year period aggregated £259,000. 

5. As regards Temporary Delhi and the new Cantonment, no remarks seem necessary. 
Similarly as regards the minor items. The expenditure of £100,000 provided in the budget 
of 1914.15 for railway purposes, to which allusion is also made, is intended to cover the 
acquisition of land for future railway development, and is, doubtless, a sound investment from 
the point of view of future railway necessities independently of the transfer of capital. 

(Sd.) J. B. Beuntatb, — 12-3-14. 


No. 213. 

From THE HON^BLE SIR WILLIAM MEYER, x. c. i. b.. Member of the Viceroy’s 

Council. 


Delhi, March IZth, 1914. 


Mt dear Lord Haudingb, 

Tour letter of lltli instant forwarding the draft extract from yonr budget 
speech on the new Delhi came to me just about the time that I had received 
the project estimate file from Brunyate, and I therefore kept it over till I had 
dealt with that file. I now enclose, for Your Excellency’s information, a copy 
of my note on the project estimate. 

Turning now to your speech, I venture to characterise it as an admirable 
exposition of the situation, and the remarks which follow are merely criticisms 
on minor points, of the character which I understand Tour Excellency desired 
me to offer. Eor the purpose of reference I have lettered the notes, which 
refer to the corresponding letters I have placed in the margin of the speech. 
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A. (Page 1 of speecli).— As I have said, the Finance Department have 
dealt with the project estimate case so far as they can before its final consider- 
ation by the collective Government. For the words underlined I would 
therefore substitute “ undergoing close examination”. 

B. (Pages 4-5 of speech). — Your Excellency has here followed the figures 
deduced by Eussell at the end of his excellent note on the project estimate. 
You will see, however, from my note enclosed that I have suggested certain 
modifications. These, however, may not be fully accepted, and in any case 
I do not ask Your Excellency to modify Bussell’s detailed figures in the 
speech. I would, however, suggest that to avoid possible misapprehension 
hereafter it be indicated that these figures are not as yet definitely approved, 
and are the result of a preliminary investigation in the Public Works Depart- 
ment ; but that taken as a whole they will certainly not be increased. I may 
observe here that, in the last line of the figure statement, the word “ deduct ” 
should precede “ anticipated recovery”. 

C. (Page5«W). — I do not like the words underlined. I have tried to 
bring out in my note on the project estimate that all we can do in this connec- 
tion is to make as full a calculation as possible of the initial expenditure re- 
quired to start the city on an adequate scale. Further improvements must 
come hereafter, as in the case of any other capital in the world. I should 
rather say then — “ But as we are anxious to face our liabilities for starting the 
new city to the fullest extent possible”. 

D. (Page 5 «5zd!).— The 14 % lie^e given is not, I think, quite correct. 
The total Works estimate is about 681 lakhs, or about 654 lakhs, deducting the 
67o contingencies reserve it already contains, and on this the special crore 
reserve would come to 18% and not to 147o- Also the distribution of the grand 
total between Deserve and Works, &c., may be hereafter slightly modified. 
Please see as to this paragraph 17 of my note on the project estimate. I should 
prefer therefore to see the sentence in question run thus — “ We have accord- 
ingly a very large reserve to meet future possibilities which we are not able 
to estimate for at present”. 

E. (Page 5 iUd ). — “ Lakh” here is evidently a misprint f or “ crore”. 

F. (Page 6 iUd).—The river training provision has been knocked out by 
the Public Works Department. 

G. (Page 6 ibid).—l would draw Your Excellency’s attention to paragraph 
18 of my note on the project estimate. I would suggest the substitution for 
the words underlined of “ the net cost of which will eventually be materially 
less than the amounts provided”. 

_ H. (Page 6 Here similarly I would say instead of “such remuner- 

ative expenditure” “ expenditure of this character”. 
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I. (Page 6 ibid). — Here, too, I would substitute for “prove remunerative” 
" be recouped”. 

J. (Page 8 ibid ). — ^Wbile we are always ready to give a full account of tbe 
expenditure to the Legislative Council, I would deprecate tbe submission to 
them of specific estimates. Apart from tbe scope this would afford for unfair 
and deliberately misleading criticism of the character we get from Calcutta 
newspapers, it would tend to give the Council a “ lift” in the direction non- 
officia) Members are evidently aiming at — that of asserting themselves as a sort 
of Parliament with administrative control. 

K. (Page 8 ibid ). — As Tour Excellency will see from my project estimate 
note, I do not think we ought to commit ourselves at present to bringing down 
the Government of India in full strength, still less to provide for large migra- 
tion of “ appurtenances ”. I would suggest in substitution of the words under- 
lined “ for the adequate establishment of the Government of India at Delhi ”. 

L. (Page 9 ibid ). — I venture to suggest the insertion here of the paragraph 
I have drafted, and which is attached to this letter. 

There is, finally, another point. In the House of Commons lately it was 
announced that the estimate for buildings would be & 2,800,000 or 4*2 crores, 
whereas on page 4 Your Excellency gives 3 '3 crores, I think it would be 
advisable to explain this difference. 


Tours very sincerely, 
(Sd.) W. S. METER. 


No. 214. 

Feom the HON'BLE Me. J. B. BRUNYATE, o. x. b., Secy, to the Govt, of India. 

Finance Dept, 


D.-o. No. 487-P. 


Delhi, March IZth, 1914. 


Mv DBAS DtjBoulat, 

As requested in a recent letter from you, I forward two copies of the revised 
collection of extracts regarding the cost and financing of new Delhi and two 
copies of the summary of these papers. 

When we get to Simla we shall have the summary re-written (it was 
originally prepared by office for use in this office only), and shall supplement 
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the collection of papers as far may be necessary, if there shotild be further 
references to the question of Delhi in the final meetings of Council. 

Yours sincerely, 

(Sd.) 3. B. BKUNTATB. 


No. 216. 

To THE HON^BLE SIR WILLIAM MEYER, k. c. i. e., Member of the Viceroy^s 

CounciL 


Viceregal ZodgCy Delhi, March 14fA, 1914 

Mt BEAn MIbtbb, 

Thank you very much for your note and your suggestions. I have accepted 
and inserted them all in my drrft speech. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHIJEST. 


No. 216. 

To THE HON^BLE Me. R. P. RUSSELL, Secy, to the Govt, of India, Public Works 

Dept. 


Viceregal lodge, Delhi, March Ihth, 1914. 

My DBAE Etissell, 

I send you in its latest form the extract relating to Delhi of my budget 
speech. It has been passed both by Meyer and Hailey. Please let me have 
your views as soon as possible, since I wish to have it in its final form before I 
start for Bombay. 

By the. bye what has happened about the memorial column in the Durbar 
Amphitheatre ? During the overwhelming work that you have had in con- 
nection with the new City, it has undoubtedly had to take a back seat. T his 
was quite right, but as soon as the despatch with the project estimate has gone 
home, we must unearth the proposal again. 

. Tours sincerely, 

(Sd.) HAEDINGE OP PENSHUEST. 
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No. 217. 

Feom the HON^BLE Mb. W. M. HAILEY, o. i. e., Chief CommissioDer of Delhi. 

Delhi, March VJthjl^th, 1914. 

D..O. No. 587. 

Mt dear DuBotjiiAT, 

I send you herewith a copy of the proceedings of the 37th and 88th 
meetings of the Imperial Delhi Committee for favour of submission to His 
Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[ENCI.OSrBB TO THE ABOVE LETTER.] 


Proceedings of the Thirty-seventh a/nd Thirty-eighth Meetings of the Imperial 
Delhi Ccmmittee, held on ll^A and VMh March 1914. 

, Present : 

The Hon’blb Mr. W. M. Hailey, c. i. e., i. o. s., Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, o. i. e., i. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. dbMontmorbnct, i. c. s., Secretary. 

Captain W. H. Roberts, r. e., Personal Assistant to the Chief Engineer, 
Delhi, also attended the meeting. 

1. The proceedings of the 36th meeting were confirmed. 

2. The notes of the Chief Engineer on the preliminary design and 
sketches of the Architects for Government House and the Secretariats were 
discussed on both days. 

3. The question of the evacuation of Arab Serai was discussed. The 
village is being acquired. It was decided that all kutcha houses should be 
demolished after evacuation. It was resolved that old serai chambers at 
present used for residences should be evacuated. It was further resolved that 
pncca houses might continue to be occupied for the present on payment of 
ground rent. The terms of the leases and the rents chargeable being fixed 
under the orders of the Committee. 

4. Considered a letter No. 468-A., dated 28th Eebruary 1914, from the 
Chief Engineer proposing an allowance of Rs. 40 p. m. for the up-keep of a 
motor cycle for Mr. E. C. B. Walton, Assistant Electrical Engineer. 

Resolved that the allowance be granted. 
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6. Considered the Chief Engineer’s progress report for the month of 
January 1914. 

Resolved that the report be recorded. 

6. Considered the schedule of expenditure for the month of January 1914 
submitted by the Audit Officer, and resolved that the papers be recorded. 

7. Considered a Memorandum No. 546, dated the 25th February 1914, 
from the Chief Engineer forwarding an estimate for fencing in the coolie 
hospital. 

Resolved that the consideration of the estimate be pdstponed till the 
Committee have received a revised estimate for the construction of the 
hospital in question. 

8. Considered a Memorandum No. 665-W., dated 9th March 1914, from 
the Chief Engineer forwarding a revised estimate amounting to Rs. 10,841, 
gross, and Rs. 6,000, net, for railway general purposes maintenance during 
1913-14. 

Resolved that the estimate be sanctioned. The net expenditure of 
Rs. 5,000 represents 40,000-ton miles at Rs. 0-2-0 a ton mile, This rate to be 
reconsidered at the end of next financial year. 

9. Considered the question raised by the General Officer Commanding 
Meerut Division regarding compensation for the surrender of military grass 
farm lands in the Bela. 

Resolved that the General Officer Commanding be informed that the orders 
of the Government of India in the project estimate must be awaited before any 
final decision can be arrived at on the points raised in his letter. 

10. Considered a Memorandum No. 422.W., dated 9th March 1914, 
proposing the deputation of Mr. Barnett, Executive Engineer, while on leave 
in England, for three months to assist Mr. Lutyens regarding prices, cubes 
and the general arrangements required to be shown on his plans for the 
engineering services. 

Resolved that the Government of India be addressed regarding the proposal. 


No. 218. 

Isom THE HON'BLE Ms. W. M. HAILEY, C.I.B., Chief Commr. of Delhi. 


DelMf March 17^A/18^A, 1914. 

D.-o. No. 1794. 

Mt deae DuBottlat, 

I send you a copy* of a letter which the Imperial Delhi Committee issued 
to the Architects today. On receipt of the assurance asked for in paragraph 

* tor etidosTixe, please see eEclosnre to letter &om Hon’ble Mr. Hailey, dated the 21st March 1914, 
iro.225,Hith3s.Tol. 
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three of this letter the Imperial Delhi Committee will he in a position to 
submit Mr. Baker’s plans for acceptance to the Government of India. 

The letter also explains the exact position with reference to Mr. Lutyens 
plans of Government House. When Mr. Lutyens can produce preliminary 
plans and designs sufficiently complete to enable an approximate estimate of 
their cost to he arrived at, they will also he submitted to Government of India. 

Tours sincerely, 

(Sd.) M. HAILEY, 


No. 219. 

Chief Commr., Delhi, to Private Secy, to Yiceroy. 
Telegram, Delhi, 18th March 1914. 

Will send article Monday. Hope you have good news from Simla. 


No. 220. 

To THE HON’BLE SIR WILLIAM MEYER, x.o.i.e.. Member of the Yiceroy’s 

Council. 


Viceregal Lodge, Delhi, March \%th, 1914. 

My DEA.R Mbyeb., 

I send herewith, for communication to Brunyate and other officers con- 
cerned in the Pinance Department, copy of a note* recorded hy His Excellency 
regarding the work done in connection with the project estimate. 

Tours sincerely, 

(Sd.) J. H. DtiBOULAT. 

* For note, please see enclosure to letter to Hon’ble Sir Robert Carlyle, dated tbe IStb March 1914. 


No. 221. 

To TEE HON’BLE SIR ROBERT CARLYLE, x. c. s. i., c. i. e.. Member of the 

Viceroy’s Council. 

Viceregal Lodge, Delhi, March l^th, 1914. 

My dear Carlyle, 

I send herewith, for communication to JEtussell and other officers concerned 
in the Public Works Department, copy of a note recorded hy His Excellency 
regarding the work done in connection with the project estimate. 

Tours sincerely, 

(Sd.) J. H. DirBOHLAT. 
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[eFCLOSTTBE to the EOREGOING lETTEE.] 


(NOTE BY HIS EXCELLENCY THE VICEROY.) 

The project estimate of new Delhi came "before tlie Viceroy’s Executive 
Council yesterday evening, and I am only echoing the opinion of the Members 
of my Council when I express warm appreciation of the thoroughness and 
rapidity with which the Public Works and Einance Departments have dealt 
with the really monumental work of the Delhi Committee and the officers 
employed under them. It constitutes a record performance on the part of two 
aboveraentioned Departments, and I wish to take this opportunity of expressing 
my high commendation of their successful efforts to cope so thoroughly with 
such heavy work in so short a time. 

H.,— 18-3-14. 

P. S.V.,- 

I should like this sent to the Public Works and Einance Departments. 

H.,— 18-3-14. 


No. 222. 

To THE HON’BLE Me. W, M. HAILEY, o.i.b., Chief Commissioner of Delhi. 


Viceroy'‘s Gamp^ DelM^ March l%th, 1914. 

Mt dear Hailey, 

Many thanks for your letter No. 1794, dated the 17th/18th March 1914 
together with^ its accompaniment, relating to the plans and designs of the 
Secretariat Buildings submitted to the Imperial Delhi Committee by Mr. Baker., 
I have laid the papers before His Excellency. 

Tours sincerely, 

(Sd.) J. H. DuBOHLAT. 


No. 223. 

P.OK THE HOMIB SIE BOBERT CABLTLE, K. o. m.. o. I. Mmber d th. 

Viceroy s Council, 


Dbaji Lord HAEniireB, 


Delhi, March IQth, 1914. 


I have to thank Tour Excellency for your note, of which T reoeivpd a 
copy. I have forwarded it to Bussell and have no doubt it will give aU Uie 
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officers concerned very great satisfaction, as Bussell put it “ the way His 
Bzcellency has appreciated their performance of the task will stimulate them 
to further endeayours ” . 

I remain, &c., 

(Sd.) E. W. OABLTLE. 


No. 224. 

Fsok C. a. INNES, Esq. 


Camp; Madapi, March 2^th, 1914. 

Deae Sie Jambs DtjBotilat, 

Last Monday I got a wire from the Government of Madras offering me, 
under instructions from His Excellency the Viceroy, the post of financial 
member of the Imperial Delhi Committee. Very reluctantly I have expressed 
my inability to accept the appointment. It seems so ungrateful that I hope 
you will not mind if I send you a few words of personal explanation. 

My reasons were two. Eirst, I felt that I could not properly accept such 
an appointment unless I was prepared to hold it for two, if not, three years. 
It is 3-| years since last I had leave, and for that period I have not seen four 
out of my five children. I did not think it would be right to accept an 
appointment which would prevent me from seeing them for at least another 
two years and this was the main reason why I refused. 

Eurther I am engaged in endeavouring to formulate definite proposals for 
tenancy legislation in Malabar— a matter which owing to its difficulty has hung 
fire for 26 years. lam doing this work at the personal request of His Excellency 
Lord Pentland, and I do not like to leave the district until I have completed 
my report. 

Please do not trouble to answer this letter. I am most grateful for the 
honour done me, and for my own satisfaction, I have ventured to explain the 
reasons for my seemingly ungracious refusal. 

Tours sincerely, 

(Sd.) C. A. INNES. 


I am not very sorry as I hear that Eainy is the better man. 


.H* 
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No. 226. 

Fbok the HON’BLE Me. W. M. HAILEY, o. l b., Chief Commissioner of Delhi. 

Delhi, March 21sf, 1914 

D.'O. No. 613. 

MX DEAE DuBOULAT, 

I send you herewith a copy of the proceedings of the 39th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) M. HAILEY. 


[ekclositee to teb above ibttbb. ] 


Proceedings of the Thirty-ninth Meeting of the Imperial Delhi Qommiitee 

held on 15th March 1914 

Pbesent: 

The Hon’ble Me. W. M. Haiibt, c. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. ElEELiNa, Chief Engineer, Delhi. 

Mb. H. G. Stokes, c. i. b., i. c. s.* Financial Member. 

Me. W. H. NiohoIiLS, Architect Member. 

■ Me. G. E. deMontmoeenot, i. c. s., Secretary. 

The plans of Government House and the Secretariats with the revised 
plans of Government House showing the enlarged dining room and ball room 
were discussed. 

The following papers were also considered : — 

Chief Engineer’s Memorandum No. 497-W., dated 19th Eebruary 1914 
(Secretariats). 

Chief Engineer’s Memorandum No. 6o6-'W., dated 7th March 1914 
(Government House). 

Chief Engineer’s Memorandum No. 698-W., dated 13th March 1914 
(modification of Government House design allowing for enlarged dining room 
and ball room). 

Chief Engineer’s un-of&cial No. 10, dated 13th March 1914 (detail of plans 
and elevation of Government House). 

Kesolved that the letter printed with these proceedings should he issued 
to the Architects, , 
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Copy of a letter from the Secretary, Imperial Delhi Committee, Delhi, to Messrs. Baker and 
Lutyens, Architects, No. 567, dated Delhi the 16th March 1914. 

I am directed to refer to the Memoranda Nos. 6322 and 6343-W., dated 
respectively 18th and 29th December 1913, dealing with the plans and designs 
of the Secretariat buildings submitted to the Committee by Mr. Baker; also 
to Mr. Baker’s further letter upon the same subject No. 1, dated 9th January 
1914. 

2. As was stated in my letter No. 2258, dated 7th January 1914, these 
Memoranda have been examined by the Chief Engineer whose report has now 
been received. 

3. Before dealing with details I am to draw attention to the position 
taken up by the Committee in my letter No. 2258 above- quoted, which was 
that they must regard the whole of the Central Buildings, namely, the Govern- 
ment House, the Causeway, Secretariats and the Eore-court, as a joint scheme 
for which the Architects are jointly responsible ; and in that view the Committee 
expressed themselves unable to convey general approval and acceptance of 
Mr. Baker’s proposals, until they should have received similar plans and a 
report concerning the remaining items comprised in the Central Buildings. 
To this position the Committee must adhere. It is clear that it would be 
injudicious to accept the preliminary designs, and to proceed to the execution 
of the detailed plans, of any one building, so long as it remained possible that 
alterations in the main lines of other parts of the scheme might necessitate a 
modification of such plans. Since the date of my letter above-quoted, they 
have received from Mr. Lutyens certain plans of Government House, but 
neither these plans nor the data, furnished along with them, are such as 
to enable the Committee to regard them as sufficient for the purpose 
of arriving at an approximate estimate. To enable them to fulfil this end 
they should be supplemented by a descriptive specification and sketch 
details such as have been furnished by Mr. Baker for the Secretariats. As 
these preliminary drawings will be required for permanent record, they should 
be in the form of tracings on linen cloth. In these circumstances, some time 
must elapse before Mr. JDutyens’ plans for Government House are advanced to 
the stage to which those of the Secretariat have attained, and in order to 
avoid the resulting delay in the progress of the latter, I am to enquire whether 
you are prepared, as Joint Principal Architects responsible for the Central 
Buildings, to furnish the Committee with a formal assurance that, in submit- 
ting the preliminary designs and sketches of Government House with the data 
above specified, no alteration will be made which will either [a) alter the 
centre lines and positions of the Secretariat blocks and of the Causeway, (5) 
cause an alteration in the elevation of the Secretariats, or (c) involve any such 
alteration in the Secretariats as would necessitate any modifications of the 
preliminary designs submitted by Mr. Baker. I am to request that your 
reply on tMs point may be communicated to the Committee as soon as possible. 
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4. Subject to your furnishing the desired assurance, the Committee are 
prepared to authorise Mr. Baker to proceed to the next stage of his plans and 
will submit the preliminary sketches and designs for the Secretariats imme- 
diately for the approval of the the Government of India. I am to enclose a 
separate Memoranda of the Committee’s views and instructions upon certain 
points of detail arising in connection therewith. 

6. The plans submitted by Mr. Lutyens are, for the reasons stated, not 
sufficient to form the basis of an approximate estimate, and the Imperial 
Delhi Committee are unable to accept them as such. They afford, however, 
a sufficiently clear general idea of the arrangement and character of the 
accommodation contemplated to enable the Committee to indicate their views 
on these points. They note that the provision of a larger ball room and dining 
room indicated in the modifications of your designs No. 1(a) to 4(a) and 6(a) 
to 9(a) handed by you to the Chief Engineer, on the 12th instant results in 
enlarging the cube. Subject to the receipt of the preliminary designs and 
information in the form specified in paragraph 3 above, and on the under- 
standing that such designs when examined will not reveal an increase of cost 
over the sum of 56 lakhs, already allowed for Government House, other than 
that directly attributable to the enlarged ball room and dining room, the 
Committee would be prepared to recommend them for acceptance by the 
Government of India. 

A Memorandum relating to minor points which appear to the Committee 
to require notice at this stage is appended. 


Memorandam regarding Secretariats. 

(а) Accommodation and Allocation . — ^The Committee note that the plans 
provide for the possible 25% expansion asked for the Civil Secretariat Offices. 
They consider that the accommodation provided is upon the whole sufficient 
and that the allocation, so far as it can be settled at the present stage, is suitable, 

(б) Basements and expansion areas . — The Committee are advised that the 
area required for the full A.rmy can be provided in full by slight additional 
excavation which would cost about Rs. 20,000 gross and Rs. 7,600 net. The 
Conamittee accept the Chief Engineer’s proposal that the work should be done, 
the interior of these basements being left in a rough and unfinished state. 

Grypto-Borticus . — The Committee are not satiffied as to the necessity of 
this feature and are of opinion that it might be omitted. 

Becord Booms.-— The location and size of these may be accepted. 

■Lifts.— The Committee think that, while lift-shafts may be provided 
as proposed, it will be unnecessary to put in more than three large passenger- 
hfts to be located as follows, one in the Eoreign 'Office and one at the eentite of 
each main block ; and five goods-lifts. 
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Tost and Telegraph Offices and Telephone Exchange. — The precise 
number of these is a matter which may he left for decision at a later stage. 

Architectural treatment of the inner-courts and the basement. — The 
Committee are prepared to agree that the major inner-courts upon the ground- 
floor should be faced with stone. They are also prepared to agree to the 
provision of pierced stone work as indicated on the plans in the windows of the 
basement. 

Method of keeping the building cool. — Mr. Baker’s proposals on this head, 
to provide double walls, &c., are accepted. 

Garages and Guard-houses. — The arrangement of the garages is agreed 
to. The Guard-houses should not form a part of the Secretariats, hut should 
he placed upon the Causeway, such a position that they will command the 
approaches to Government House. 


Memorandum regarding Government House Plans and Elevation. 


General . — The designs examined consist of- 
1(a) Ground plan l/ld" 

2; a) Upper Basement plan 1/16" 

3(a) Lower Basement plan 1/16" 

4ia) First floor plan 1/16' 

6(a) East Elevation 1/16" 

7(a) West Elevation 1/16" 

8(a) South Elevation 1/16" 

9(a) North Elevation 1/16" 

C. E. 110/E. Sections 1/16" 


1 

1 

1 

1 

1 

1 

1 

1 

1 


foot. 


and three drawings indicating subsequent modiflcations in the above. 


The drawings consist (except one) of pencil, tinted on detail tracing paper ; 
they should be in the form of tracing on linen tracing cloth, so that copies can 
he taken automatically and not by hand. 

C. E. 110/E. has been traced and Tandyked in the Chief Engineer’s office. 

The drawings should he signed. 

Lower Basement. — Some of the rooms appear to he dark judging from 
the plans ; but it is possible in working out details, to get more light into them 
than might be inferred from the plans. The Committee consider it desirable to 
get as much natural light, and ventilation as possible into the following : — 

Pantry and Ice room. Eefringerating plant. Plucking room. Pot 
scullery. Housekeeper’s office. Service. Laundry. Dairy and Press. 

Recourse to artificial light and ventilation should be minimised. 

The ceilings of the Dairy and Larders under the ornamental water tanks 
are very low (about 9 feet) ; and .if it necessary to dispense with the tanks 
in order to raise them, this may be done. 
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Vpper Basement.-^ThQ plan does not indicate suflBcient cloak room 
accommodation, but it could apparently be arranged in the dark portion under 
the central part of the building. The Lavatories 36' X 16' next the main 
stair-cases are hardly sufficient in themselves to serve also as cloak rooms. 

Lifts.-— The positions and number of these is not clear from the plans. 
The Cornmittee think that two passenger and four service-lifts would probably 
be sufficient, if suitably arranged. 

Soil Pipes and Lraim and Waterclosets . — ^With regard to the bath- 
rooms and lavatories their disposition requires alteration, so that the soil pipes 
should pass direct into pipe-stack areas, which need not exceed four feet by 
four feet in area and should be carried down to ground level, so that no soil or 
ventilating pipe need be carried down inside any room. The Committee also 
tMnk that one wall of every watereloset should be an external wall with a 
window in it. 

Thickness of walls . — The walling indicated on the plans appears thicker 
than structural necessities require. The Committee consider that the masonry 
might be reduced to the thickness required for structural purposes, the 
internal effect being preserved by providing false walls. 

Seating.— llhQ Committee understand that fire-places only are contem- 
plated. The Committee think it desirable that arrangements should be made 
so as to permit of mechanical heating of the State Eeceptiou Eooms. 


No. 226. 

FfiOM THE HON^BLE Mu. E. P. RUSSELL, Secy, to the Govt, of India, Public Works 

Dept. 

.r. « T Delhi, March 21st, 

Mt Dear Sir James, 

His Excellency sent me, with his demi-official of the 15th instant, an 
extract from his budget speech relating to Delhi for verification or correction of 
•figures and for any remarks I had to offer. 

The decisions arrived at in the Council meeting held on the 17th 
iMtant have necessitated a great deal of re-calculating, and I have only been 
able to complete the figures this evening and could not send them before. I 
now return the extract with all the figures corrected in red ink which mav be 
taken as correct. ^ 

V ’lo reference to his Budget speech of March 25th, 

19pi he has probably intentionally not done so. I draw attention to the fact, 
and for ready reference put up a copy of the speech, in case he may desire to 
make any reference to it. 

"l^e following are the only suggestions I have to make : — 

Page (4), passage marked A . — This passage might now be omitted, as the 
meeting of the 17th decided what was to be included in the Estimate 
and the figures are no longer provisional. 
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IPage (6), passage marked B. — The words in brackets are perhaps unneces- 
sarily strong and n3ight be as given in red ink. 

Page (7), passage marked C . — I suggest the entire omission of this 
paragraph. On page (3) His Excellency has frankly admitted that the 
four millions was an under-estimate, and it does not seem to me to be 
necessary to refer to any possible set-off against capital expenditure that 
In to me tiie other night Marshall Beid recoveries in the shape of rent charges 

made rather a pomt about the payment of rent by or taxeS mav bring about. It is 
Government officials. He said the yam was ffoing imj. i ^ 

'about that they were to be accommodated rent-free, probajuly trU6 tu9,t Il01lS6-rGIlt GiUu 
and thought it desirable that this should be contra- of land will to S0ni6 GXtGIlt COYGr par t 
dieted, so statement on this line seems desirable, interest OU Capital Outlay. The 

(Sd.) J. H. DuB. former will certainly be very small, the 
latter is very indefinite at present. On the whole, I am inclined to think that 
recoveries in the shape of house-rent, taxes, charges for water, irrigation, &c., 
will not do much more than balance current expenditure and the amount that 
may be taken as a set-off against»^capital expenditure will be very small indeed. 
It must be remembered that in the “ City Extension area” we may look for 
possibly the whole of the interest charges being recouped and possibly the 
scheme may be remunerative, but that scheme is not included in our Project, 
and in any case the reference to the Committee’s figure of two crores is not 
correct with the City Extension scheme excluded. I think the paragraph 
lends itself to criticism. If His Excellency desires to say anything, I would 
suggest a more guarded expression on the lines of (1) in the attached annexnre. 

Page (9 , passage marked D . — This is not quite correct ; our estimate 
makes provision for the accommodation of all ofi&cers and clerks that 
we now consider likely to be required to come to Delhi any rate for many 
years. We have reduced the total number as contemplated by the Com- 
mittee, we have assumed, firstly, that the number contemplated by the 
Committee is susceptible of reduction ; secondly, we have assumed that a 
number of junior officers, at any rate, will chum together to save house-rent, 
and that of the clerks many will be likely to live in the city — having 
made reductions on these accounts, we are providing for all the remainder 
in our estimates If private enterprise comes forward and provides houses, 
hotels, flats, &c., the effect will be a saving on our estimates for residential 
accommodation. We have not therefore framed our estimates on the supposi- 
tion that private capital will he forthcoming. We hope it will, hut we have 
not assumed that it will. I suggest modifying passage D as in II of annexnre, 
it somewhat amplifies what our estimate does provide for, so that critics when 
they see that the total is less than they expected it to he, may not assume that 
the provisions made must only he for hare immediate necessities, which is by 
no means the case. I have no other suggestions to offer. 

Tours sincerely, 

(SdO R. P. RUSSELL. 
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[KtrOLOSTTEB TO THE FOEEGOIHG LETTER.] 


Final Abstract (col. 2) as amended by Orders in.Codnoil or 17th MaecIh 1914. 
General aheiraei of the pryect estimate for the new Cajoital at Delhi as revised. 


Heads. 

New City. 

City extension. 

Total, 


Rs. 

Rs. 

Es. 

A . — Salaries and Allowances 

70,18,700 

6,28,100 

76,46,800 

B. — Travelling allowances of officers and establish- 

ment 

6,30,000 

65,900 

6,85,900 

C, — Supplies, services and contingencies 

3,78,600 

32,100 

4,10,700 

D, — Works expenditure— 




(i) Buildings ... 

3,69,87,200 


3,59,87,200 

(ii) Communications ... ... 

29,91,800 


29,91,800 

(iii) Miscellaneous public improvements 

27,34,500 

• • 

27,'34'50O 

(iv) Electric light and power... 

43,40,700 


43,40,700 

(v) Irrigation and river training 

27,49,000 

• • • 

27,49,000 

(vi) Sanitation including water-supply 
drainage and sewerage ... 

78,77,900 

27,68,500 

1,01,46,400* 

(yii) Purchase of tools and plant 

35,50,600 

3,21,100 

38,71,700 

(viii) Stock and suspense 

(ix) Miscellaneous including survey camps, 
and general preliminary expenditure 
^ connected with works .. 

42,82,100 

6,89,400 

• • • 

49,21,500 

(x) Maintenance during construction 

20,09,000 

1,26,000 

21,36,000 

City extension (roads, lighting, &c.) 

... 

28,88,300 

28,88,300 

General reserve, for unforeseen work 


— Acquisition of land taken up for the project 

56,48,200 

58,800 

37,07,000 

P •—Other miscellaneous expenditure ... 

6,000 


6,000 

Geoss Total 

7,77,04,300 

76,18,200 

8,62,22,600 

Deduct — ^Anticipated recovery from tools and plant 




Contingencies and unforeseen work ... 




GRAND TOTAL 

9,17,04,800 

84,62,200 

10,01,66,600 


• Gross amomt of estimates induding the existing City, Cantonments and Eailways. 


Water supply 
Sewerage ... 
Storm draiiiB 


Es. 

45.87.000 

82.20.000 
26,95,000 
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DELHI PROJECT ESTIMATE, 


POE imfOEMATIOH ONIT. 

• I. — Committee’s Estimate (mcluding City Extensions). 

Es. £ 

Estimate ... ... 10,49,99,100 = 6,999,940 

Contingent Liabilities ... 1,34,64,063 = 897,604 

Total ... 11,84,63,163 7,897,644 

II . — Fmt amended estimate (excluding City Extensions). 

Es. £ 

Estimate ... ... 8,50,76,300 = 6,671,763 

Contingent Liabilities ... 1,30,87,983 = 873,533 

Total ... 9,81,64,383 6,544,385 

III. — Second amended estimate (excluding City Extensions), (as revised by Order in 
Council, dated 17tli March 1914.) 

Rs. £ 

Estimate ... ... 9,17,04,300 = 6,113,620 

Contingent Liabilities ... Nil. Nil. 

Total ... 9,17,04,300 6,113,620 

£ 

Actual estimate ... 5,113,620 

Reserve for unforeseen ... 1,000,000 

Total ... 6,113,620 

No. 227. 

Viceroy to Secy., Public Works Dept. 

Telegram, 22nd March 1914i. 

I hope that I may have the revised Delhi figures for my speech on my 
arrival tomorrow morning. 
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No. 228. 

Secy., Public Works Dept., to Private Secy, to Viceroy. 

Telegram, 22nd March 1914. 

Please inform Viceroy revised figures, Delhi, were despatched yesterday. 

No. 229. 

Viceroy to Secretary of State. 

Telegram P., No. 66, 23rd March 1914, 1-16 p. m. 

Trimte. Construction of the new Delhi. I am making in Council 
tomorrow the following announcement- regarding the figures of the project 
estimate as amended by the Public Work.<4 Department ; — 

Begins. The figures are as follows under their various headings : — 

Ks. 

A. — Salaries and allowances ... ... ... 70,18,700 

B. — Travelling allowances of officers and establishment... 6,30,000 

C. — Supplies, services and contingencies ... ... 3,78,600 

D. — Works expenditure — 

(1) Buildings ... ... ... ... 3,69,87,200 

(2) Communications ... ... ... 29,91,800 

(3) Parks and public improvements ... ... 27,34,600 

(4) Electric light and power... ... ... 43,40,700 

(5) Irrigation ... ... ... ... 27,49,000 

(6) Water-supply, sewerage, drainage, &c. ... 73,77,900 

(7) Purchase of tools and plant ... 36,60,600 

(8) Survey camps and general preliminary expenditure 42,82,100 

(9) Maintenance fiuring construction ... ... 20,09,000 

E. — Acquisition of land taken up ... ... 36,48,200 

h** — Other miscellaneous expenditure ... ... 6,000 

Deduct anticipated recovery from tools and plant ... 10,00,000 

These figures, when added up, make an aggregate total of Rs. 7,67,04,300 
. 0 ?: £6,113,620. But as we are anxious to face our liabilities for starting ’ the 
new city to the fullest extent possible, we consider it necessary to make a 
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special provision for contingencies and unforeseen expenditure in excess of the 
usual provision that has been made of 5 per cent, on the works outlay, by 
adding a sum of one and a half crores or £1,000,000. Bnds. 

At the same time I am making it quite clear that the publication of the 
figures of the estimate does not commit the Secretary of State to their accept- 
ance in any way. 


No. 230. 

To THE HOFBLE Mr. E. P. RUSSELL, Secy, to the Govt, of India, Public Works 

Dept. 


Viceregal Lodge, Delhi, March 23rd, 1914. 

Hx DEAR Russell, 

The Viceroy is very much obliged to you for your letter of the 21st 
March containing suggestions regarding his Budget speech about Delhi, and he 
asks me to send you his best thanks. 

Tours sincerely, 

(Sd.) J. H. DuBOIJLAT. 


No. 231. 

From G. F. deMONTMORENCY, Esq. 

Delhi, March 23r<f, 1914. 

D.-o. No. 618. * 

Deae Sie James DitBotjlat, 

I am directed to forward three copies of correction slips to Volume I, II, 
and III of Mr. Keeling’s project estimate for the construction of the new 
Capital. 

Tours sincerely, 

(Sd.) G. F. deMONTMOEBNOT. 


No. 2Zla, 

To the HON'BLE Mr. W. M. HAILEY, c. i. B., Chief Commissioner of Delhi. 

Simla, March 23rd, 1914. 

Mx DEAE HaILEX, 

Can you teU me when the letter press for the pictures which are to appear 
in the academy of the Delhi Government buildings wiU be ready ? It will 
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hare to go home pretty soon now, and the Viceroy wants a separate copy to 
send to Dr. Stanley Eeed of the Times of India, to whom he has handed one 
series of the pictures for reproduction in that paper of the 2nd May. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


No. 2315. 

rEOM THE HON'BLE Me. W, M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, March 24^5, 1914 


Mt deae DuBoitlat, 

I am sorry for the delay in sending up the Times' article you refer to ; I 
will send it up today. 

Tours sincerely, 

(Sd.) M. HAILET. 


No. 232. 

Fbou the HON’BLE Me. J . B. BBUNYATE, c. s. i., c. i. e., Secy, to the Govt, of 

India, Finance Dept. 


D.-o, 421-P. E. 


Delhi, March 2m, 1914. 


Mr DEAR DuBoulat, 

i do not know if you hare followed the discussion about Stokes* successor 
as financial Member of the Imperial Delhi Committee. Under His Excel- 
lency’s instructions, it was ultimately left at this : that we should get Innes 
from Madras, if he could be spared and was willing to accept the appointment, 
but that otherwise we should have to press for Rainy from Bihar and Orissa. 
Innes declined &e appointment on private grounds, and I now enclose a copy 
of a telegram which we sent to Bihar and Orissa, of" their reply received today, 
and of the reply I have sent thereto. I think His Excellency will be glad to 
know that this matter has been settled. 

, Tours sincerely, 

^ (Sd.) J. B. BRUNTATE. 


[BNOinSTrEB TO THE ABOVE LBTTBE.] 

Secy., Finance Dept,, to Chief Secy., Govt, of Bihar and Orissa. 

Telegram, 19th March 191 4. 

Bmi-o$<Aal. Your letter No. 286.P., dated 21st February 1914. Government of India 
Dduch regret that their efforts to obtain elsewhere a successor to Stokes possessing necessary 
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esperieoee and (][tiaIifications liave proved unsuccessful, and they are reluctantly obliged to take 
^vantage of His Honour’s kind offer to surrender Hainy in default of other arrangements. It 
is understood that Kainy is willing to accept. If so, he will probably be wanted early in 
April. We shall be nauch obliged if you can telegraph earliest date on which he can be spared. 
Ihough formal orders have not been passed, it is practically settled that members of Imperial 
Delhi Committee will be allowed to recess in Simla for two and a half months altogether in the 
hot weather in two or more broken periods. 


Chief Secy., Govt, of Bihar and Orissa, to Secy., Finance Dept. 

Telegram, 23rd March 1914. 

Your wire of 19th instant regarding financial membership of Imperial Delhi Committee# 

Rainy has been appointed temporarily Financial Secretary, and Sir Charles Bayley desires to 
retain him, if not inconvenient, till close of budget meeting on 6th, and possibly 7th, April 
Hease wire whether this will suit and where Rainy should join. 


Secy., Finance Dept., to Chief Secy., Govt, of Bihar and Orissa. 

Telegram, Delhi, 26th March 1914. 

Demi-official, Your telegram of 23rd. Rainy. It will be quite convenient if Rainy can 
be set free about the date which you mention. He should join at Delhi. 


No. 233. 

From THE HON'BLE Mn. W. M. HAILEY, c. i. b., CHef Commissijner of Delhi. 


Delkiy March 1914. 

D..O. No. 682. 

MX DEAR DuBODLAT, 

I send you herewith a copy of the proceedings of the 40th meeting of 
the Imperial Delhi Committee for faxour of submission to His Bxceilency. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 
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[raCLOSTTBS TO THE EOKEQOINO LXTTEB. ] 


Proceedings of the Fortieth Meeting of the Imperial Delhi Committee held 

on the 23rd March 1914. 

Present : 

The Hon’ble Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commksionert 
Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. H. G. Stokes, c. i. e., i. o. s.. Financial Member. 

Mb." W. H. Nicholls, Architect Member. 

Mr. G. P. lbMontmorbnct, i. o. s., Secretary. 

1. The proceedings of the 37th, 38th and 39th meetings of the Imperial 
Delhi Committee were confirmed. 

2. It was decided that the following correspondence should he printed 
with the proceedings of the Committee : — 

A letter, dated 17th March 1914, from the Architects in reply to letter 
1 ^ 0 . 667, dated 16th March 1914, from the Imperial Delhi 
Committee to their address, 

A letter, dated 17th March 1914, from the Architects regarding the 
interpretation of the nature of sketch plans. 

A letter No. 595, dated 19th March 1914, from the Imperial Delhi 
Committee to the Architects. 

3. Head a note, dated the 8th March 1914, from the Deputy Commissioner, 
Delhi, forwarding a note hy the Land Ac<iuisition Officer relating to the insti- 
tution of an appeal for costs in the case Mohammad Amir Khan, &c., nersm 
Secretary of State decided on 24th Pehruary 1914 hy the Divisional Judge. 

It was resolved not to institute an appeal. 

4. Considered a Memorandum No. 488-W., dated the 19th Pehruary 1914, 
from the Chief Engineer forwarding a revised estimate amounting to 
Es. 2,06,860, gross, for the cost of cutting down Eaisena HiU down to E.L. 731. 

Eesolved that the revised estimate he sanctioned. 

5. Considered a Memorandum No. 606, dated 3rd March 1914, regarding 
the management of fairs to he held 'on, or connected with, the site of the new 
city. 

Resolved — 

(i) iSiat the management of the fairs must remain with the Deputy 
Commissioner as heretofore. 
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(w) That any tolls, &c., connected with the fairs should he collected and 
credited by the Deputy Commissioner as heretofore. The local 
administration should bear the cost of any sanitary measures. 

{Hi) That the Deputy Commissioner should be asked to consult the 
Health Officer, new city, regarding any sanitary measures which 
may be necessary from time to time. 

6. Considered a letter No. 655 of 4th March 1914 from the Assistant 
Commanding Eoyal Engineer regarding the question of the supervision of 
sanitary and medical matters on the site of the works of the new cantonments 
by the Deputy Sanitary Commissioner of the new city. 

Resolved that the Assistant Commanding Eoyal Engineer be informed 
that the Imperial Delhi Committee regret that it would be impossible for the 
Health Officer to undertake these additional duties, as his time is fully occupied 
in the medical and sanitary arrangements connected with the works on the 
site of the new Capital. 

7. Considered the question of the construction of service road D to 84/90 
at an estimated cost of Es. 8,750. 

Resolved that the estimate of Rs. 8,750 be sanctioned, less the item of 5 
per cent, for unforeseen charges. 


Copy of letter from Messrs. Lutyens and Raker, ArcMtects, to the Secretaiy, Imperial 
Delhi Committee, dated Delhi, the 17th March 1914, 

In reply to your letter of the 16th, we herewith have the honcur to give 
you the assurance that we agree under clause 3 of your letter that there 
will be no change in the positions of the sites as at present determined of 
Government House and the two Secretariat blocks, relatively to each other 
and the general lay-out, provided that the general arrangement, cubic contents 
and revised accommodation of Government House with the enlarged dining 
room and ball room, as submitted to His Excellency the Tioeroy and your 
Committee on March 16th, 1914, are not enlarged, nor materially altered. 

The position of the Secretariat blocks is thus fixed — east and west 
centrally on the north and south axis through point A ; and north and south 
by the distance of 7296T0^ from the east and west axis through point A to 
the centre of the towers which measurement is based on the measurement 
of l75'-9'', which is the distance on the revised plan above referred to of the 
centre of Government House to the centre of the three arches at the sides of 
the east elevation of Government House which should coincide with the 
centre of the eight porticoes of the Secretariat facing the Government Court. 

With regard to clauses 3(6) and {c), Mr. Raker is proposing to make some 
slight modification in the detail of the portico and cornice of the two western 
wings of the Secretariats in order to bring these buildings and the wings of 
Government House in harmony of scale where they front each other. These 
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modifications will not materially affect the cost, nor the arrangements of the 
rooms and allocation of these western wings. A drawing No. 103 to 
illustrate the nature of these proposed modifications is attached hereto. No 
other modification in the Secretariats is contemplated, apart from the working 
out of its own details. 

Copy of letter from Messrs. Lutyeos and Baker, Architects, to the Secretary, Imperial Delhi 
Committee, dated Delhi, the 17th March 1914!. 

In further reference to your letter of the 16th, we feel that we ought to 
point out that the Committee in your letter under discussion seem to be 
putting a strict interpretation on our agreement as to the nature of sketch 
plans which does not seem to be justified by the terms of it. Clause 26 {a) 
implies “ the approval of preliminary sketches and designs, ‘ such as are ’ 
sufficient to show the accommodation and general appearance”. It seems to 
us that the designs for Government House have certainly reached that stage. 


Copy of a letter from the Secretary, Imperial Delhi Committee, to Messrs. Lutyens and 
Baker, Architects, No. 595, dated Delhi, the 19th March 1914!. 

I am directed to refer to your letter, without date, in which a reply was 
sent to my letter No. 667, dated 16th March 1914. In paragraph 3 of that 
letter the Committee enquired whether yon were prepared to furnish them 
with an assurance that, in submitting the preliminary designs and sketches of 
Government' House with certain data therein specified, no alteration would be 
made which would either (.a) alter the centre lines and position of the Secretariat 
blocks and of the causeway (now known as the Viceroy^s court), (&) cause an 
alteration in the elevation of the Secretariats, or {<?) involve any such alteration 
in the Secretariats as would necessitate any modification of the preliminary 
designs submitted by Mr. Baker. Upon such an assurance being furnished, the 
Committee were prepared to submit Mr. Baker’s preliminary sketches, and 
designs for the approval of the Government of India in advance of those of the 
Government House itself, and to authorise Mr. Baker to proceed to the next 
stage of his plans. 

2, In paragraph 1 of your letter now under reply you express yourselves 
ready to furnish the desired assurance under {a) above, provided that the 
general arrangement, cubic contents and revised accommodation of Govern- 
ment House -with the enlarged dining room and ball room as submitted to 
His Excellency the Viceroy and to the Imperial Delhi Committee at their 
meeting on 16th March 1914 are not enlarged nor materially altered. I am to 
say with reference to this point that the Committee accept your assurance 
subject to the proviso which you have put forward. 

3. In respect of points (6) and (e) above you point out, in the last 
paragraph of your letter, that certain slight modifications in the details of 
the portico and cornice of the two wings of the Secretariats is proposed 
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by Mr. Baker in order to bring these buildings and the •wings of GoTenl- 
ment House into harmony of scale "where they front each other. It is 
explained that these modifications will not materially effect the cost nor the 
arrangement of the rooms and the allocation of the western wings of the 
Secretariats, and that no other modifications in the Secretariats is contemplated 
apart from the working out, of the details. I am to say that the Committee 
accepts these modifications, which do not appear to be material for the 
purposes of stipulations (i) and (o) above referred to, and -will submit 
Mr. Baker’s plans with these slight modifications for the formal approval of 
the Government of India. In the meantime they are prepared to authorise 
Mr. Baker to proceed to the next stage of his plans. They have already 
furnished to Mr. Baker a Memorandum relating to certain points of detail 
arising in connection with the Secretariats. These have been informally 
discussed with Mr. Baker and the result of that discussion will be communicated 
as soon as possible. 

4. The Committee await the submission of the preliminary designs and 
sketches for Government House which they have desired should be revised in 
the manner indicated in my letter of the 16th March No. 667, paragraph 6. 


No. 234. 

To HON’BLE Mb. J. B. BRUNYATE, o. i. e,. Secy, to the G-ort. of India, Finance Dept 

Viceroy*s Qamp, March 28^A, 1914. 

MT DBAB, BaTJNTATE, 

Many thanks for your letter No. 421-P. E., dated the 26th March 1914, 
together with its enclosures, relating to the question of Stokes’ successor as 
Financial Member of the Imperial Delhi Committee. His Excellency is glad 
to hear that the matter is satisfactorily settled. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


No. 236. 

Fbou the HON'BLE Me. W. M. HAILEY, c. i. e.. Chief Commissioner of Delhi. 

Delhii March 28^A, 1914. 

D.- 0 . No. 688. 

Mt deae DuBoijiiAT, 

In continuation of my letter No. 1794, dated the I7th March 1914, with 
which I forwarded to you a copy of a letter No. 667, dated 16th March 1914, to 
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the Architects from the Imperial Delhi Committee, I write to let you know 
the progress of the further negotiations by the Committee with the Architects, 

I enclose copies of the following correspondence : — 

(a) Letter, dated l7th March 1914, from Messrs. Lutyens and Baker 
giving the assurance required by the Committee. 

A letter No. 695, dated 19th March 1914, from the Imperial Delhi 
Committee to Messrs. Lutyens and Baker conveying the approval 
of the Committee to Mr. Baker’s proceeding to the next stage of 
his plans. 

A letter, dated I7th March 1914, from Mr. Baker to the Imperial Delhi 
Committee relating to the Memorandum on the Secretariats. 

A letter No. 667, dated i6th March 1914, from the Imperial Delhi 
Committee to the Architects in reply to Mr. Baker’s letter of 
17th March 1914. 

It will be observed that the Committee have ventured to allow Mr. Baker 
to proceed to the next stage of his plans. Mr. Baker’s preliminary design and 
sketches of the Secretariats are being copied and a note is in preparation explain- 
ing the points on which the instructions of the Government of India are d^ired. 
When these operations have come to an end, the preliminary designs and 
sketches of the Secretariats will be submitted by the Imperial Delhi Com- 
mittee to the Government of India with a recommendation that they should be 
approved and accepted. 

Matters are not so far forward in the case of Mr. Lutyens’ drawings of 
Governinent House. Mr. Lutyens before leaving did submit revised prelimi- 
nary designs and sketches of Government House providing for the enlaro-ed 
ball room and dining room, and showing how the changes affected the ground- 
floor and upper basement. His plan however showing the effect of the chano-es 
on the lower basement is still awaited. The revised drawings given in by him 
are on tracing paper instead of on tracing cloth or drawing paper and none 
of the duplicates for which our agreement with them stipulates have been 
provided. Mr. Lutyens has been asked to make good these deficiencies. Just 
before he went Mr. Lutyens also supplied the Committee with specification 
notes and sections (such as were supplied by Mr. Baker in the case of his build- 
ings many weeks ago). These have been taken in hand and the approximate 
cost has been checked. It is clear therefore that some little time must elapse 
before m. Lutyens preliminary designs of Government House can be sub- 
mitted officially to the Government of India. 

In submfiting Mr. Baker’s preliminary designs and sketches of 
Government House to the Government of India opportunity will be 
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taken to refer the question of a slight excess in the anticipated cost 
of Government House. It will he remembered that, in dealing with the limit 
of cost imposed by the Government of India for Government House, an 
approximate allocation of Rs. 55 lakhs was made for the main building and of 
Ks. 20 lakhs for the subsidiary buildings (Schedule B). It is fairly certain that 
the revised plans submitted hy Mr. Lutyens for the main building will or can be 
made to conform to the condition laid down in paragraph 5 of the Committee’s 
letter No. 567, dated 16th March 1914, of “ no increase in cost over the sum of 
Es. 55 lakhs other than that directly attributable to the enlarged ball room 
and dining room The excess due to the latter item appears likely to be 
somewhat less than Es. 5 lakhs. The Committee think in regard to the 
subsidiary buildings that it is possible to erect them for Es. £0 lakhs. . They 
cannot however be treated in the manner which Mr. Lutyens would propose 
for anything like that sum ; and the Architect member of the Committee 
considers that they cannot be erected in a manner worthy of their position for ' 
this sum. A reference will accordingly be made to the Government of India 
in regard to the different methods of treating the subsidiary buildings and the 
difference in the expenditure concerned and their orders on the subject will be 
solicited. 

Tours sincerely, 

(Sd.) W. M. HAILEY. 


[HJCLOSUESS to the above LBTTEE.1 


Copy of letter from Messrs. Lutyens and Baker, Architects, to the Secretaiy, Imperial 
Delhi Committee, dated Delhi, the 17th March 1914, 

In reply to your letter of the 16th, we herewith have the honour to give 
you the assurance that we agree under clause 3(a) of your letter that there 
will be no change in the positions of the sites as at present determined of 
Government House and the two Secretariat blocks, relatively to each other 
and the general lay-out, provided that the general arrangement, cubic contents 
and revised accommodation of Government House with the enlarged dining 
room and ball room, as submitted to His Excellency the Viceroy and your 
Committee on March 15th, 1914, are not enlarged, nor materially altered. 

The position of the Secretariat blocks is thus fixed — east and west 
centrally on the north and south axis through point A ; and north and south 
by the distance of 7296T0^ from the east and west axis through point A to 
the centre of the towers which measurement is based on the measurement 
of 175'-9*, which is the distance on the revised plan above referred to of the 
centre of Government House to the centre of the three arches at the sides of 
the east elevation of Government House which should coincide with the 
centre of the eight porticoes of the Secretariat facing the Government Court. 
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With regard to clauses B(b) and (c), Mr. Baker is proposing to make some 
slight modification in the detail of the portico and cornice of the two western 
wings of the Secretariats in order to bring these buildings and the wings of 
Government House in harmony of scale where they front each other. These 
modifications will not materially affect the cost, nor the arrangements of the 
rooms and allocation of these western wings. A drawing No. 103 to 
illustrate the nature of these proposed modifications is attached hereto. No 
other modification in the Secretariats is contemplated, apart from the working 
out of its own details. 


Copy of a letter from the Secretary, Imperial Delhi Committee, to Messrs. Lutyens and 
Baker, Architects, hJo. 695, dated Delhi, the 19th March 1914. 

I am directed to refer to your letter, without date, in which a reply was 
sent to my letter No. 667, dated 16th March 1914. In paragraph 3 of that 
letter the Committee enquired whether you were prepared to furnish them 
with an assurance that, in submitting the preliminary designs and sketches of 
Government House with certain data therein specified, no alteration would he 
made which would either (a) alter the centre lines and position of the Secretariat 
blocks and of the causeway (now known as the Viceroy’s court), (b) cause an 
alteration in the elevation of the Secretariats, or (c) involve any such alteration 
in the Secretariats as would necessitate any modification of the preliminary 
designs submitted by Mr. Baker. Upon such an assurance being furnished, the 
Committee were prepared to submit Mr. Baker’s preliminary sketches and 
designs for the approval of the Government of India in advance of those of the 
Government House itself, and to authorise Mr. Baker to proceed to the next 
stage of his plans. 

2. In paragraph 1 of your letter now under reply you express yourselves 
ready to furnish the desired assurance under {a) above, provided that the 
general arrangement, cubic contents and revised accommodation of Govern- 
ment House with the enlarged dining room and ball room as submitted to 
His Excellency the Viceroy and to the Imperial Delhi Committee at their 
meeting on 16th March 1914 are not enlarged nor materially altered. I am to 
say with reference to this point that the Committee accept your assurance 
subject to the proviso which you have put forward. 

3. In respect of points ( h ) and { c ) above you point out, in the last 
paragraph of your letter, that certain slight modifications in the details of 
the portico and cornice of the two wings of the Secretariats is proposed 
by Mr. Baker in order to bring these buildings and the wings of Govern- 
ment House into harmony of scale where they front each other. It is 
explained that these modifications will not materially effect the cost nor the 
arrangement of the rooms and the allocation of the western wings of the 
Secretariats, and that no other modifications in the Secretariats is contemplated 
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apart from tlie working out of the details. I am to say that the Committee 
accepts these modifications, which do not appear to he material for the 
purposes of stipulations (6) and (c) above referred to, and will submit 
Mr. Baker’s plans with these slight modifications for the formal approval of 
the Government of India. In the meantime they are prepared to authorise 
Mr. Baker to proceed to the next stage of his plans. They have already 
furnished to Mr. Baker a Memorandum relating to certain points of detail 
arising in connection with the Secretariats. These have been informally 
discussed with Mr. Baker and the result of that discussion will be communicated 
as soon as possible. 

4. The Committee await the submission of the preliminary designs and 
sketches for Government House which they have desired should be revised in 
the manner indicated in my letter of the Ibth March No. 667, paragraph 5. 


Copy o£ a letter from Herbert Baker, Esq., Architect, to the Secretary, Imperial Delhi Com- 
mittee, dated Delhi, the 17th March 19] 4. 

In reference to the Memorandum regarding Secretariats attached to your 
letter to Mr. Lutyens and myself of March 16th. 

(а) Noted with satisfaction. 

(б) This provisional basement will, I understand, be fixed as to its limits 

on the site to suit the nature of the ground. 

(c) Crypto Portions. If this only costs about £ 1,000, I think we shall 

all be sorry afterwards that it has been omitted. I think a small 
tunnel essential in any case for pipes and wires to avoid hacking 
up the court at intervals. A larger one will cost little more and 
can be made pleasant and also safe with iron doors. 

(d) Eocords Booms. — Noted. 

(e) I/ifts . — I think four more lifts may be found to be necessary, at the 

four staircases between the porticoes facing the court, because 
these staircases will serve the separate departments better than 
those in the centre of the blocks. 

(/) Fost and Telegraphs . — This should be settled in good time for arrang- 
ing channels for wires, &c. 

(p) Noted with satisfaction. The Committee will be aware that 
pierced stone work will also form an important feature of the 
superstructure, both for use and to give the buildings an Indian 
character. 

(A) Noted. 

The garages will fit the plans best, if built on the east wings connecting 
with the stable-yards. There is a mass of rock on the site of the proposed 
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garage on the north-east side. I have shown it on my plans, and the question 
of building it or not will, I understand, he left to the Chief Engineer. 

Garages could also he built in the north-western and south-western courts 
but there could not be a way right through in these. ’ 

The guard-house will be omitted. 


I should have your definite ruling on the following 
already submitted to the Chief Engineer : — ° 


points and plans 


To fix the levels of 697 for the Great Place; 

727 "75 for the Government Court ; 
706 for side roads. 


Menials and stables quarters. 


Copy of a letter from the Secretary, Imperial DelH Committee, to Messrs. Lutyens and Baker 
Architects, No. 667, dated 26th March 1914. ’ 

I am directed to refer to Mr. Baker’s letter, dated 17th March 1914 which 
wasreeeivedin reply to the Memorandum on the Secretariats which formed 
an enclosure to the Committee’s letter No. 567 of 16th March 1914. 

is conecT^^^^ ^ say that the interpretation, as stated by you, 

In regard to (c), the Crypto Porticus, I am to inform vou that thp Pnm 

i. u.oeoessa" 

be 

■ W., regarding the question of pierced stone work 

m the superstructure the Oomuuttee wiU await the receipt of workinu draw 

'®®“P* these, detSled estimatiwiU be 
of provtdi^ tto featoe ‘ "‘® 

f Sl®®se8. a decision on this point will be 
amyed at when the detailed estimates for the foundation and basLents which 
are m hand, hare been worked out. The following levels are agreed to^-! “ 

697 for the Great Place ; 

727*76 for the Government Court; 

706 for the side roads. 

loSm.SofPo'iLndT^^^^ to the 
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No. 236. 

To C. A. INNES, Esq. 

Viceroy^s Camp, March 29^A, 1914. 

Dear Mr. Innes, 

I write to acknowledge, with thanks, the receipt of your letter of the 20th 
March, which I have duly laid before His Excellency. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 

No. 237. 

To THE HON^BLE Mb. W. M. HAILEY, c. i. s., Cliidf Commissioner of Delhi. 

Vicercyy’s Campt Marchy 29/BOth, 1914 

[ Urgent. ] 

Mr DEAR Hailey, 

His Excellency has made a slight addition on page 6 of the document 
herewith returned. There is one other point he would like you to consider. 
He doubts whether it is a good thing to say much about the so-called studio 
and training of Indian craftsmen. He does not doubt that it will be necessary 
to collect a number of Indian craftsmen, but it will be in order to utilise their 
existing skill and not for training them. 

Will you please consider this small point; and if you agree, make a slight 
modification ? 

In other respects His Excellency quite approves the draft, and he would 
be glad if you would send it home to the Timesy either direct, or through" 
Lutyens, to be published with the pictures on May 2nd. 

Tours sincerely, 

(Sd.) J. H. HuBOHLAT. 



242 


No. 238. 

Viceroy to Secretary of State. 

Telegram, 30th March 1914. (Despd. from P. W. Dept.) 

Please pay to credit of Messrs. Baker and Lutyens common pool account 
with London County "Westminster Bank, 62, "Victoria Street, the sum of 
eight thousand, eight hundred and thirty-two pounds, ten shillings as special 
adyance under clause No. 26 of agreement. Imperial Delhi Committee desire 
payment to he made before 1st April, if possible. 


No. 239. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 1st April 1914, 1-45 p. m. (Reed. 2nd, 6 a. m.) 

Tour telegram of 30th March. Payment was made yesterday as requested 
to Delhi Architects’ joint account. 


No. 240. 

PaoM THE HON’BLE Ma. W. M. HAILEY, o. i. B., Chief Commissioner of Delhi. 


DelMy April 8^A, 1914. 


D.-o. No.. 773. 

Mt dear DuBottlat, 

I send you herewith a copy of the proceedings of the 4l8t meeting of the 
Imperial Delhi Committee for fayour of submission to His Excellency. . 

I am, yours sincerely, 
(Sd.) W. M. HAILET. 


P. S. V.,- 

Will you kindly ascertain from Russell where the delay occurs as regarde 
the lay-out. I want orders sent at once to continue progress with the seryics 
roads enumerated by Mr. Hailey. 


H. 
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[ ENCLOSUEE TO THE FOEEGOINS lETTEE.] 

Trooeedings of the 415^ Meeting of the Imperial Delhi Committee held 

on the Brd April 1914. 

Peeseot : 

The Hon’bIiE Me. W. M. Hailey, c.i.e., i. o.s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. H. G. Stokes, c. i. e., i. c. s., Financial Memher. 

Me. W. H. Nicholls, Architect Memher. 

Me. G. P. deMontmoeenct, i. o. s.. Secretary. 

Majoe G. Geieeith, e. e.. Assistant Commanding Eoyal Engineer, also 
attended. 

1. The proceedings of the 40th meeting were confirmed. 

2. The question of the sanitary and medical arrangements of the new 
cantonment works were again discussed. 

As regards medical arrangements, it was resolved that there would be no 
objection to emergent oases from the new cantonment works being sent to the 
Coolie Hospital in the new capital. It would be considered, however, that 
those connected with the new capital works would he entitled to have the 
first claim on the limited accommodation in this hospital, and that the Medical 
Officer in charge should have discretion to refuse admittance to non-entitled 
persons when accommodation in the hospital for entitled persons had become, 
or seemed likely to become, too restricted. 

As regards sanitation, it was resolved that there was no objection to the 
Health Officer, new capital, assisting the Assistajat Commanding Royal 
Engineer with his advice in the capacity of an inspecting officer. It was 
decided as previously communicated to the Assistant Commanding Royal 
Engineer in the Committee’s letter No. 664, dated 26th March 1914, that it 
would be impossible for him to supervise or do any executive work in connec- 
tion with the sanitary and medical arrangements of the cantonment 
area, as his time is fully occupied in the medical and sanitary arrangements 
connected with the works on the site of the new capital. 

3. Considered a Memorandum No. 869-W., dated 28th March 1914, 
regarding a proposal for constructing seven new service roads. 

Resolved that no work should be undertaken on these roads at present, 
and that the following telegram he sent to the Government of India : — 

“ The Imperial Delhi Committee solicit very early orders on the question 
of the approval of the Government of India to the lay-out referred to in their 
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letter No. 1844 of 6tli November 1913. The Committee 'have under con- 
sideration the question of the necessity for the early construction of service 
roads A to E, N to M, P to K, A to S, E to E, 40-41, 106 — 41. It is impossible 
to sanction their construction without definite orders from the Government of 
India regarding their acceptance of the lay-out. Meanwhile work is being 
delayed and there is a danger of labour already collected on site being dispersed 
and of a consequent general rise in the rates of labour. If it is impossible to 
convey orders in regard to the lay-out as a whole, the Committee solicit orders 
in regard to constructing the roads above referred to at an early date.’* 


No. 241. 

PaoM THE HON’BLE Mb. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi, 

Delhi) April 9th) 1914. 

D.-o. No. 779. 

Mt deab DtjBoulat, 

I send you herewith a copy of the proceedings of the 42nd meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnciosurb to the above letter.] 


Proceedings of the Forty-second Meeting of the Imperial Delhi Committee 

held on Uh April 1914. 

Peesent ; 

The Hon*ble Me. W. M. Hailey, o. i. e,, i. c. s., Chief Commissioner) 
Delhi) President. 

Me. H. T. Keeling, Chief Engineer) Delhi. 

Mr. H. G. Stokes, c. i. e., i. o. s., Fwancial Member, 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. dbMontmorenct, i. o. s., Secretary. 

1. It was resolved to ask the Chief Engineer to send a rent assessment 
statement for the residential quarters occupied by the Architects in the cold 
weather 1913-14 at Raisena. 

2. Considered a letter No. 564- A., dated the 13th March 1914, from the 
Chief Engineer forwarding a bill on account of rent of telephones. 
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Resolved that the bill be revised as certain items were not properly 
eharg^eable to the new capital estimates. 

Further resolved that considerable economies could be efiPeoted in future, 
and that the Chief Engineer be asked to bear this in mind and to submit a list 
of the connections considered indispensable in future for the approval of the 
Committee. 

3. Considered a letter No. 662- A., dated the 21st March 1914, from the 
Chief Engineer asking for sanction to the installation of telephones at (a) 
Malcha quarries and (5j traffic station. 

Resolved that the installation of these connections be sanctioned. 

4. Considered some sketch plans of a hospital in the Viceregal Estate 
forwarded with Mr. Lutyens letter, dated the 20th March 1914. 

Resolved that the result of the enquiries as to the hospital accommodation 
at Viceregal Lodge at Simla and the former hospital accommodation at Govern- 
ment House, Calcutta, he awaited, and that the matter he discussed at next 
meeting. 

5. Considered a letter No. 138-L. A., dated 11th March 1914, from the 
Special Land Acquisition Officer regarding certain erections by the Municipal 
Committee, Delhi, on land belonging to the Imperial Delhi Committee and to 
the question of the boundary of the Imperial Delhi Committee land in the 
Nazul properties between Paharganj and the Idgah. 

Resolved that the Chief Engineer be asked to report in regard to the first 
item, and that the Land Acquisition Officer be asked to include all the plots of 
Nazul land under reference, except the small area near Shidipura. 

6. Considered a letter No. 163, dated the 31st March 1914, from the 
Special Land Acquisition Officer asking that permission to remove malha may 
be given in the special cases— (a) where residents have stayed on in their ahadi, 
because they have taken land on rent from the Imperial Delhi Committee, (S) 
Aliganj and Arab Serai where acquisition has only just been completed. 

Resolved that in these two special classes of cases permission to remove 
wood work only may be given. 

7. Considered a letter No. 1166, dated the 28th March 1914, forwarding 
an estimate for two table fans to be installed in the uper roon^ of the 
Imperial Delhi Committee office. 

Resolved that the estimate be sanctioned. The usual rent charges 
should be levied. 

8. Considered a letter No. 574- A., dated the 14th March 1914, from the 
Chief Engineer proposing a conveyance allowance of Rs. 30 a month for 
Mr. I. D. Marclew Foreman and a* note, dated 30th March 1914, from the 
Audit Qfficer. 
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Eesolred that a conveyance allowance of Es. 30 be sanctioned. 

9. Considered a letter No. 844-W., dated 27th March 1914, from the 
Chief Engineer regarding supply of grass to officers’ horses. 

Eesolved that officers should themselves arrange with the grazing lessee to 
admit their grass-cutters to the areas which he has leased from the Imperial 
Delhi Committee at a fixed monthly rate. When the present grazing leases 
expire, officers can make a similar arrangement with the new lessee for the 
ft ]]am’ng period or can themselves lease land from the Deputy Commissioner for 
the purpose of cutting grass at the same rates as the Deputy Commissioner 
charges the other lessees. 

10. Considered a letter No. 713-A., dated the 27th March 1914, from the 
Chief Engineer regarding the classification of Mr. Syke’s motor car as a four- 
seated motor car for the purposes of up-keep allowance. 

Eesolved that the ear must be classified as a two-seated motor car and an 
allowance of Es. 180 per mensem only is admissible. 

11. Considered a Memorandum No. 862- W., datei the 27th March 1914, 
from the Chief Engineer forwarding Mr. Baker’s plan 89, showing the details 
of the stables and menials* yards in the Secretariat buildings. 

Eesolved that the plan may be approved for recommendation to the 
Government of India for acceptance, and that Mr. Baker be instructed to 
proceed to the next stage of his designs as regards this item. 

12. Considered the question of the payment of fees to the Architects on 
account of the preliminary sketches and designs of the Secretariats submitted 
by Mr. Baker. 

Eesolved that the letter printed with these proceedings be issued to the 
Architects. 

13. Considered a draft defining the lateral limits of the central vista 
required by the Architects in accordance with the clause IH of the 1st 
schedule of the agreement made between them and the Secretary of State. 

Eesolved that, in communicating the definition, opportunity be taken to 
make clear to the Architects the precise works, &c., within the limits of the 
central vista which have been entrusted to them to design within the meaning 
of clause 1 of their agreement. 

14. Considered a Memorandum No. 868- W., dated the 28th March 1914, 
from the Chief Engineer forwarding proposals accompanied by detailed 
estimates and perspective's for building 9 out of 22 residences required for the 
staff on the site. The estimates and plans were discussed- and amendments 
were suggested. 

It was resolved to address the Government of India on the matter, when 
the estimates had been amended. 
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Copy of letter from the Secretary, Imperial Delhi Committee, to Messrs. Baker and Lutyens 
Architects, London, No. 743, dated Delhi, the 6th April 1914, ’ 

I have the honour to infonn yon that the Imperial Delhi Committee have 
sanctioned the payment to you of a sum of £8,832-10-0 on account of fees for 
the preliminary sketches and designs of the Secretariat building, submitted by 
Mr. Baker prior to his departure from India, on the 21st March 1914. 

2. This sum is arrived at as follows : — 

The cost of the Secretariat buildings has been worked out and approxi- 
mately allocated by the Chief Engineer upon the basis of the preliminary 
sketches, designs and specifications furnished by Mr. Baker. The estimated 
cost of the Secretariats, excluding that of the Crypto-porticus (which is to be 
omitted), and the engineering services is Ks. 1,02,99,000— 


Es. A. P. 

11 per cent, on Rs. 1,02,99,000 ... ... 1,28,737 8 0 

The estimated cost of engineering services is 
Es. 6,00,000. The full percentage rate under 
clause 21(6) of your agreement is 3 per cent, 
payable “ by such instalments as provided in 
clause 25”, i. e,, at the first stage f per cent., 
at .the second stage 1^ per cent, and at the 
third stage 1^ per cent. The amount payable 
at the present stage in respect of estimated 
cost of the engineering services, therefore, 
is I per cent, of Rs. 5,00,000 ... ... 3,760 0 0 

The total payable, therefore, is ... ... 1,32,487 8 0 

or £8,832-10-0. The cost of establishment charged to works and contingencies 
is not included in the foregoing total of Rs. 102,99,000 for the purposes of the 
percentage calculation. The amount payable is respect of these will be 
calculated hereafter on the basis of the ascertained cost. 

3. A certain amount of work has, as you are aware, been done during the 
last few months on the preparation of the site of the Secretariats, by levelling 
the top of Raisena Hill, in respect of which you are entitled under clause 
21(6) of your agreement to payment at the rate of 3 per cent, in instalments as 
explained above. The sum, due to you at the present stage on account of 
this item, will be considered so soon as the accounts for the year ending 31st 
March 1914 have been received and closed. The sum now sanctioned for 
payment includes nothing upon this account. 



248 


4. As regards perspectives *’ the Committee observe that, hy the terms 
of clause 25(d) of your agreement, perspectives are to be furnished along with 
the detailed and working drawings and the remuneration on their account is 
clearly included in the general percentage remuneration of 6 per cent. The 
Committee therefore are unable to sanction a separate payment on account of 
perspectives. 

5. The sum of £8,832-10-0 has reference to the preliminary sketches and 
designs of the Secretariats only including the front steps, wall, paving-courts 
and garden, &c., and is sanctioned by the Committee, as a special advance, 
under clause 26 of your agreement, because they are not yet in a posi- 
tion to accord formal approval of the preliminary sketches and designs as 
required by clauses 11 and 25(a) of your agreement, formal approval, as 
contemplated by the agreement, will be conveyed to yon so soon as the 
preliminary sketches and designs have been accepted by the Government of 
India, to whom the Committee are submitting them. The sum now paid as a 
special advance will be adjustable against future sums payable as laid down in 
clause 26. 

6. The Committee understand that Mr. Baker has also handed to the 
Chief Engineer working drawings and plans for the foundations and basement 
of the eastern halves of the two Secretariat blocks, but that these require 
confirmation after check by you, after which, and after the quantities have 
been taken out and priced, and the detailed plans and drawings duly approved 
as contemplated by clause 25(5) of your agreement, the Committee will be 
prepared to consider the payment of the fees due in respect of them. 

7. As regards Government House, the Committee have still to receive in 
complete form the preliminary sketches, designs and specifications asked for in 
my letter No. 595, dated 19th March 1914, paragraph 4. They are not 
therefore in a position at the present stage to sanction a payment of fees in 
respect of these ; hut, should you so desire, they will be prepared to consider 
the payment of a special advance under clause 26 of your agreement to be 
adjusted hereafter, against future sums payable, in view of the fact that some 
time may elapse before the Committee are in a position to accord formal 
approval to Mr. Lutyens’ preliminary sketches and designs. The Committee 
will be glad to learn your wishes in this respect. 

8. The Committee have requested that the sum of £8,832-10-0 now sanc- 
tioned may be paid, under the orders of the Secretary of State, to the credit of 
your “Poof Account” with the London County and Westminster Bank, 62, 
Tietoria Street„S. W. 


Endorsed by the Secretary, Imperial.D.elhi Committee, No. 748, dated Delhi, the 6tli 

April 1914. 

Copy forwarded to the-jj^^^-for information. 
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No. 242. 

To THE HON’BLE Me. R. P. RUSSELL, Secy, to the Govt, of ladia, PuhKo 

Works Dept. 


Viceroy's Oamp, April ll^A, 1914. 

[Immediate.] 

Mt ueae Eussbll, 

I enclose an extract (item 3 ) of the proceedings of the Imperial Delhi' 
Committee of April 3rd. 

The Viceroy asks me to ascertain from you where the delay is occurring 
as regards the lay-out, and he wishes you to have orders sent at once to continue 
progress with the service-roads enumerated. 

Yours sincerely, 

(Sd.) J. B. DtjBOULAT. 

P. /S'.— Printed copy of proceedings wiU follow later. 

[enclosceb. ] 

Extract paragraph three of the proceedings of the Imperial Delhi Committee of April 3rd. 


No. 243. 

Feom P. HAWKINS, Esq., m. x. o. b., Under Secy, to the Government of India, 

Public Works Dept 


Simla, April IBth, 1914. 

Dear Sie James, 

Tour demi-ofidcial, dated 11th, enclosing an extract from the proceedings 
of Delhi Committee relating to the sanction of the alignment of certain service- 
roads. (Paragraph three of the proceedings of April 3rd.) 

Immediately on receipt of the telegram referred to in the proceedings, we 
issued sanction for the construction of the service-roads referred to. 

At the same time, in view of the fact that many of the service-roads are 
being constructed to a more expensive specification than would he necessary 
for ordinary service-roads, with a view to ultimate economy by utilising them 
as portions of permanent roads, we reminded the Committee that some of the 
roads would probably he altered in consequence of alterations made in the 
project. This does not, however, affect the service-roads sanctioned. 
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Knal orders on the lay-out have not issued yet for the reason indicated above, 
tiz.i the alterations proposed may affect some of the smaller roads, especially 
in the residential areas. We are about to send the Committee a note of the 
alterations proposed, and shall probably have to obtain a report from them on 
the subject of roads. This need not, however, delay the work in any way, since 
they can apply at any time for sanction to construct additional service-roads, 
should any be required. 

Mr. Eussell is away on casual leave, but I will show him your letter on his 
return. 

Tours sincerely, 

(Sd.) P. HAWKINS. 


No. 244. 

FaoM De. STANLEY REED, ll.d. 

Bombay t April Ihth, 1914. 

Mt pear DtjBotjijAT, 

When His Excellency was in Bombay he very kindly left with me some 
photographs of the designs for the new Delhi. He told me that there was a 
printed explanation with these designs, and that you would send it. These 
designs, I understand, are not to appear before May the 2nd, that is, after they 
are hung at the academy; but we are getting nearer that date; and as I am 
anxious that they should be as well produced as possible, I shall be glad of the 
printed matter at your earliest convenience. 

I promised to send you one or two cuttings from the native papers with 
regard to the change of capital. But the very remarkable demonstration of 
Indian feeling at the last meeting of the Imperial Legislative Council seems to 
me to make any further reference to it unnecessary. The general opinion here 
is that it placed the final seal upon the transfer of the Government. 

Tours sincerely, 

(Sd.) STANLET HEED. 


No. 245. 

Private Secy, to Yiceroy to Chief Commr., Delhi. 

Telegram P., 17th April 1914. 

Is letter press for pictures in Times of India ready ? Viceroy is getting 
anxious about it. 



261 


No. 246. 

Private Secy, to Viceroy to Dr. Stanley Reed. 
Telegram, Viceroy’s Camp, 20tli April 1914. 

Tour letter of 16th. Hope to send letter press on Tuesday. 


No. 247. 

From THE HON’BLE Mb. W. M. HAILEY, a i. e., Chief Commissioner of Delhi. 


Delhi, April 20th, 1914. 

D.-o. No. 2687 — Home. 

Mt dear DuBoulay, 

Herewith what I suggest for the Times of India. It differs a srood deal 
from what I sent home to Lutyens for the Times, as the public is different. 


Tours sincerely, 

(Sd.) W. M. HAILBT. 


May I send to Stanley Reed, Sir? 

Please. I tMnk it is very good. 

I suppose Hailey or Lutyens sends tMs to tlie Times. 


J. H. DttB. 


H. 


H. 


This is the letter press for the TimeSt Sir. 

I understand Mr. Hailey contemplates producing something quite different for the Times of India. 

J. H. DuB. 


On page 6 I have added a few words. I am not sure that I think it is a good thing to say much about the 
so-called studio and training of Indian craftsmen. That we shall collect a lot of Indian craftsmen I do not 
doubt, but it will be for utilising their existing skill and not for training them. Please mention this doubt 
to Hailey. Otherwise I quite approve. 


[ ENCLOSURE TO THE ABOVE LETTER. ] 


It will, we fancy, be a relief to many people when the actual work of constructing the new 
capital at Delhi is begun in serious earnest. It is over two years since His Majesty 
announced his desire that it should be taken in hand. Since then there has been much 
discussion on every possible aspect of its construction ; never, perhaps, since the children of 
men began to build cities has the planning of any town been so widely deliberated. Indeed 
as the months went on, there must have been those who found something peculiarly apposite 
in the old Persian ^lO^^xh^lJiUd diir ast. Delhi is a still a long way But, during 

this period of discussion, a good deal of preliminary work has, as a matter of fact, been effected 
on the site. Throughout the summer of 1918 and winter of 1913-14, the engineers have been 
occupied in levelling the ground, in making roads and collecting the plant and material neces- 
sary for the inception of the real work of construction. A visitor to the site will now meet 
with abundant evidence of their activity. The low outcrop of rock, known locally as the 
Baisena Hill, which is the site for the future Imperial Secretariat has been quarried down 
to the level on which the plinth of those buildings will stand. Service roads^ destined for 
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tbe present to carry material for the buildings, and in the future to form the main avenues of 
the new city, already lead off in every direction. A huge quarry on the hidge, near Malcha, 
produces daily great stacks of building stone; and the smoke of brick kilns fills the sky beyond 
the M ausoleum of Safdar Jhang. Driving or motoring along the service roads the visitor realises 
how little truth there is in the suggestion that the new Delhi is altogether dissociated from the 
old. The Jumma Masjid is only three miles distant from the new Imperial Secretariat. The 
clerks^ quarter will run up to the edge of the existing suburb of Paharganj. The new railway 
station — it is possible that this will some day become the new terminus—is less than a 
mile from the Ajmere Gate, and the space between the railway station and the city wall will 
form the site of a new suburb which should have great commercial possibilities, and serve, 
moreover, as an admirable link between the old and the new cities. 

A distinct forward step was taken when His Excellency the 'Viceroy was able to announce 
at the final meeting of the Imperial Legislative Council that the Government of India had 
completed their estimate of the cost of the new project, and were about to send it home for 
the sanction of the Secretary of State. A still further step forward has been taken in publish- 
ing for the information of the public the designs and sketches of two principal buildings of the 
new city — Government House and the Imperial Secretariat — ^prepared by Messrs. Lutyens 
and Baker, the Government Architects, Among the questions most keenly ventilated in 
regard to the new Capital was that of the style most appropriate to the chief buildings. The 
designs now exhibited, if they do not set at rest this question, will at least give the public 
sufficient information on the intentions of Government, The designs are not, of course, final; 
they are rather by nature of what would in England be known as Warrant designs, and in 
more than one respect are provisional only, hut their preparation has had its effect in formulat- 
ing in sufficient detail the general character and style of treatment adopted. 

Those who have taken an interest in the subject are, we presume, sufficiently acquainted 
with the general aspect of the *May-out^^ of the new city. Its main axis is the Central 
Vista terminated on the east by the fine battlemented walls of Indrapat or Purana Killa, 
and on the west by Government House and the Imperial Secretariat, The Architects^ concep- 
tion of this group of buildings is, we think, a fine and dignified one. They have planned 
them as one block — as it were a capitol — giving at the same time to Government House 
that degree of predominance which its character seems to require. As we have said, the block 
as a whole faces towards Indrapat, that is, to the east. To a spectator advancing from 
Indrapat the first point which will strike him is that the whole group stands at a height of 
some 30 feet above the level of the surrounding country. The Secretariat is actually 
built on the rock of Raisena Hill, the top of which has been levelled for the purpose ; behind 
the Secretariat is a raised causeway forming the approach to Government House ; while 
Goverament House itself, at the end of the causeway, is built on a high basement constructed 
on an outcrop of rock. But let us take our spectator through the buildings in somewhat closer 
detail. He reaches the capitol by a wide semi-circular piazza — the Great Court — from the 
centre of which a sloping yray takes him up to the level of the Secretariat buildings. This 
forms the main processional route to Government House ; and inlview of this fact the gradient 
has been limited to an ascent of 1 in 22^. He now finds himself standing in the Government 
Court a space of about 1,100 feet in length, and 400 in breadth, flanked to the north and 
south by the two blocks of Secretariat buildings. These buildings have been designed by 
Mr, Baker and, as stated in -His Excellency's speech, the aggregate cost will be some £750,000. 
The eastern end of each block is marked by deep loggias looking , out over the central vista. 
In the centre of each block is a dome. In the case of the norths block this marks an entrance 
hall ; in the south block it surmounts a conference ball with a suite of cloak and reception 
rooms. Each, block contains three floors ; in the lowest are motor g^-rages, godowns and 
xecord^rooms ; in the middle floor are the offices of Members, Secretaries and other officers ; in 



253 


the top floor are clerks’ rooms. An essential feature of the design, and one which sets the 
character of the whole building, is the provision of loggias and recessed gateways or exedrae 
giving views through to the fountain courts situate in the interior of the blocks. The verandah, 
so famili ar ia Indian buildings, is altogether absent. The Architect relies for control of tem- 
perature on thick external walls, with an air space inside, together with the thick window shutters 
adopted so widely in Southern Europe, and the wide ohajja characteristic of Oriental buildings. 
Advancing among the “ Government Court” between the north and south Secretariat blocks, 
the spectator passes into the “ Viceroy’s Court” — ^the raised causeway already referred to 
leading up to Government House. The Court is about 600 feet in breadh and 1,800 feet in 
length ; it will be treated with grass and waterways and low trees, and should form a digni- 
fied approach to the final group of buildings. At a point midway in the causeway, roads lead 
off to the north and south, forming alternative lines of approach to Government House. 

We now stand immediately in front of the portico of Government House. This portico 
is raised some 20 feet above the causeway and 50 feet above the surrounding country. The 
house itself centres round the great Durbar Hall, a domed structure which dominates the 
scheme of the buildings surrounding it. Grouped round the Durbar Hall are the State rooms 
and great stairways from the entrance courts on the north and south sides. In the right wing 
is the Chamber of the Legislative Council of the Governor-General and ofiicesforits Members. 
In April 1912, the Under Secretary of State indicated in Parliament the decision that this 
Chamber should be attached to the residence of the Governor-General. It has therefore been 
included in the design of Government House, but it has been assigned a separate approach 
through a spacious avenue of its own. The left wing contains the private suites. In the rear 
of the house will be a raised garden, walled and terraced after the manner of the Moghals, 
and behind that again, on the level of the surrounding country, a park which will contain the 
staff-houses and quarters. The park will lead up to the rocky slopes of the Kidge which 
closes in the vista on the west. The house which has been designed by Mr. Lutyens will, 
with its attached quarters, garden and park, and- with the Legislative Council wing, cost 
approximately £500,000. 

The feature, which no doubt will impress most strongly the Indian critic of these 
designs, is the fact that they obviously have ho very special Oriental character. They 
have, for instance, few, if any, of the aspects of what is commonly known as the Indo- 
Aryan and the Indo-Saracenic style. On this point we may permit ourselves two remarks. 
The task set to the Architects was not to produce a group of buildings of any particular style, 
but to design a capitol which should be structurally adopted for the uses for which it is required, 
and at the same time in keeping with the great monuments of India’s past with which it is 
surrounded. It was not necessary to imitate these remains in order to be in keeping with 
them ; success in this direction lay rather in giving to the new buildings a sense of dignity 
and a breadth of treatment which would ensure their effective harmony with the old. There 
is another point which should not be overlooked. The peculiar genius of the Indian workman 
lies ia ornament and decoration. It is not possible in the present stage of the designs to 
exhibit either ornament or decoration without sacrificing the bigger conceptions of the project, 
but the Government of India has announced its intention to collect at Delhi a body of 
craftsmen suitable for employment on this work, and the Indian craftsman should therefore 
have every opportunity of contributing to t'he scheme those features in which he is best 
qualified to show his skill. 

Nothing is, apparently, now required, but the sanction of the Secretary of State to allow 
the work of construction to commence. The preparations made on the site show that, as soon 
as that sanction is communicated, the work can be pressed forward without delay. 
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No. 248. 

To De. STANLEY REED. 

Viceroy's Ca "'’,p, April 22nd, 1914. 

My dear Eeed, 

I am 'Writing in the train, so forgive illegibility. 

I enclose copy of the letter press to accompany the pictures of the Govern- 
ment buildings at Delhi as promised. 

Yours sincerely, 

(Sd.) J. H. DuBOULAY. 


No. 249. 

Secretary of State to Viceroy. (Public Works Dept.) 

Telegram, 23rd April 1914, 1-40 p. m. (Reed. 24th, 6 a. m.) 

Delhi expenditure. When may I expect your proposals ? Parliamentary 
debate on the subject fixed for 11th May. 

No. 260. 

Viceroy to Secretary of State. 

Telegram, 24th April 1914. (Despd. from Public Works Dept.) 

Your telegram, dated 23rd April. Despatch has been posted regarding 
Delhi project estimate on 9th April. 


No. 261. 

Copy o£ a letter from Dr. Stanley- Reed to the Private Secy, to the Viceroy, dated the 24th 

April 1914. 

Very many thanks for your letter of the 22nd and for so kindly sending 
me the letter press trbich is to accompany the reproduction of the design for 
the New City. When His Excellency was so good as to give me the photo- 
graphs he briefly indicated the buildings which they represented. His Excel- 
lency’s description is very fresh in my memory, but to avoid any possible 
misunderstanding, I shall be grateful if you can ask the officer in charge to 
write on the backs of the proofs of the blocks which I send herewith the exact 
buildings which the photographs represent. These photographs have never 
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been out of my possession except to the block-maker and back, and you may 
rest assured there will be no violation of confidence. I propose to publish this 
on a special double supplement of the Illustrated Weekly of May the 6th 
which will be well within the limit of May 2nd which was given to me. 

I shall be glad to have these proofs as early as your colleague can send 
them. 


No. 251a. 

Extract from a letter from Sir Thomas Holderness, K. C. S. I., Under Secy, of State for India, 
to His Excellency the Viceroy, dated the 24th April 1914. 

I have seen Lutyens, but not Baker. The latter is with his family out of 
town, Lutyens seems very well satisfied with the general results of the 
cold weather’s work and the conclusions arrived at regarding the plans and 
■ estimates. I suppose he has got over his disappointment at the reduction of 
his first estimates, and has accepted the fact that he must work on a smallftr 
and less expensive scale. 


No. 252. 

To THE HON’BLE Mr. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


Viceregal Lodge^ Simla, April 2Sfk, 1914. 

Mt dbae Hailey, 

I think you had better do this, if you do not mind. I enclose Eeed’s letter* 
and the proofs, and you might mark them and pass them on direct to him. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 

* Letter, dated 24tli April 1914. 


No. 253. 

Secretary of State to Yiceroy. (P. W. Dept.) 

Telegram, 30th April 1914, 9 p. m. (Reed. 1st May, 8-16 a. m.) 

Your telegram, dated 5th September last. Delhi. Question in Parlia- 
ment Tuesday next. Please telegraph not later than 4th May what you have 
done or propose regarding adyisory functions assigned to Swinton Jacob. 
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No. 264. 

Secy., P. W. Dept.j to Viceroy. 

Telegram, Simla, 1st May 1914. 

Pollowing telegram receiyed today from Secretary of State : — 

Begins. Tour telegram September 6th last. Delhi question in Parliament 
Tuesday next. Please telegraph not later than 4th May, what you have done 
or propose regarding advisory functions assigned to Swinton Jacob ? Ends. 

In our telegram 6th September we said — 

Begins. We have made enquiries and anticipate no difficulty in obtaining 
one or more capable Indian architects or craftsmen as assistants and advisers 
in architecture and construction until final selections have been made and 
terms arranged. We do not think it advisable to publish names. It has always 
been our intention to afford facilities to such extent as is practicable for Indian 
sentiment finding expression in new capital through medium of Indian 
builders and craftsmen. Ends. 

I suggest following reply : — 

Begins. Please see last sentence my telegraph September 5th, to which 
we adhere. We consider it useless to take any steps in direction indicated until 
work, which is only in a preliminary stage, is more advanced. Our action will 
probably take form of a school of craftsmen under Indian architect working 
in conjunction with our architects. Ends. 

Please wire, if you approve. 


No. 255. 

Asst. Private Secy, to Viceroy to Secy., P. W. Dept. 

Telegram, Viceroy’s Camp, 1st May 1914. 

Tour telegram, dated 1st -May, proposing draft telegram in reply to 
Secretary of State regarding Delhi question in Parliament Tuesday next as to 
advisory functions assigned to Swinton Jacob. Viceroy approves draft telegram 
suggested by you with following alteration : — 

Por begins. Craftsmen under Indian architect working. Ends. 

Please substitute — 

Begins. Craftsmen under Indian artist working. Ends. 

Alteration of one word only. 
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No. 256. 

Feou the HON^BLE Me. W, M. HAILEY, c.i,e,j Chief Commissioner of DelhL 


DelU^ May Is#, 1914. 

D.-o. No. 980. 

Mt dear DuBottlat, 

I send you herewith a copy of the proceedings of the 43rd meeting of the 
Imperial Delhi Committee fpr faTour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclosueb to the above letteb.] 


Proceedings of the Forty-third Meeting of the Imperial Delhi Committee 
held on Thursday y 23rc# April 1914. 

Present : 

The Hon’blb Me. W. M. Hailey, c. i. e., i. C. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb.. Financial Member. 

Mb. W. H. Architect Member. 

Mr. G. E. deMontmoebncy, i. c. s.. Secretary. 

1. The proceedings of the 41st and 42nd meetings of the Committee were 

confirmed. ■ 

2. Considered letter No. 669, dated the 17th April 1914, from the Under 
Secretary to the Government of India, Revenue and Agricultural Department, 
forwarding copies of — 

(a) Despatch to the Secretary of State, No. 28-L.R., dated 26tli 
September 1913. 

(J) Despatch from Secretary of State, No. S-P.W., dated 23rd January 
1914. 

Resolved that the Chief Engineer be asked to consider the question of 
whether the provision of land for sewage disposal is sufficient. 
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Farther resolved that the Special Land Acquisition Officer he asked to 
heck the estimate a^ain and to take steps for acquiring the portions in 
Pahargunj, the acquisition of which has been sanctioned at an estimated cost of 
Es, 1,45,000. 

3. Considered a letter No. 738-A., dated the 30th March 1914, from the 
Chief Engineer proposing a grant of an allowance of Es. 40 p. m. to Mr. 
T. S. Malik, Assistant Engineer, for the maintenance of a motor cycle with 
effect from 19th December 1913. 

Eesolved that the allowance be sanctioned. 

4. Considered a note by Mr. Harrison, Collector of Delhi, dated 16th 
April 1914, recommending that an appeal be lodged against the decision of the 
Divisional Judge in the case Sheikh Jiwan Bakhsh, claimant, verms Secretary 
of State. 

Eesolved that an appeal be lodged. 

6. Considered a letter No. 827-A., dated 6th April 1914, from the Chief 
Engineer forwarding a list of minor estimates amounting to Es. 85,479 sanc- 
tioned by him. 

Eesolved that the sanctions given by the Chief Engineer be confirmed. 

6. Considered an application from Abdur Eahraan and others of Pan jkuian 
regarding damage to plots of grass of which they have been allowed the 
temporary use. 

Eesolved that the case be referred to the Chief Engineer for disposal. 

7. Considered a telegram No. 14-0. W. 0., dated 8th April 1914, from 
the Government of India, Public Works Department, regarding the construc- 
tion of the service roads referred to in Memorandum No. 869- W., dated 28th 
March 1914, from the Chief Engineer, in regard to which a reference had been 
made to the Government of India by the Imperial Delhi Committee in their 
telegram No. 6, dated 4th April 1914. 

Eesolved that the estimates for service roads A E, N M, P E, AX, EE, 
40/41 and 105/41, received with the Chief Engineer’s letter No. 869 of 28th 
March 1914, be sanctioned. 

_8. Considered a letter No. 445-E., dated 2nd April 1914, from the Chief 
Engineer forwarding proposals for the continued employment and increments 
of pay of Assistant Engineers. 

Eesolved that the periods of continued employment proposed by the Chief 
Engineer may be sanctioned. 

Further resolved that the question of increments be examined by the 
Financial Member and brought before the Committee at their next meeting. 

9. Considered the schedule of expenditure for February 1914 forwarded 
of the Audit Officer, Delhi, and resolved that the statement be recorded. 
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10. Considered a Memorandum No. Sll-W., dated 24tli MarcTi 1914, from 
the Chief Engineer forwarding a sketch plan of the Great Place, with a rough 
estimate of cost amounting to Es. 5,28,000. 

Resolved that no steps can he taken towards communicating a limit of cost 
in respect of this feature to the Architects until the orders of the Secretary of 
State have been received regarding the project estimate. 

11. Considered an application from Syed Mahomed and Syed Barakat 
Ali through Eaizul Hassan, pleader, requesting permission to repair their aunt's 
grave and to station a man in sitv, permanently to look after the grave. 

Resolved that the application to repair the grave which is on Government 
land be sanctioned, but that the second part of their prayer cannot be 
sanctioned. 

12. Considered a Memorandum No. OSb-W., dated 9th April 1914, from 
the Chief Engineer forwarding an estimate amounting to Rs. 1,01,500 for 
preparing the site between blocks 120 and 23, blocks 137 and 24, blocks 138 
and 16, Wocks 139 and 5, and blocks 142 and 7. 

Resolved that the estimate be sanctioned. 

13. Considered an endorsement No. 852-A., dated 8th April 1914, from 
the Chief Engineer forwarding an application for sanction to local purchase 
of G. I. piping estimated to cost Rs. 16,600. 

Resolved that sanction be given under rule 5 of the rules for the supply of 
articles for the public service. 

14. Considered the progress report of the Chief Engineer for the month 
ending 28th Eebruary 1914. 

Resolved that the report be recorded. 

16. Considered a demi-official letter No. 5-B. D., dated 3rd April 1914, 
from tbe Secretary to the Government of India, Public Works Department, to 
the President, Imperial Delhi Committee, regarding alterations made by the 
Government of India in the Committee’s project estimate. 

Resolved that the President be asked to reply demi-officially that the 
Committee would be glad to be supplied with a copy of the despatch of the 
Government of India to the Secretary of State regarding the Delhi project 
estimate as soon m it issues, as it appears from the demi-official letter of 
Mr. Russell that some of the deductions made from the project estimate of the 
Committee have been proposed under a misapprehension. 

16. Considered a letter No. 876-W., dated 30th March 1914, from the Chief 
Engineer forwarding an estimate for the purchase of three additional batteries 
of Mortar Mills amounting to Rs. 84,414. The Committee were satisfied^ 
that the reduction of programme did not affect the necessity for the purchase’ 
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of this item. The purchase has become necessary, because the total require, 
ruents- in this direction. were originally underestimated, and plant expected to 
be received from the Temporary Works was not available. The necessity for 
ordering the three batteries now is due to the great delay experienced in the 
delivery of the batteries previously sanctioned. 

Resolved that the estimate be sanctioned for a nett sum of Es. 80,677. 

17. Considered a letter No. 965- W., dated 7th April 1914, from the Chief 

Engineer forwarding an estimate amounting to Rs. 685-0-0 for the annual 
repairs of the office of the Imperial Delhi Committee. ' 

Resolved that the estimate be sanctioned. 

18. Considered an application from the expropriated owners of villages 
Bibipur and Majahadpur praying that the actual expenses by rail of those taking 
up land may be paid to the Mrs in the Earnal District of the Puujab. 

Resolved that the actual railway fair of settlers taking up land be paid at 
an estimated cost of Rs, 87-0-0. 

19. Considered the revised proposals of the Chief Engineer and the 
Architect Member for building nine bungalows in plots 19 and 20. 

Resolved that the proposals may be accepted and recommended to the 
Government of India for sanction. 

20. Considered the Chief Engineer’s proposals regarding the supply of red 
and buff stone required for the Secretariat and Government House. 

Resolved that the rates proposed for the supply of red stone from Bansi 
Paharpur quarries in Bharatpur and the Nurpura quarries in Dholpur be 
approved, and that an agreement be made with the States for the supply of 
the stone at these rates. ... v 

Resolved further that, as regards the supply of the buff stone from the 
Barauli quarries in Dholpur, the Pinance Member be empowered to discuss 
with the Dholpur Durbar and the Political Agent, Eastern Rajputana States, 
the question of the very early construction by the Dholpur State of the 
extension of the Dholpur-Bari Line to Sirmuthra. 

21. Considered the demi-official letter from the Secretary to the Govern- ■ ■ 
ment of India, dated 20th January 1914, regarding, the engineering 
establishment. 

Resolved that the Committee record their regret that it has not yet been 
found possible to communicate any orders on the proposals which the Com- 
mittee submitted to the Government of India in June 1913, and that the 
particular cases in which grave inconvenience has been caused by the absence 
of orders be brought to the notice of the Government of India, 
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No. 257. 

Viceroy to Secretary of State. 

Telegram, 2nd May 1914 (Despd. from P. W. Dept.) 

Please see last part of our telegram, dated September 6th, to wMeh we 
adhere. We ^ consider that it will be useless to take steps in the direction 
indicated until work, which is only in preliminary stage, is more advanced. 
Our action will probably take form of school of craftsmen under Indian artist 
working in conjunction with our architects. 


No. 258. 

Pbuu Da. STANLEY REED, Editor, Time$ of India, Bombay. 


, Bombay, May Mh, 1914. 

Mr DEAR DtjBotjlat, 

I am sending you a few copies of the early edition of the Times of India 
Illustrated Weekly which contains the special supplement giving the Delhi 
blocks. I hope His Excellency will think that these are adequately re- 
produced. I am giving the special supplement for the daily edition on 
Thursday reproducing the principal sketches. 

Tours sincerely, 

(Sd.) STANLEY EEED. 

May I tell him you are pleased, Sir ? 

J. H. DtjB. 

Please do so. I think they are very good indeed. 

' H. 


No. 268a. 

Fkom Mbs. VILLIERS-STUAET. 


1, Montag% Mansions, Bortman Square, W., 

May nth, 1914. 

Dear Lord Hardingb, 

I hesitated to send you this account of my lecture to the Eoyal Society of 
Arts and the discussion, knowing how many things must claim your time. 

I send it now, as Lady Hardinge thought you might be interested to see 
what was said. It was so kind of her to come to the Horticultural Club 
Meeting on Tuesday, when I read another paper to the gardeners of the Horti 
Society on the more practical details of Indian gardening. 

I am sure her presence will encourage our good Horticulturalists at home 
to take an interest in the subject of the Indmn garden. I was so glad to see 
her looking so well. 
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I have marked the most helpful contributions to the U. S. A. discussion. 
I thought Mr. Cecil’s remarks very practical, and I was much impressed with 
what Dr. Gaster, speaking as a Jew and an Oriental, said — 

“ Don’t you think Mrs. Naidu’s — the Indian poetess — name for your Delhi 
garden, the Garden of Unity ^ a very happy one. 

The Chairman and Sir Eichard Temple, although so kind, are, as you will 
see, rather out of touch with modern English gardening. 

I hear the Delhi plans are much admired at the E. A. 

Please forgive me if I bore you with more about gardens ! 

Tours very sineerelv, 

(Sd.) CONSTANCE M. VILLIEES-STTJAET. 
No. 259. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 8th May 1914, 12-25 p. m. (Eecd. 9th, 6. a. m.) 

Tour telegram, dated 2nd May. Delhi. Can I state that you have 
definitely decided to establish school for craftsmen under Indian direction 
within next two years or similar period ? 

No. 260. 

To Da. STANLEY REED, Editor, Timei of India, Bombay. 

Viceregal Lodge, Simla, May 8th, 1914. 

Mt dear Eeed, 

Thank you very much for your letter of the 4th of May and the copies of 
the Times of India Illustrated WeeUy. The Viceroy is very pleased indeed 
with the illustrations of the Delhi blocks, and he told me to send copies home 
to Lady Hardinge, as well as to Lutyens and Baker, which I have done. 

Tours sineerelv, 

(Sd.) J. H. DuBOULAT. 

No. 261- 

To THE HON'BLE SIR HENRY BURT, k. c. i. e., v. d., a. m. i. o. e., President, Railway 

Board. 

Viceregal Lodge, Simla, May 8th, 1914. 

Mt dear Burt, 

J ust a line to tell you that the Viceroy wishes a copy of Eailway despatch 
No. 46 of April 10th from the Secretary of State to go to the Chief Com- 
missioner of Delhi as soon as possible. Will you kindly have this done ? 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 
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No. 262. 

To THE HON’BLE Me. W. M. HAILEY, c. i. E., Chief Commissioner of Delhi. 

Viceregal Lodge, Simla, May 9th, 1914. 

Mt deas Hailey, 

I send you herewith copies of four telegrams* which have passed between 
the Viceroy and the Secretary of State regarding the employment of Indian 
craftsmen at Delhi, His Excellency will be obliged if you will advise as soon 
as possible what reply should be sent to the Secretary of State's last telegram, 
dated the 8th May. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 


[ESrOtOSTTEES.] 


Telegram from Viceroy to Secretary of State, dated 5th September 1913. 
Telegram from Secretary of State to Viceroy, dated 30th April 1914. 
Telegram from Viceroy to Secretary of State, dated 2tid May 1914. 
Telegram from Secretary of State to Viceroy, dated 8th May 1914. 


No. 263. 

Feom the HON’BLE sir HENRY BURT, k.c.i.e., v.n., a. n. i. c. b.. President, 

Railway Board. 


Simla, May 9th, 1914. 

Mt dear DuBoijlay, 

Tour demi-official of 8th May 1914. 

A copy of Secretary of State’s despatch No.-46 Railway, dated 10th April 
1914, regarding the proposed railway arrangements at new Delhi, has today 
been sent to the Chief Commissioner of Delhi. 

Tours sincerely, 

(Sd.) H. P. BERT. 


No. 264. 

From THE HON’BLE Me. W. M. HAILEY, o.i. b.. Chief Commr. of Delhi. 

Lelhi, May Wth, 1914. 

D.-o. No. 3199-Home. 

Mt dear DuBoxjlay, 

With reference to your letter of the 9th, regarding the reply, which should 
be sent to the Secretary of State's telegram of 8th of May, I venture to suggest 
as follows : — 

‘'We have already engaged a number of Indian craftsmen who are making 
preparations for treating the decorative work on the main buildings, and we 
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hope before two years are over to have assembled an organised body of these 
craftsmen under charge of an Indian Master craftsman.” 

His Excellency is, I know, anxious to avoid the use of the word “ school” 
in this connection. The men assembled by us will not need teaching ; they 
will be all selected workmen ; and all that the man in charge (u'hether Bhai 
Earn Singh or some other) will do is to direct and supervise their efforts. I 
am not sure if we can legitimately call this even a “ studio” — a word which 
has sometimes been used in this connection, and I venture to prefer the simple 
expression of fact suggested by me. 

In any case these men should be at work, under charge of the “ master 
craftsman”, in two years. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


No. 265. 

Viceroy to Secretary of State. 

Telegram, 13th May 1914 (Despd. from P. W. Dept.) 

Please refer to our Public Works despatch No. 8, 9th April. Delhi 
project estimate. With a view to reduction of expenditure on camps and to 
provide accommodation for Delhi staff, it is proposed to construct immediately 
six residences at average cost of Es. 22,300 and three at average cost of 
Es. 17,900. As these, though independently required for convenience of staff, 
will eventually form part of permanent house accommodation in new city, we 
should be glad to receive your sanction to these proposals ; at the same time 
we request sanction to our building a few more, if necessary. 


No. 265a. 

Viceroy to Secretary of State. 

Telegram, 13th May 1914. (Despd. from P. W. Dept.) 

Your telegram, dated 8th May. Delhi. ’ We have already engaged number 
of Indian craftsmen who are making preparations for treating the decorative 
work on the main buildings, and we hope before two years have passed to have 
assembled an organised body of these craftsmen under charge of an Indian 
master craftsman. 

No. 266. 

Extract from a letter from His Excellency tlie Viceroy to Sir Thomas Holdemess, K. C. 8. 1., 
Under Secretary of State for India, dated the 13th May 1914. 

My own opinion is that the reduction of Lutyens’ first estimate has 
resulted in a very great improvement in the general proportions of the plan of 
new Government House. We have succeeded in getting a far better ball-room 
and dining-room than in the first plan, in which these two most importmit 
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rooms, from an Indian point of view, were distinctly on the small side. 
Lutyens of course did not like the reduction of his plans and estimates, and 
from a common sense point of view I can perfectly well understand it, since 
any addition to the pleasure of building on as large a scale as possible, there 
would have been also certain material advantages that he would have gained — 
not that I think that these are of paramount importance to a man of his 
artistic nature. 

Everything is going very well at Delhi at present, and considerable 
progress is being rapidly made. You will now have bad the project estimate 
for some weeks and, although I do not ask for full assent to the whole of the 
estimate, I wrote by last mail to Lord Crewe and asked for his sanction to 
the basement plans of Government House and the Secretariat, in order that 
we may begin the foundations as rapidly as possible. I asked at the same 
time for sanction to commence the building of minor residences, such as clerks’ 
and Secretaries’ quarters in the new city. If you are able to push this through, 
I shall be extremely grateful, because the preparatory work is nearly finished ; 
and unless I begin in the near future some of the permanent buildings, I may 
loose a good deal of the labour which has been collected at new Delhi, and 
which it would be a pity to disperse. I cannot conceive it likely that you 
will make any alterations in the general ground plan of the Secretariats and 
Government House, and the sooner therefore that we can begin the foundations 
the better it will be. We can afford to wait till later for your general sanction 
to the other parts of the project estimate. 


No. 267. 

Viceroy to Secretary of State. 

Telegram P., No. 79, 14th May 1914, 12-30 p. m. 

Private. Please see my Public Works Department telegram of today 
regarding Delhi project estimate. If you could give me immediate sanction 
for these urgent and very necessary residences, which will form part of new 
city, I should be grateful. 

No. 268. 

From W, H. NICHOLLS, Esq., Architect Member, Imperial Delhi Committee 

(to Private Secy.). 


Delhi, May Wh, 1914.. 

D.-o. No. 1389-W.— A. 

Durbar Memorial Pillar, 

Deae Sik, 

On the occasion of his recent visit to Delhi, His Excellency the Viceroy 
approved a sample -obelisk which has been erected at the Durbar ground 
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subject to the height being increased to about 60 feet, and to the alteration of 
the mouldings on the pedestal. 

I now forward drawings A..239 and A..232 (detail of the obelisk) and I 
am sending separately a box containing a model of the obelisk for His Excel- 
lency’s approval. 

The obelisk with its pedestal will be built of Alwar granite and finished 
quite smooth, but not highly polished. 

It would be built in seven pieces altogether and would be removable by 
means of a derrick. ^ 

The cost will depend upon the nature of the steps surrounding the obelisk 
and will be approximately as follows : — ’ 

Es. 

Obelisk including solid freestone steps ... 61,000 

Veneered with freestone brick steps ... ... 47,000 


Tours sincerely, 
(Sd.) W. H. NIOHOLLS. 


P. S. V.,- 

... to the Public Works Department and say that, subject to any 

criticism they may wish to offer, I approve generally the model and plans. 

H. 


[ ENCLOSURE. ] 


(1) A..289. 

(2) A..232. 

(8) Siailway receipt of the box sent by railway. 


Prom THE 


No. 269. 

HON^BLE Me. W. M. HAILEY, 


0. 1. B., Chief Commissioner of Delhi. 


D-o. No, 1042. 


Delhi, May IGthllSth, 1914. 


Mt kbab DtjBotjlat, 


herwitb a copy of the proceedings of the 44th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 
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[ ENCLOSURE TO THE FOREGOING LETTER. ] 

Proceedings of the Forty fourth Meeting of the Imperial Delhi Committee) 

held on ^th May 1914. 

Present : 

The Hon’elb Me. W. M. Hailet, c.i. e., i. c.s., Chief Commie- 
sioneV) Delhi, President. 

Me. H. T. KeblinSj Chief Engineer) Delhi. 

Me. iy. Baint, I. c. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Mr. G. P. dbMontmoebncx, i. o. s., Secretary. 

1. The proceedings of the 43rd meeting were confirmed. 

2. The question of through communications with the new city and 
cantonment from rural areas of Delhi proxince was discussed. 

The Chief Commissioner informed the Committee that the Delhi adminis- 
tration contemplated constructing {a) a new metalled road connecting the 
proposed new cantonment station with the road from Delhi to Najafgarh; 
\b) an unmetalled road connecting Palam Railway station with the proposed 
new cantonment station. 

It was also proposed to keep up the metalled road from Basant to Delhi 
up to the point where it joins the road connecting the new city and new 
cantonments. For the present the Delhi-Gurgaon road would be kept up as 
far as Basant from the funds of the Delhi administration except for a small 
portion which is being maintained by the Imperial Delhi Committee as a 
service road. 

It was resolved that eventually traffic coming into the new Capital en 
route for the present city of Delhi from the direction of Gurgaon md Basant 
should be passed along the road in front of the Amphitheatre and from thence 
to point Z and from point Z to I. 

8. Considered a letter No. 964-A., dated 29th April 1914, from the Chief 
Engineer regarding the grant of an up-keep allowance of Rs. 40 p. m. for a 
motor bicycle for the officer in charge of the sanitation of the new Capital 
area. 

Resolved that a ease has been made out to justify the grant of such an 
allowance for one year from 1st March 1914. 

4. Considered a Memorandum Nx). 1061, dated 18th April 1914, from the 
Chief Engineer forwarding an estimate amounting to Rs. 3,000 for filling in 
the depressions to the south-west of Ehushak with spoil taken from sources 
other than the Khushak bund. 
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Resolved that the estimate be sanctioned on the understanding that the 
work can he done within the limits of the estimate of Rs. 33,763 (removing 
Khushak bund and filling depressions) approved in Work Sanction No. 94 of 
1913-14. 

5. Considered the question of the location of Lady Hardinge’s Charitable 
Serai. 

Resolved that a site be set aside for the building adjoining Bara Khamba. 

6. The question of the travelling allowance of ofiScers serving under the 
Imperial Delhi Committee travelling on Government duty by motor vehicle, in 
cases where they receive no special allowance for the up-keep of such motor 
vehicle, was discussed. 

7. It was resolved that the rules framed by the Punjab Government, which 
are embodied in paragraph 2 of letter No. 1621, dated 10th September 1912, 
from the Pinancial Secretary to Government, Punjab, to the Accountant- 
General, Punjab, may suitably be made to apply to such eases, and that the 
Audit Officer should be informed to take the necessary steps to extend these 
regulations to such cases. 

The question of the provision of Mahomedan cemeteries was discussed. 

It was resolved to ask the Chief Engineer to propose two areas in different 
locations— -(a ) in the vicinity of Kadam Sherif; (b) in the vicinity of the 
Eerozshah Rotla. 

8. Considered letter No. 16-M.D., dated 22nd April 1914, from the 
Assistant Secretary to the Government of India, Public Works Department, to 
the President, Imperial Delhi Committee. 

Resolved that the Government of India be. informed that, owing to the 
changes in the lay-out desired by the Government of India, some delay will 
occur in the completion of the report and estimates regarding the works 
necessitated by the retention of the Agra-Delhi Chord. 

9. Considered the Eioancial Member’s note on the Chief Engineer’s pro- 
posals for the grant of increments to certain temporary Engineers. 

Resovled that the Government of India should be addressed regarding the 
grant of increments annually to the officers to whom promises, whether written 
or verbal, had been given on behalf of the Committee. 

10. Considered the Audit Officer’s unofficial reference No. 14, dated _l7th 
Apnl 1914, on the subject of the deputation allowance of Assistant Engineers 
acting in charge of divisions. 

Resolved that in the opinion of the Committee — 

(®) An Assistant Engineer in acutal charge of a division is entitled to 
deputation -allowanoe in addition to acting allowance whether an officer junior 
to him in his own province is acting or not. 
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{ii) The deputation allowance sliould in all sncli cases be calculated on 
salary [e. i., pay^te acting allowance). 

{in) An Assistant Engineer not in actual charge of a division is not 
entitled to acting allowance, even if an officer junior to him in bis province is 
acting in a division. 

11. Considered the Audit Officer’s unofficial reference No. 17, dated 18th 
April 1914, on the subject of a deviation statement sent in by the Superintend- 
ing Engineer in connection with an estimate sanctioned by the Committee for 
the collection of stone. 

Kesolved that the Audit Officer was right in bringing the deviation 
statement to the notice of the Committee. The statement was, however, 
incorrect and the variation actually made was within the powers of the 
Superintending Engineer. The deviation statement has been corrected and 
may be accepted by the Audit Officer. 

12. Considered a Memorandum No. 1284-'W., dated the 6th May 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 9,626 for 
the purchase of spare wheels and axles for broad gauge wagons. 

Resolved thaC the estimate be sanctioned. 


No. 269a. 

To THE HON’BLE Mb. E. P. RUSSELL, Secy, to the Govt. o£ India, PubEc Works Dept. 


Viceregal Lodge^ Simla, Mag ISth, 1914 


Deau Mb. Russelii, 

I am desired to send you, for record in the Public Worts Department, copy 
of the letter to Mr. Hailey regarding Indian Craftsmen for Delhi. 

You already have Mr. Hailey’s reply which should also be placed on 
record. But 1 should be obliged if you would kindly send me back the 
original and I will send you a copy when printed. 


Yours sincerely, 

(Sd.) H. A. E. METCALEE. 
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No. 270. 

Jeom the HON’BLE sir HENRY BURT, k. c. i. b., v. d., a. m. i. o. b., President, 

Railway Board. 


Simla, May 20^A, 1914. 

Mt DIAE DtjBoTIIAT, 

When I waited on His Excellency the Yiceroy last week I explained to 
him the several proposals which had been put forward by the Chairmen of the 
Railways concerned in connection with, the eventual lay-out of the new lines 
at Delhi, and I intimated to His Excdlency the action which it was proposed 
to take in the matter. 

In approving of this, His Excellency considered that in preference to 
sending another despatch on the subject, it would be better, at this stage, if I 
put up a Memorandum on the subject which he said he would himself send to 
the Secretary of State.' 

I now enclose a brief note which shows that, while most of the Chairmen’s 
proposals are by no means helpful, there are possibilities about a diversion of 
the Agra-Delhi Chord to the east side of the Jumna as against oui; original 
proposal to divert it to the west, and that that suggestion will be investigated. 

I hope I have made the position clear in my note. I may mention that 
it has been seen by the Hon’ble Member. 

Tours sincerely, 

(Sd.) H. P. BURT. 


Please thank Sir H. Burt and have this printed. 

H. 


[UNCLOSnEB TO THE ABOVE LBTTEE.] 


DELHI RAILWAYS. 

Memorandum on the proposals* put forward by the Chairmen of the Railway Companies 


♦Eeceived with the Secretary of State’s despatch 
No. 46 of 10th April 1914 


concerned at the meeting held at the India OflS.ce 
on the 13th February 1914 and subsequently in 
their notes on the subject. 

I. — ^The Chairmen are agreed that the action already taten by the Government of India 
in connection with the scheme for providing adequate facilities for the Imperial city is 
justifiable in so far as the Government of India have decided — 

(1) that the land embracing the proposed terminal site is to be acquired with a view to 
future eventualities; 
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(2) tliat for the time being a temporary terminal station for ceremonial purposes only 
is to be constructed on this site ; 

(8) that the diversion of the Agra-Deihi Chord Eailway need not be immediately 
undertaken ; and 

(4) that the Delhi main station should, for the present, be retained as the principal 
station in Delhi. 

II. — The Chairmen, however, are strongly opposed to the dead-end terminal station 
proposed by the Board and deprecate the diversion of the Agra-Delhi Chord. In consequence 
they put forward certain proposals for the future lay-out of the lines to serve the Imperial 
city, which differ from those formulated by the Railway Board. 

The Chairmen's proposals divide themselves into two groups— 

(а) the first group based on the possible retention of the present alignment of the 

Agra-Delhi Chord j and 

(б) the second group based on the diversion being carried out if that is considered by 

Government to be imperative. 

III. — The suggestions under the former head may be summarised as follows : — 

(1) That a small Imperial station could be located on or near tbe Agra-Delhi Chord 

Railway in the neighbourhood of the terminal station proposed by the Eailway 
Board, and that the new cantonments could be served by a short branch from 
the Southern Bunjab Eailway. 

(2) That, if it is imperative to provide in the future a large station in the neighbour- 

hood of the site proposed for the new terminus, it should be a station of the 
“ run through" type, aligned east and west and parallel to the southern walls of 
the city, and that the Agra-Delhi Chord Railway be realigned to mu into it, 
and connection made with the East Indian Railway at some point fa) the east 
of the Jumna by means of a new bridge over the river. 

As it is inevitable that the Agra-Delhi Chord will eventually be diverted outside the lay- 
out of tbe new capital, it is unnecessary to criticise the foregoing proposals in detail, but it may 
be mentioned that the first suggestion under this head was naturally one of the first possibilities 
considered in connection with the general scheme. At that stage it was realised, however, 
that such a station would mean wasteful outlay ia the event of the diversion of the Agra-Delhi 
Chord Railway being decided upon. 

It is certain that the second suggestion would not commend itself to the Imperial Delhi 
Committee, since a through station on this site, together with the realignment of the Chord 
as proposed, would be objectionable as tending to cut off the old city from the new capital. 
The scheme would be extremely costly and would entail the construction of a bridge ^ over 
the Jumua, while providing no better facilities than the terminus as proposed by the Railway 
Board. 

IV. — The suggestions based on the diversion of the Agra-Delhi Chord Railway may be 
briefly stated as follows : — 

(1) That tbe diversion should be carried across the river by a bridge (possibly combined 
with the proposed weir) and up the left bank of the river into and through 
Delhi main station via the present East Indian bridge. The proposed station to 
the south of the old city, vide paragraph III (2; above, if eventually considered 
necessary, could then be approached from this diversion instead of from tha 
existing Agra-Delhi Chord. 
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(2) (Sir Bradford Leslie^s scheme) that a line should be constructed from Ghaziabad 
across the proposed “ weir^’ bridge aear Humayun^s tomb and running near 
Snfdar J ung’s tomb, where an Imperial station might be located, should pass 
under the Bidge by a tunnel, to a station on the northern boundary of the new 
cantonment area and on vid Shakurpur to Azadpur on the Delhi- Ambala- 
Kalka Railway. 

As regards the first suggestion, it may be noted that the diversion of the Chord to the 
.west, as onginally proposed by the Railway Board, was put forward with the object of giving 
broad gauge railway facilities to the new cantonment which, it was considered, would other- 
wise have to be provided by means of a separate broad gauge branch from Serai- Rohilla. 

Since the Railway Board’s scheme was prepared, however, a definite proposal has been 
-plawd before the Secretary of State for the construction of a broad gauge track from Rewari 
to Delhi in connection with the schemes which have been prepared for affording improved 
communication between Delhi and Karachi. The proposed broad gauge line will serve the 

circumstances it is possible that the diversion of the Agra- 
Delhi Chord can be carried out at somewhat less coat on an alignment riinning as now 
proposed to the east of the J umna. It would afford a shorter route for the Bombay trafiSe and 
vrou d not interfere with the eventual location of the terminal station on the site proposed bv 
the Railway Board. ^ ^ 

The Railway Board therefore propose to investigate this alternative diversion, so that 
its cost may be determined, and they would recommend that no further action be taken in 

connection with the proposals put forward at the meeting on the 13th Rebruary 1914 until 

this nas been done. 


The Railway Board do not consider it necessary to take up at present Sir Bradford 
Leshe s suggestion so far as it involves the construction of another and a separate line from 

for years to come the East Indian Railway link between 

sis l^etween these two 

^^^erting trafiSo vm the proposed loop would be to “side track” 


east side of 

-V®"- .• ^est of the Agra-DelM Chord 

in tb?fiw 1 *^® liajputana-Malwa Railway might well be utilised to provide 

m the future a circular suburban railway running round both the old and new cities, and the 
-possibility of adoptmg this proposal will be looked into. As such a line would be used odv for 

usiWeep Senfs cheaply and a tunnel through the Ridge avoided 


eventaallTfo ^ondnmn that whether the Agra-Delhi Chord is diverted 

Mwav TJ? inli T+ originally proposed to the west, the Great Indian Peninsula 
itation^f ■npTTil P™®® terminal accommodation to be provided for the existing 

dead-end station instead of a run-through station as at present. There is not 
it '“ “17 I» arrengrf 
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It seems certaiuj therefore, that in the future the station proposed by the Railway Board 
will have to be adopted as a terminus for all the railways running into Delhi, for if the Great 
Indian Peninsula and the Bombay, Baroda and Central India Railways establish themselves 
there, the other railways will find it necessary, in their own interests, to use that terminus. 
Seeing how many instances there are, where dead-end termini, dealing with a very large volume 
of traffic, are worked satisfactorily, it is not thought that any special diffic^ty will be 
experienced in working such a station at Delhi. 

(Sd.) H. P. Btjet, 
jPresiient, Railway Board. 

May ZQth, 1914. 


No. 271. 

To THE HON'BLE SIR H. BURT, k. c. i. e., President, Railway Board. 


Viceregal Lodge, Simla, May 21fii, 1914. 

Mt dbae Burt, 

The Viceroy asks me to send you his best thanks for the note you sent 
him regarding the proposals put forward by the Chairmen of the Bailways 
concerned at their meeting at the India Office. 

Tours sincerely, 

(Sd.) J. H. DuBOIJLAT. 


No. 272. 

To THE HON'BLE Me. B. P. RUSSELL, Secretary to the Govt, of India, Public 

Works Department. 


Viceregal Lodge, Simla, May %let, 1914. 

Mt dear Bussell, 

I am to send the accompanying letter from the Architect Member of the 
Imperial Delhi Committee to you for consideration in the Public Works Depart- 
ment, together with the two drawings and the obelisk referred to. Subject 
to any criticism that you may have to offer, the Viceroy approves generally 
of the model and plans. He desires me to say that he is generally in favour 
of economy, but he does not altogether understand what the expression 
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« veneered with freestone” means, and he would especially ask for the advice 
of the Department upon the two alternatiye suggestions regarding the steps 
surrounding the obelisk. 

Tours sincerely, 

(Sd.) J. H. DtiBOULAT. 


[enclosttee.] 


(1) A.-239. 

(2) A.-232. 

(3) Model of obelisk. 

(4) Letter from Architect Member, Imperial Delhi Committee. 


No. 273. 

To THE HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, May 22nd, 1914. 


Mt dear Hailey, 

Have you received a copy of the despatch sending home the project 
estimate and also of the despatch from home relating to new Delhi Railway 
scheme ? I said some time ago that copies of both were to be sent to you, 
I will send you a few days hence a copy of a note by Sir H. Burt upon the 
Railway despatch containing his views, which seem sound, as to what should 
he done. 

^ I am pressing both officially and privately for sanction to the basement 
project of the Secretariat and Government House, as well as for sanction for 
minor residences as req^uired, but so far I have not succeeded in extracting a 
reply of any kind. 

Tour letter to Sundar Singh about the Gurdwara strikes me as a very 
good one. 

I am afraid that you must be finding it very hot at present at Delhi. I 
can only repeat to you that you can come here when you like. 

Tours sincerely, 

(Sd.) HARDINGE OE PENSHIJRST, 
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No. 274 

Feom the HON'BLB Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


BelUt May %'%nd, 1914. 

D.-o. No. 1084. 

Mt deak DuBoitlat, 

I send you herewith a copy of the proceedings of the 45th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

Tours sincerely, 

(Sd.) W. M. HAILEY. 

[bnclosuee to the above lettbe.] 

proceedings of the Forty-fifih Meeting of the Imperial Delhi Committee held 

on the \6th May 1914. 

Peesent : 

The Hon’ble Mr. W. M. Hailey, o.i.e., i.c.s., Chief Commis- 
sioner, Delhi, President 

■ Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. G. Rainy, i. o. s,, Fmandal Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. F. dbMontmorenoy, i. c. s., Secretary. 

1. The proceedings of the 44th meeting were confirmed. 

2. Considered a letter No. 995-'W., dated 9th April 1914, from the Chief 
Engineer forwarding a revised estimate for the construction of a coolie hospital 
amounting to Rs. 14,443. 

Resolved that the estimate he sanctioned. 

3. Considered a letter No. 1022-A., dated 9th May 1914, from the Chief 
Engineer regarding the date from which the conveyance allowance of 
Mr. Marclew, Foreman, should he sanctioned. 

Resolved that it should be sanctioned from 17th January 1914. 

4. Considered a Memorandum No. 1263- W., dated 6th May 1914, from 
the Chief Engineer forwarding an estimate amounting to Rs. 11,143 for 
constructing 28 temporary mechanics* quarters, 
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Resolyed that the Chief Engineer he asked to report on the ■ possibility of 
the provision of this accommodation in a form in which it would be utilised 
permanently afterwards for peons’ quarters or other purposes. 

5. Considered a letter No. 1316, dated 8th May 1914, from the Deputy 
Commissioner recommending that an additional area of 6|- acres be acquired 
for the accommodation of the Karaul Bagh settlement which has extended 
into privately-owned land. 

Eesolved that the land be acquired. 

6. Considered a letter No. 2142, dated 80th April 1914, from the Executive 
Engineer, Provincial Division, forwarding an estimate amounting to Es. 112 for 
providing a pipe to carry off bath-room water from the upper storey of the 
Imperial Delhi Committee Office! 

Eesolved that the estimate be sanctioned and the cost be added to the 
value of the residential accommodation in the upper storey for the purpose of 
computation of rent. 

7. Eesolved that Mr. Lutyens be addressed by cable asking when the 
Committee may expect the preliminary plana and designs of Government 
House to be submitted. 

8. The draft letter to the Government of India regarding the alterations 
made in the Project Estimate was considered. 

Eesolved that the letter be sent after revision by the Financial Member 
in accordance with the instructions of the Committee. 

9. Considered the question of the powers to be exercised by the Chief 
Engineer and Superintending Engineers under the Codes. 

Eesolved that the following powers be delegated to the Chief and Superin- 
tonding Engineers : — 

(1) Power to sanction petty local purchases of stationery and rubber 
stamps up to a limit of Es. 20 in each case (Public Works Department Code, 
Volume I, Article 602). 

(2) Power to sanction the purchase of books, newspapers or other public- 
ations subject to budget provision [Appendix BBBB, Civil Account Code, 
clause (e)]. 

(8) Power to sanction office advances up to a limit of Es. 250 in each 
case (Civil Account Code, Article 77). 

It was noted that the Audit Officer accepted the view that the Chief and 
Superintending Engineers were beads of departments for the purposes of the 
Civil Service Eegulations. 
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No. 275. 

To Mas. VILLIERS.STFART. 


Viceregal Lodge, Simla, May 'iUh, 1914. 

Dear Mrs. Villiers-Stuart, 

Very many thanks for sending me the account of your lecture to the 
Eoyal Society of Arts which I have read with the greatest interest. 

I entirely share your views as to the symbolism of the East which, after 
living 15 years in the East, 1 myself feel strongly, hut which I fully realise is 
impossible to inculcate in those who have spent almost the whole of their 
lives in the West. I have felt this particularly when discussing architecture 
with English Architects. To them a pointed arch is an architectural anomaly, 
for they miss its historical and religious significance. 

However I feel that any controversy in connection with the gardens of 
New Delhi will have only an indirect interest for me, as the lay-out will be 
for my successor, and not for me. All I have done, and this I did long before 
the publication of your book, is to provide an ample supply of water to be 
pumped up to the ridge behind the Viceregal residence and to give a good 
supply of running water for the Viceroy’s garden, fountains and tanks of water 
along the chief yistli to Indrapat, which will itself be surrounded by water on 
three sides. 

The controversy that I have bad to deal with is that of architectural style 
and I hope that, although I myself am not entirely satisfied with the new 
plans, they may evoke satisfaction in others. In dealing with English 
Architects there is much prejudice in style to overcome. I have had my way 
in some things, but not in all. But then I am not an Architect. 

Thanking you again very cordially. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHURST. 


No. 276. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 25th May 1914, 3-5 p. m. (Reed. 26th, 6 a. m.) 

Tour telegram, dated 13th May. Eurther question in Parliament, 9th 
June, by King asking how many Indian craftsmen are at work or are intended 
to be employed on building of new Delhi, and whether scheme for the use of 
such craftsmen was settled after consultation with Indian master craftsmen. 
Please telegraph information asked for not later than 6th June next. 
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No. 277. 

Feom the HON^BLE Mb, W. M. HAILEY, c.i.®., Chief Commissioner of Delhi. 


Delhi, May 25th, 1914. 


Mi dear Lord Hardinge, 

Thank you for your letter of the 22nd. We have not received a copy of 
the despatch forwarding the project estimate ; as it was absolutely essential 
that we should have a copy in. order to draw up our revised working estimate, 
I wrote to the Public Works Department a few days ago asking for it. 

We received a copy of the despatch forwarding to India the proceedings of 
the informal meeting at the India Of3.ce about railway schemes. Some of them 
appear absolutely wild ; Sir Bradford Leslie is not content with crossing the 
new city area once, hut wishes to cross it twice. We are now working out an 
alternative proposal of our own, which may offer a solution of the difidculty 
about the Delhi- Agra Chord. It is, however, I am afraid only in the nature 
of Sipis alter. 

The Revenue Department, a short while ago (No. 669, dated I7th April), 
told us that the Railway Department were about to address us on the subject 
of the acquisition of land for the railway terminus and connections. They have 
not done so yet, and I fear that, if we do not receive definite orders at an early 
date, our Land Acquisition staff will.be idle. . 

We are very grateful to Your Excellency for cabling home about the 
bungalows which we wish to put up this summer. We are about to send up 
the ease regarding 219 clerks’ quarters which we wish to erect also this 
summer ; we have prepared a very good model of these, and I will send it up 
to Simla at once. Mr. Keeling left yesterday for his month’s “recess”; 
perhaps Tour Excellency would kindly ^low him to show it to you, when it 
arrives. 

I am very grateful to Tour Excellency for so kindly saying that I may 
come up to Viceregal Lodge when it gets too hot here. We are just getting 
our real summer, and it is certainly warm. I will therefore let the other 
members of the Committee have a little time to get over the debilitating effects 
of recessing in Sjmla, and then come up for a meeting. If Tour Excellency 
will allow me to do so, I will write later on and fix a date. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 
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No. 278. 

To THE HON’BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, May 26#A, 1914. 

Dear Mr. Hailey. 

I am to send you copies of the two telegrams enclosed regarding the use 
of Indian Craftsmen at Delhi. His Excellency will he glad if you will suggest 
a reply to the Secretary of State’s telegram received today (26th). 

Yours sincerely, 

(Sd.) H. A. F. METCALFE. 


[ BNCLOS0EB. ] 

Copy of telegram to Secretary of State, dated 13th May. 
Copy of telegram from Secretary of State, dated 25th May, 


No. 279. 

To THE HON’BLE Me. R. P. RUSSELL, Secy, to the Govt, of India, Public Works Dept. 


Viceregal Lodge, Simla, May IQth, 1914. 

Dear Mr. Russell, 

Private Secretary to Viceroy asks me to let you know that a copy of the 
Secretary of State’s telegram, dated 26th, regarding the use of Indian Craftsmen 
at Delhi, has, at His Excellency’s direction, been sent to Mr. Hailey and he has 
been asked to suggest a reply. 

Yours sincerely, 

(Sd.) H. A. F. METCALFE. 


'No. 280. 

To THE HON’BLE SIR HENRY BURT, x. c i e., v.d., a. m.i.c.e.. President, Railway 

Board. 


Viceregal Lodge, Simla, May 26thj27th, 1914. 

My dear Burt, 

The Viceroy wishes to know whether the Railway Department has yet 
addressed the Delhi Committee on the subject of the acquisition of land for the 
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railway terminus and connections. If they have not done so, His Excellency 
wishes them to he addressed at once, since otherwise the Land Acquisition 
Staff will be idle. 

Yours sincerely, 

(Sd.) J. H. DtjBOTJLAY. 


P. S. V.,— 

Please ash the Rail way Department if they have yet addressed the Delhi 
Committee on the subject of the acquisition of land for the railway terminus 
and connections. 


If not, please ask them to do so at once, since otherwise the Land Acauisi 
tion Staff will be idle. 


H.,— 26-6-14. 


No. 281. 

To THE HON^BLE Mr. B. P. RUSSELL, Spcretaiy to the Govt. o£ India, Public 

Works Department. 

Viceregal Lodge, Simla, May 1914. 

Mt deab Russell, 

Some time ago the Viceroy asked that a copy of the Government of India 
despatch, forwarding the project estimate to the Secretary of State, should be 
sent to Mr. Hailey. His Excellency understands that this has not yet been 
sent, and will be glad if you would send it as soon as possible. 

Yours sincerely, 

(Sd.) J. H. DuBOULAY. 


P. S. V.,— . ^ 

Some time ago I asked Mr. Russell to send a copy to Hailey of our 
despatch forwarding the project estimate. Please remind him, as I understand, 
that it has not been sent. 

H.,— 26-5-14 


No. 282. 

Secretary of State to Viceroy. 

Telegram P., 27th May 1914, 9-50 p. m. (Reed. 28th, 8-20 a. m.) 

Lrivafe. Please see your private letter of May 6th. Can you give me 
^ idea of when the designs, as distinct from detailed plans and estimates, for 
Government House and the Secretariats, referred to in your despatch, dated 

» pnl 9th, hi 0 . 8, Public Works, paragraph 13, will be available for transmis- 
sion to me ? 
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No. 283. 

To THE HON'BLE Miu W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, May 2S>th, 1914. 

Mt dear Hailey, 

I am directed to send you copy of a letter from Sir H. Burt, dated the 
20th May 1914, in connection with the eventual lay-out of the new lines at 
Delhi. 

Tours sincerely, 

(Sd.) J. H. DijBOTJLAT. 


[ ENCLOSTTEE. ] 


Copy of a letter from Sir H. Bart, dated the 20th May 1914, with its enclosure. 


No. 284. 

Eeom the HON’BLE sir H. P. BURT, k..o. i.e., v. d., c. e.. President, 

Railway Board. 


Simla, May 1914. 

Mt DBAS DuBotjlat, 

Tour letter of yesterday. Land required in connection with the railway 
arrangements in Delhi is, so far as the Railway Department is concerned, 
under the North-Western Railway, who have already been instructed to proceed 
with the acquisition, and we have provided funds to the extent of 15 lakhs 
during the present Lancia! year which wiR certainly be spent. 

We have just written to the Chief Commissioner saying that we do not 
wish land acquisition proceedings to be interfered with or delayed in any way 
owing to certain questions which have arisen regarding adjustment of the cost 
of certain areas already acquired in connection with the Imperial Delhi Project, 
but ultimately required for railway purposes. For these areas already acquired 
we have to accept debit. 

Tours sincerely, 

(Sd.) H. P. BURT. 
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No. 285. 

Secretary of State to Viceroy. 

Telegram P., 29tli May 1914, 8-20 p. m. (Reed. 30th, 6 a. m.) 

Trimte. Delhi estimates. Tour private letter of May 6th. I hope to 
send by telegram within two or three weeks and in satisfactory sense official 
orders on proposals in your Public Works Despatch No. 8, dated April 9th. 
They have still to be considered by my Council, and Whitsuntide has intervened. 


No. 286. 

Feom the HON’BLB Me. W. M. HAILEY, c. i. e.. Chief Commr. of Delhi. 

Ma^ 29^A, 1914. 

D.-o. No. 8731-Home. 

My deab Msicalee, 

Your letter of the 26th about the employment of craftsmen. The answer 
which I would suggest is as follows : — ” As works are at present entirely in the 
preliminary stage, we have so far engaged craftsmen only as modellers and 
stone-carvers, whose chief employment is to enable us to form estimates of the 
cost of carrying out various types of work. Their number varies from time to 
time and is at present reduced to 10. In the circumstances, we have not 
thought it necessary to consult any master craftsman regarding their selection.” 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 287. 

Feom the HON'BLE Mb. R. P. RUSSELL, Secy, to the Govt, of India, Public 

"Works Dept. 


Simla, May 2^th, 1914. 

D.*o. No. li-B. D. 

My peab Sib James, 

Tour demi-official of 26th instant. 

I had a demi-official from Hailey 4 or 5 days ago, asking for a copy of the 
despatch to the Secretary of State and I sent him a copy demi-officially at 
once. - About a fortnight ago or more 1 sent him a memorandum embodying 
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in detail all the amendments and alterations in the Project Estimate. I regret 
that I did not understand His Excellency meant the despatch to go as well. 
As a fact, there is nothing in the despatch which will be of much use to 
Hailey— -the memorandum which I sent him is the important thing. 

Yours sincerely, 

(Sd.) &. P. ETJSSELL. 


No. 288. 

To THE HONBLE Me. R.. P, RUSSELL, Secy, to the Govt, of India, Public Works 

JDept. 


__ ^ Viceregal Lodge, Simla, May 1914. 

My deae EtjsseiiL, 

His Excellency has received a private telegram (copy attached) from the 
Secretary of State asking to be informed when the designs, as distinct from 
detailed plans and estimates for Government House and the Secretariats in Delhi, 
which were referred to in Government of India despatch, dated April 9th, 1914, 
No. 8, Public Works, paragraph 13, will be available for transmission to the 
Secretary of State. In the Viceroy’s private letter, to which Lord Crewe refers. 
His Excellency asked for early permission to proceed with the foundations of 
Government House and the Secretariat buildings and the construction of 
minor residences sucb as clerks’ and Secretaries’ quarters in the new city. TTis; 
Excellency is not quite sure what is the meaning of the Secretary of State’s 
enquiry, and would be glad if you would suggest a reply after consultation, if 
necessary, with Mr. Keeling who is now in Simla. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


[enclosueb.] 

Telegram from the Secretary of State, dated the 27 th May 1914 . 


No. 289. 

Peom THE HON’BLE Me. R. P. RUSSELL, Secy, to the Govt, of India, PuhUc 

Works Dept. 

^ Simla, May 29th, 1914. 

D..O. No. 16.B. D. 

My dbae DuBottlay, 

Tour demi-official of this date. 

I take it, that the meaning of the Secretary of State’s telegram of the 

27th instant to His Excellency is, that the Secretary of State is reluctant to 
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authorise the commencement of work on Goremment House and the Secre- 
tariat buildings until he has been able to exhibit the general designs in the 
tea room as he has promised to do. The plans and general elevations of the 
Secretariats are expected to reach me about June 20th, but I do not expect to 
receive the general designs of Government House before some time in August. 
In the last, or last about one, proceedings of the Imperial Delhi Committee it 
was recorded that they had cabled to Lutyens to enquire when they might 
expect to receive the plans and designs of Government House, and Lutyens 
has since replied that they will leave England on June 23rd — they wiU not 
therefore reach the Committee until the middle of July. The Committee will 
then have to satisfy themselves that the designs can be executed for the money — 
this will take them possibly a month — ^it will therefore not be safe to assume 
that they will reach the Government of India until some time in August — and 
this assumes that the Committee are satisfied as to cost. The specific reply to 
the Secretary of State’s enquiry would, on such information as I at present 
have and after discussion with Keeling, be — 

“Designs for Secretariats expected to be despatched about beginning of 
July and of Government House about September next.” 


Tours sincerely, 
(Sd.) K. P. RUSSELL. 


Please telegraph accordingly. 


H. 


No. 2S9a. 

Extract from a letter from Sir Thomas Holderness, x. o. s. i., Under Secretary of State for 
India, to His Excellency the Viceroy, dated the 29 th May 1914 . 

The Government of India’s despatch about the Delhi estimates is at 
present before the Public Works and Einance Committees, but will not be 
finally disposed of until after the Whitsuntide' holidays. I am hopeful that 
they will not object to the unallotted £1,000,000 in reserve, and that they will 
agree to work being commenced on Government House and the Secretariats 
without their seeing the detailed plans and estimates. Lutyens and Baker are 
to let them see the designs in rough, showing accommodation that is to be 
prOTided. This should enable them to satisfy themselves that it is on a reason* 
able scale. 
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No. 290. 

Viceroy to Secretary of State. 

Telegram, BOth May 1914. (Despd. from P. W. Dept.) 

Certain houses leased in Delhi to accommodate Government of India 
officials in the winter are let during the hot season on best obtainable terms to 
subordinate establishment. In consequence of the short period of tenure of 
individuals and uncertainty of return to same house, cold weather tenants can- 
not be required to keep surrounding grounds in good order during the hot 
season, and the grounds are reported to be falling into discreditable condition. 
We request sanction to expenditure of Es. 2,500 per annum for purpose 
indicated during the period of temporary arrangements, and also confirmation 
of past expenditure of about Es. 700 on this account now under objection 
Further we request sanction to expenditure of Es. 1,265 for maintenance of 
grounds attached to Metcalfe House incurred last year in excess of the amount, 
anticipated and recovered in the rent, and of Es. 624 incurred on grounds 
attached to clerks’ quarters from whom it is undesirable to make further 
recoveries, and we request sanction to expenditure of Es. 500 per annum on 
account of clerks’ quarters. Future expenditure on Metcalfe House will be 
recovered in full from tenants. 


No. 291. 

Viceroy to Secretary of State. 

Telegram P., No. 90, BOth May 1914, 6 p. m. 

Private. Delhi estimates. Tour private telegram of May 29th, Very 
many thanks. This will be really helpful and will enable us to push on work 
at once. 


No. 292. 

Viceroy to Secretary of State. 

Telegram P., No. 91, BOth May 1914, 6 p. m. 

private. New Delhi. I hope* to be able to despatch designs for 
Secretariats about beginning of July, and about September next those for 
Government House. 
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No. 293. 

Viceroy to Chief Gommr., Delhi. 

Telegram, No. 97, 30th May 1914. 

IBrivate. It will interest you to know that I have received a private 
telegram from the Secretary of State relating to Delhi estimates in which he 
says— 

“ I hope to send by telegram within two or three weeks and in satisfactory 
sense of&cial orders on proposals in your Public Works Despatch No. 8, dated 
April 9th.” 

I think you may safely make plans accordingly. 


No. 294. 

To THE HON'BLE Me. R. P. RUSSELL, Secy, to the Govt, of India, Public Works 

Dept. 


Viceregal Lodges Simla, June Is#, 1914. 


[Urgent.] 

Mt dear Etjssell, 

I enclose copy of Hailey’ s reply regarding the answer to be given to the 
Secretary of State’s telegram of 25th May, regarding the employment of 
Indian Craftsmen at Delhi. Have you any suggestions to make to His 
Excellency about it ? 


Tours sincerely, 

(Sd.) J. H. DtiBODLAT. 


[enolostjee.] 


Copy of a letter from the Hon’ble Mr. Hailey, dated the 29th May 1914. 
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No. 295. 

From W. H. NICHOLLS^ Esq., AreWteci: Member, Imperial Delhi Committee. 


Simla, Jmelst, 1914. 

Deak Sie, 

I have got with me a model of a portion of the design for the clerts’ 
quarters in new Delhi. 

If His Excellency the Viceroy would care to see it, I shall he glad to send 
it to you. 

It will take some time to fit the model together ; and if His Excellency 
"tQshes^ to see it, I should like, if possible, to know a day beforehand at what 
tinae* it should be at Viceregal Lodge. I cannot keep the model fitted together, 
as it will not go through any door-way here, so I am keeping it in its packing 
case, in pieces. 

Tours truly, 

(Sd.) W. H. NIOHOLLS. 


* Thursday, the 11th, at noon. 

H. 


No. 296. 

To W. H. NICHOLLS, Esq., Architect Member, Imperial Delhi Committee. 


Viceregal Lodge, Simla, June 2nd, 1914. 

Dear Sm, 

Thank you for your letter of yesterday. The Viceroy would like to see 
the model of a portion of the design for the clerks’ quarters in new Delhi, to 
which you refer, on Thursday, the 11th instant, at noon. Possibly you may be 
able to come at the same time yourself, in case His Excellency would like any 
verbal explanation. 

Yours truly, 

(Sd.) J. H. DuBOULAT. 

P. 8 . — If you are able to come yourself, you might come in direct to my 
room at Vicer^al Lodge. 
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No. 297. 

To THE HON'BLE Mb. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge^ Simla, June '2nd, 1914. 


My bbae Hailey, 

Please refer to paragraph 3 of your letter, dated 25th May 1914, to His 
Excellency, in which you express the fear that, unless you receive definite 
orders at an early date regarding the acquisition of land for the railway 
terminus and connections, your land acquisition staff will be idle. At the 
Viceroy’s direction I wrote to Sir Henry Burt about this, and he replies that 
land required in connection with the railway arrangements in Delhi is, so far 
as the Railway Department is concerned, under the North-Western Railway, 
who have already been instructed by the Railway Department to proceed with 
the acquisition. Moreover funds have been provided for this purpose to the 
extent of 16 lakhs during the present financial year, which, Burt says, will 
certainly be spent. If, as seems probable, the North-Western Railway propose 
to acquire the land through your acquisition staff, they will presumably 
address you direct, and not through the Railway Department. 

You might let me know whether this makes the position clear, and 
whether His Excellency can help you any further in the matter. 

Tours sincerely, 

(Sd.) J. H. DuBOULAY. 


No. 298. 

Viceroy to Secretary of State. 

Telegram, 3rd June 1914. (Despd, from P. W. Dept.) 

Tour telegram, dated 2.5th May. Delhi. Number of .craftsmen enaployed in 
present purely preliminary stage varies, but for the moment is ten luaiuly 
employed on various types of work to enable us to frame estimates. Number 
that may eventually be employed cannot be stated at present. Our scheme, as 
stated in my telegram of 2nd must await a more advanced stage of work, 
and we will consult freely Master Craftsman when formulating it, at present 
although we have selected a Master Craftsman we have not yet found work 
sufficiently advanced to make it necessary to appoint or consult him. 
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No. 299. 

Feom the HON'BLE Me. W. M. HAILEY, c. l e., Chief Commissioner of Delhi. 


Delhi, June 3rc?, 1914. 

D.^. No. 1147. 

Mt dear DuBoulat, 

I send you herewith a copy of the proceedings of the 46th meeting of the 
Imperial Delhi Committee for faTOur of submission to His Excellency. 

I am, yonrs sincerely, 
(Sd.) W. M. HAILEY. 


[enclosuee to the above lettse.] 


Drooeedings of the Forty-sixth Meeting of the Imperial Delhi Committee 

held on the May 1914. 

Present: 

The Hon’blb Mr. W. M. Hailey, o. i. b., i. c. s., Chief Commis- 
sioner, Delhi, Fresident, 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. G. Rainy, i. c. s., Finaneial Member. 

Mr. W. H. Nicholls, Architeot Member. 

Mr. G. E. deMontmorenoy, i. o. s.. Secretary. 

1. The proceedings of the 45th meeting were confirmed. 

2. Considered revised estimates for the maintenance of the broad gauge 
sidings at Delhi Sadr station for 1913-14 and 1914-15 amounting to Rs. 6^ 
and Rs. 2,464, respectively. 

Resolved that the estimates be sanctioned. 

,3. A cable, dated London, 21st May, from Mr. Lutyens was read, which 
ran as follows : — 

“Busy on 8-scale drawings. Will send complete scheme, sixteenth scale, 
from England on June 23rd. Waiting duplicates of drawings left.” 
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4 Read letter No. 1034- A., dated 12tli May 1914, from the Personal 
Assistant to Chief Engineer forwarding a list of Minor Estimates sanctioned 
by the Chief Engineer up to the end of April 1914. 

Resolved that the sanction be confirmed and a list of the estimates printed 
with the proceedings of the Committee. 

5. Considered letter No. 24-M. D., dated 11th May 1914, from the Deputy 
Secretary to the Government of India, Public "Works Department, to the 
President, Imperial Delhi Committee, regarding the scope of the powers of 
sanction conferred on the Committee. 

Resolved that the Chief Engineer be asked to prepare a note showing 
instances in which the orders of the Government of India might lead to 
practical inconvenience or loss. 

6. Considered the Chief Engineer’s letter No. 899- A., dated 18th April 
1914, forwarding his progress report for the period ending 31st March 1914, 

Resolved that the report be -recorded. 

7. Considered the Audit Officer’s schedule of expenditure for the month 
of March 1914. 

Resolved that the schedule be recorded. 

8. Considered a Memorandum No. 1422- W., dated 19th May 1914, from 
the Chief Engineer forwarding a draft agreement with the Great Indian 
Peninsula Railway administration regarding the provision of a level crossing 
and premises at mile 963-5 of the Delhi-Agra Chord line for road 0. W. 

Resolved that the draft deed be referred, in the first place, to the special 
pleader for scrutiny. 

9. Considered the proposal of the Chief Engineer in his No. 906.A., dated 
21st April 1914, that the allotments of budget grants under head D should be 
by sub-heads instead of by works on the analogy of the procedure followed in 
the case of large irrigation projects. 

Resolved that, subject to one modification desired by the Audit Officer, 
the Chief Engineer s proposals should be adopted, and that the change in 
procedure be reported to the Govemtuent of India. 

10. Considered the Chief Engineer’s No. 1461- W., dated 2l8t May 1914, 
submitting estimates for providing residential accommodation for 219 Native 
clerks and subordinates of the Committee. 

Resolved that, after check in the Committee’s office, the plans and estimates 
be submitted to the Government of India, with the request that, in anticipation 
ot sanction to the project estimate, the Secretary of State may be moved to 
allow tl^ construction of the quarters proposed, which wiR ultimately form 
part of the accommodation for Indian clerks in the Goverpment of India and 
attaphed offices. . 
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11. Considered the letter from the Architects, dated April SOth, on the 
subject of the adyance sanctioned by the Committee in March last under 
clause 26 of the agreement. 

Resolved — 

(fl) That an advance of £1,000 on account of expenses actually incurred 
on the preliminary sketches and designs of Government House be 
sanctioned. 

(A) That as regards the question of an advance on account of the 
preparation of perspectives, the Architects be informed that 
payment will fall to be made in July next in respect of the work- 
ing drawings and plans for the foundations and basement of the 
eastern halves of the Secretariat blocks, and that the Committee 
will be prepared to take into account in fixing the amount of the 
advance the expenses incurred in the preparation of perspectives. 

(c) That with regard to paragraph 6 of the Architects’ letter, they should 
be informed that no authority has yet been given for the pre- 
paration of working drawings and specifications for Government 
House. 

12. Considered the proposals of the Chief Engineer in his No. 618 of 24th 
April 1914 regarding the rents to be levied "for temporary occupation of 
acquired buildings on the new site pending demolition. 

Resolved that the rents proposed by theEinanee Member be approved, but 
that, when the houses are occupied by Government officers, the rent shall, 
owing to the exceptional nature of the circumstances, be subject to the limit of 
5 per cent, of the officer’s pay. This resolution is subject to the opinion of 
the Audit Officer as to the powers of the Committee. 

Resolved further that arrear rents be recovered from the occupants of 
these houses so far as they can be traced. 


No. 300. - 

To THE flON’BLE SIR HENRY BURT, k. c. i. b., v. n., a. u. i. c. e.. President, 

Railway Roard. 


Viceregal Lodge, Simla, June 4^A, 1914. 

My deae Btjet, 

As I thought, copies of your memorandum were sent to the Secretary of 
State and to Bailey privately, but no definite instruction was sent to either 
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of them to keep the memorandum strictly private, and the Viceroy has no 
objection to your writing to Hailey and asking him to retain the memorandum 
for the use of himself and his Committee only. A telegram will go in the 
same sense to the Secretary of State. 

I mentioned to the Viceroy what you told me of the proposal to make a 
temporary diversion of the Agra-Delhi-Chord Railway, and he was disposed 
primd facie to agree with you that it was undesirable. 


Tours sincerely, 
(Sd.) J. H. DtjBOULAY. 


No. 301. 

From THE HOFBLE Mb. W. M. HAILEY, c.i.b., Chief Commr. of Delhi. 

Delhi, June Mh, 1914. 

Mt dear DuBotjlat, 

Thank you for your letter of the 2nd about Railway Acquisition work. 

We have now received the promised letter from the Railway Board, which 
makes the position clear. We will proceed at once with the work of acquisition, 
which is to be carried out through our Land Acquisition officer. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 


No. 302. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 6th June 1914, 2-35 p. m. (Reed. 7th, 6 a. m.) 

Tour telegram, dated 13th May. Delhi residences. I sanction your 
proposals on the understanding that these residences are included in Delhi 
project estimate submitted with your despatch, dated 9th April. 
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Iso. 303. 

To THE HON'BLE Mb. W. M, HAILEY, c. i. e,. Chief Commr. of Delhi. 


Viceregal Lodge, Simla, June 8th, 1914 

My dear Hailey, 

I enclose a cutting from the Statesman which has attracted the Viceroy’s 
attention. He would like to know what truth there is in the statements 
made. 

Tours sincerely, 

(Sd.) J. H. DdBOHLAY. 


[ EUCliOSUEB. ] 


Cutting from the Staiesmn, dated the 5th June 1914, “The Miseries of new Delhi”. 


No. 304 

Extract from a letter from His Excellency the Viceroy to Sir Thomas Holdemess, K. C. S. I., 
Under Secretary of State for India, dated the 10th June 1914. 

Most of the Delhi Committee are up in Simla at the present moment, 
discussing various details connected with the new city. I am gratefxil for the 
permission sent by Dord Crewe to commence the bungalows that are recjuired. 
for the Engineering staff, which will form part of the project estimate and 
eventually be residences of Secretaries, clerks, &c. I ana hoping to receive in a 
week or two sanction to begin work on the Secretariats and Government 
House. This is very essential, as we shall otherwise be losing the labour 
which we have collected and at the same time incurring some unnecessary 
expense. 


No. 305. 

Viceroy to Secretary of State. 

Telegram P., No. 104 12th June 1914 5 p. m. 

Private. Eailway schemes at Delhi. My private letter of May _28th. 
I sent you Burt’s memorandum for your confidential information, and think it 
would be better that the Eailway Chairmen should not be made aware of its 
contents. 
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No. 806. 

Secretary of State to Viceroy. (Army Dept.) 

Telegram, 15th June 1914, 5 p. m. (Reed. 16th, 5 a. m.) 

Paragraph 1 your Army despatch No. 65, dated 21st May last. Electric 
lights and fans Delhi Cantonment. I sanction your proposal. 


No. 307. 

Secretary of State to Viceroy. (?. W. Dept.) 

Telegram, 16th June 1914, 5-45 p. m. (Reed. 16th, 6 a. m.) 

Tour Public Works despatch No. 8, dated 9th April. Estimate of 
£5,113,620 plus £l,000j000 for unforeseen expenditure, including excesses 
over present estimates, and authorise you to sanction detailed estimates 
■without previous reference to me on the condition that you mention in 
paragraph 21 modified as follows : — In first condition omit words “ exceeding 
10 per cent.” in view of provision of £1,000,000 for unforeseen expenditure. 
Eor the purpose of second condition each item under D, enclosure No. 2 to 
despatch, and also Government House and Secretariats must be treated as 
separate project heads. Eor instance, if original or revised estimate for 
Government House or Secretariat exceeds £600,000 or £750,000, as the case 
may be, by more than 10 ■per cent., it ■will require my sanction. On this 
understanding you may deal with estimates and commencement of work on 
these buildings in manner as described in paragraph 22. With reference to 
paragraph 14, clause 6, please inform me in due course of total number of 
residences and proportion of residences to officers stationed at Delhi. 


No. 308. 

Pbok the HON’BLE Mb. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 

JDelUt June 15^A, 1914, 

D.-o. No. 4089. 

Mt dear DtjBoulat, 

With reference to your letter of the 8th, forwarding a cutting from the 
Statesman which I herewith return, the facts of the case are as follows : — 

About a year ago the Government of India ( Education Department ) 
issued^ orders that all occupants of Government quarters should sign a bond 
engaging themselves to allow any patient falling ill of an infectious disease m 



295 


their quarters to be removed to the Isolation Hospital, if the Civil Surgeon 
thought this necessary. The clerks of all the Government of India Depart- 
ments have signed this agreement ; the clerks of the Comptroller-General’s 
Department and the Press hands have so far refused to do so. A fortnight 
ago the Government of India, on my requesting orders on the subject, ordered 
that the clerks who refused to sign were to be given a final option of signing 
or vacating their quarters. 

It will be seen that the segregation to the Isolation Hospital is only to 
take place in the case of necessity. It would no doubt be possible to make 
arrangements for segregation in an adjoining empty quarter during the 
summer months ; it would not be possible to make such arrangements in the 
winter, and a general outbreak of any infectious disorder might paralyse the 
working of the offices of the Government of India. 

The clerks have had a considerable experience of Delhi now, and I think 
that they should know that we are not likely to interpret this agreement 
harshly. But they are mostly Bengalis, and this seems to be in itself a 
sufficient explanation of their attitude. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


No. 809. 

Extract from a letter from His Excellency the Viceroy to Sir Thomas Holderness, K. c. s. i., 
Under Secretary of State for India, dated the 16 th June 1914 . 

Very many thanks for your letter of the 29th of May received by last 
mail. 

In the first place let me thank you and your office for the prompt manner 
in which you have sent me sanction for the project estimate. I have nothing 
to say against the conditions which you have imposed, and I think they are 
perfectly just. I am fairly confident that we shall succeed in keeping within 
all our estimates except in one point of which I am doubtful, and that is the 
half million that we have put down for Government House. I may mention 
to you privately that Lutyens* first estimate came to £660,000, and I sent it 
back with some strong remarks ; and although we have used the pruning knife 
with some vigour, I doubt very much whether we shall cut it down to less 
than £520,000. Of course Government House includes not merely the build- 
ing itself, but all the accessories, such as stables, houses for the staff, quarters 
for the guard and servants, dispensary for the household, godowns for tent- 
equippage, &c. These will probably absorb rather more than £120,000. We 
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shaU have no trouble with Baker over his estimates, as we told Baker in the 
first instance, in the same manner as we told Lutyens, the figure which we 
would _ be ready to accept for the Secretariats, and he has made his plans 
accordingly, and I think there is no doubt that they will be covered by the 
sum that has been fixed. He is essentially practical, while Lutyens is 
artistically the reverse. The latter has given us endless trouble and bother and 
the former none. I have now sent word to the Delhi Committee to go full 
steam ahead. 


No. 310. 

Viceroy to Secretary of State. 

Telegram P., No. 113, 23rd June 1914, 3-45 p. m. 

Private. Architects] plans new Delhi. It would save a good deal of 
delay if parcels containing these could be sent out by the Overland mait 
instead of round by sea. If therefore you could arrange with the Architects to 
send their plans through the India OfiBice and have them passed on by Overland 
mail, I should be very grateful. 


No. 311. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram, 25th June 1914, 8 p. m. (Eecd. 26th, 6 a. m.) 

Tour telegram, dated 30th May. Temporary Delhi. I sanction your 
proposal. i. j 


No. 312. 

Secretary of State to Viceroy. 

Telegram P., 26th June 1914, 9-30 p. m. (Eecd. 27th, 8-64 a. m.) 

J^rivate. Delhi architects. Tour private telegram of 23rd instant. A 
large case of towings 1ms already been despatched. Any further parcels will 
be sent through India Office overland. r- » v» 
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No. 313. 

Feom the HON'BLE Me. W. M. HAILEY, c. i. e., CHe£ Commissioner of Delhi. 


DelMi Jme 26^&, 1914. 

D.-o. No. 1324.. 

My dear DuBodday, 

I send you, herewith a copy of the proceedings of the 47th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCLOSTOE TO THE ABOVE LETTEE. ] 


Proceedings of the Forty-seventh Meeting of the Imperial Delhi Committee held 
at Simla on Wth and l^th June 1914. 

Present : 

The Hon’ble Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commissioner, 
Delhi, President. 

Mr. H. T. Keeling, Chief Pkgineer, Delhi. 

Mr. Or . Rainy, i. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, i. c. s., Secretary. 

1. The proceedings of the 46th meeting were confirmed. 

2. Letter No. 35, dated 14th June 1914, from the Secretary to the Govern- 
ment of India, Public Works Department, was discussed. It was decided that 
the matter should be referred to the Chief Engineer. 

3. The Audit Officer’s endorsement No. A. C.-1674, dated 21st May 1914, 
forwarding a statement of expenditure under head 61 during the month of 
April 1914 was read. 

It was resolved that the statement should be recorded. 
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4. Letter No. 1163-A., dated 3rd June 1914, from the Chief Engineer 
forwarding a progress report for the period ending 30th April 1914 was 
considered. 

It was resolved that the Chief Engineer he requested in future to 
explain in the remarks column cases where the expenditure recorded is to be 
considered as being against the gross amount of the estimate and cases where 
the expenditure recorded is to be compared with the net amount for which 
the estimate was sanctioned. 

Kesolved that the statement be recorded. 

6. Considered an estimate amounting to Rs. 65,747, gross, and Rs. 16,230, 
net, to cover the cost of running the electrical construction plant during the 
year 1914-16. 

Resolved that the estimate be sanctioned. 

6. Considered an estimate amounting to Rs. 16,760 for running and 
maintaining steam lorries and motor tractors during the year 1914-15. 

Resolved that the estimate be sanctioned. 

7. Considered a Memorandum No, 1564-W., dated 2nd June 1914, from 
the Chief Engineer forwarding a revised estimate amounting to Rs. 3,04,245 to 
replace the estimate of Rs. 1,14,844 sanctioned in Work Sanction No. 118 of 
1913-14 for the collection of materials for the central buildings. 

Resolved that the estimate be sanctioned. 

8. Considered the draft of a letter to the Government of India, Einanee 
Department, forwarding proposed forms for the annual Finance accounts of the 
Delhi Project, Major Head 61. 

Resolved that the draft should be issued after making certain minor 
amendments in the forms. 

9. Read letter No. 1449-^., dated 20th May 1914, from the Chief 
Engineer informing the Committee that considerable delay must take place 
before the complete report required by letter No. 25-I.D., dated 12th May 
1914, can be submitted. 

Resolved that the Government of India should be informed accordingly. 

10. Considered an estimate amounting to Rs, 18,372 for conservancy and 
sanitary arrangements during the year 1914-16. 

Resolved that the estimate be sanctioned. 

11. Considered the question of the grant of a motor bicycle maintenance 
allowance of Rs. 40 per mensem for Mr. Abdul Hamid, temporary Engineer, 

Resolved that the allowance be sanctioned. 

12. Considered an estimate amounting to Rs. 6,898 for the maintenance 
of steam road rollers during the year 1914-16. 

Resolved that the estimate be sanctioned. 
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IS. Considered the question of the leasing of suitable sites private brick 
kilns in the neighbourhood of the villages of Majahadpur and Chak Masjid 
Moth. 

It was resolved to proceed with the scheme. The question of taking 
up extra land to be considered when the Special Land Acquisition Officer had 
submitted an estimate. 

The Chief Engineer was asked to consult the Consulting Member for 
Eailways in regard to the position created if the Imperial Delhi Committee 
construction railway carries bricks from these private kilns to building sites. 
The conditions for lease proposed by the Chief Engineer were discussed and 
adopted as a preliminary draft with some amendments. 

It was resolved that the preliminary draft of the lease should be sent to the 
Special Pleader for the preparation of a deed of lease. 

14. Some preliminary sketches for residences for Members of Council 
prepared by the Architect Member were considered. 


No. 314. 

To THE HON'BLE SIR WILLIASI MEYER, x. c.i.e., Member of the Viceroy’s 

Council. 


Viceregal Lodge, Simla, June Z^th, 1914. 


Mt DBAit Metbb, 

The accompanying memorandum is self-explanatoiy. I may mention 
that I have not made a suggestion to Lord Crewe or to anybody else in the 
light of my letter to you of February 28th, and Lord Crewe’s remarks came as 
a surprise to me. 

I think that we must now deal with the question as a Government, and 
after you have noted, perhaps you will kindly return the file to me, and I wiU 
circulate it amongst our colleagues. 

The intention of the India Office to raise their sterling loans to four per 
cent, interest is a new factor in the case. 


Tours very sincerely, 

(Sd.) HARDINGE OE PENSHTJRST. 
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[ ENCLOSTJEE TO THE EOREGOINQ LETTEE. ] 

MEMORANDUM. 


In a letter received from Lord Crewe on the 29th June, the following 
passage occurs 

“ Holderness was speaking the other day about the financial future, and 
“ the possibilities of rupee loans, and thought that, if there comes 
“ to be any risk of restricting desired expenditure, either directly 
“ productive, or on such subjects as education and sanitation, 
“ it might be wise to recur to the idea of a special Delhi loan, 
“ say of a million sterling a year, either on a sinking fund system 
“or perhaps preferably by bonds extinguished by periodical 
“drawings. I do not think that there would he any objection 
“ to this method on fiscal grounds, and there is force in the 
“ contention that the object would have a particular attraction 
“for Indian investors, even Chiefs and others not in British India. 
“ There is little substance in the complaint that we spend money 
“ on building which is needed for developing the country, but 
“it appeals to superficial minds, which are in a permanent 
“ majority ; and if, for example, the railway programme came 
“ to be attenuated in any year, there would be much to say for 
“recourse to this expedient.” 

This is the first time that I have received any inkling from the India 
Office that a change in our scheme of raising funds for the building of new 
Delhi might be desirable. Personally I have felt for some time that a change, 
as advocated in Lord Crewe’s letter, might be advantageous in placing the 
financing of new Delhi on a sound basis, and in removing a source of 
criticism by Chambers of Commerce and non»official opinion. My views have 
been already stated in a letter which I wrote to the Hon’ble Sir W. Meyer on 
Eebruary 28th, to which he very kindly replied at some length on the same 
day. Copies* of these letters are annexed. I notice however that the question 
has again come to the front in the columns of the Indiaman and the 
Westminster Grazette, and 1 think it is not’ unlikely that the subject may be 
further ventilated. 

Will not the raising of interest of sterling loans from 3^ to 4 per cent., 
which I understand is likely to happen in the near future, make the raising 
of an additional million per annum for the building of Delhi an easy and 
simple operation ? If this is so, it would certainly disarm opposition, for I do 


•PleaaeseeNos. 187 & 188. 
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feel that there are many friendly supporters of- the Government and of our 
policy, Tvbo believe that money is being spent on Delhi which might be devoted 
to productive development or to education and sanitation, and who do not like 
it. The matter is one of such great importance that I think it should be 
thoroughly threshed out and the views of Council obtained. I will then be in 
a position to put our views fully before Lord Crewe. 

H.,— 30-6-14. 


No. 316. 

From THE HON’BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, July 2nd, 1914. 

D.-o. No. 1877. 

My dear DtjBoulay, 

I send you herewith a copy of the proceedings of the 48th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am sorry that some delay has occurred in forwarding this. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[BNCLOStJEE TO THE ABOVE LBTTBB.] 


FroceedUigs of the Forty-eighth Meeting of the Imperial Delhi Committee 
held at Simla on ISth Jum 1914. 

Pbesbnt : 

The Eon’ble Mr. W. M. Hahey, c. i. e,, i. c. s., Chief Commis- 
sioner, Delhi, Fresident. 

Mr. H. T. EjEEaLiNG, Chief Engineer, Delhi. 

Mr. G. Bainy, 1. 0. s., Financial Member. 

Mr. W. H. NiOHOHiS, Architect Member. 

1. Considered an estimate for Es. 22,000 submitted by the Chief Engineer 
with his No. Idll-W., dated 8th June 1914, for the demolition of five mounds 
lying on or near the algnment of the road B D. 

Eesolved that the estimate be sanotioned. 
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2. Considered a revised estimate amounting to Rs. 1,06,000 submitted 
by the Chief Engineer vith his No. 1612-W., dated 8th June 1914, for lower- 
ing the ground north and south of Raisena Hill, accompanied by an estimate 
for new work amounting, to Rs. 97,000. 

Resolved that the two estimates be sanctioned for Rs. 2,00,000, gross, and 
the Audit Officer be informed that credits for Rs. 1,03,000 may be eventually 
expected. 

3. Considered the Chief Engineer’s No. 1181, dated 8th June 1914, sub- 
mitting the list of minor works sanctioned by him during the month of May. 

Resolved that the list be recorded. 

4. Considered an estimate for Rs. 6,63,000 submitted by the Chief 
Engineer with his No. 1674- W., dated 12th June 1914, for the collection of 
materials for the Indian clerks’ quarters. 

Resolved that the estimate be sanctioned. 

5. Considered three estimates for Rs. 87,760, Rs. 84,946 and Rs. 79,718 
submitted by the Chief Engineer with his Memorandum No. 1619- W., dated 
8th June 1914, for the collection of materials for certain bungalows. 

Resolved that the estimates be sanctioned. 

6. Considered the opinion-of the Audit Officer in his unofficial No. 94, 
dated 19th Jime, on the question of the debit of part of the cost of the repairs 
of the Imperial Eelhi Committee Office to the other Departments occupying 
the building. 

Resolved that the cost of the repairs be finally debited to the Head 61 
in full, that the rents of the other Departments be raised proportionately, so 
that a fair share of the cost of repairs fall to each of them, but that the addi- 
tional rent be credited to revenue, and not taken in reduction of expenditure. 

7. Considered the application of the Chief Engineer in his No. 1067-A., 
dated 18th May 1914, for the grant of a conveyance allowance from the 9th 
March to the 4th May 1914 to Sub- Assistant Surgeon B. Badruddin. 

Resolved that the allowance is inadmissible and cannot be sanctioned. 

8. Considered a supplementary estimate for Rs. 2,900 submitted by the 
Chief Engineer with his No. 1656- W., dated 11th June 1914, for providing 
additional transhipment platform accommodation at Bara Elhamba. 

Resolved that the estimate be sanctioned. 

9. Considered the Chief Engineer’s Memorandum No. 014- W., dated 17th 
June, forwarding the allocation plans, &o,, of the Secretariat. 

Resolved that the note, plaqs, &c., b© foywarded to the Government of 
India. 
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No. 316. 

Prom the HON^BLE Mr. J. B. BRUNYATE, c. i. e.. Secretary to the Government of 

India) Finance Department. 


No. 930.P. 

Mt deae DuBottiat, 


Simla, July %fid, 1914. 


Some time ago, in Delhi I think, I sent you, for His Excellency’s use, a 
copy of a rough summary we had prepared of the various pronouncements 
regarding the financing of Delhi. It had been originally written for use in 
the Finance Secretariat, but His Excellency had seen it and desired to have 
it. I gave instructions also that the summary should be revised and brought 
up to date, and this has been in progress during the Simla season. In view 
of the question which the summary primarily deals with being suddenly 
re-opened, we got the revised summary rushed through the Press last night. 
[ I mention this to explain why it has manuscript corrections, &c. ], and I 
now forward a copy in case it may be of use to His Excellency, while this matter 
is under consideration. His Excellency will see that it now includes (extract 
No. 20, page 26) a complete copy of the portion of his final Budget speech 
which dealt with Delhi. 


Tours sincerely. 

(Sd.) J. B. BEHNYATE. 


Thanks. 


H. 


No. 317. 

From THE HON'BLE Mr. W. M. HAILEY, o. 1. 1., Chief Commissioner of Delhi. 


Delhi, July Qth, 1914. 

Mt deae DuBotoat, 

I am sorry to say that I have heard today that Keeling is seriously ill and 
has been taken to the Walker Hospital. 
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I had sent up Captain Eoberts on Friday to take over any work which 
Keeling had not disposed of, as I thought we had better attempt to dispose of it 
ourselves. He reports that he is now bringing down all Keeling’s work, and 
as soon as he arrives we will endeavour, with Orookshank’s assistance, to 
dispose of any outstanding estimates. I am afraid, however, th at this illness 
may involve some slight delay in the work, and think it right that His 
Excellency should be informed of the fact. 

I am, yours sincerely, 

(Sd.) M. HAILET. 


No. 318. 

Ieom the HON’BLE sir WILLIAM MEYER, k.c.i.e., Member of the Viceroy’s 

Coimcil. 


Simla, July *11%, 1914. 

My DiAB Lord Haedingb, 

I have thought very carefully over the matter referred to me in your 
letter of 30th June, viz,, reconsideration of the question of special borrowing 
for Delhi, and my note has run to such a length that I thought it well to get 
it printed. Ton will find it in the accompanying box, along with your 
memorandum and other connected papers, I have also put up a spare copy of 
the note in case you may wish to keep this, while the file is circulating. You 
will see that I am still strongly opposed to any special Delhi loan, but that I 
have suggested a method of utilising a portion of our present large currency 
balances, which would so assist our general capital account as to do away with 
any probability of outlay therefrom on railways and irrigation being hampered 
by the Delhi commitments. 

And the success of our new rupee loan shows how well- justified we were 
in adopting a policy of larger general borrowing in India than my predecessor 
thought desirable. 

Tours very sincerely, 
(Sd.) W. S. METEK. 


No. 819. 

Viceroy to Secretary of State. 

Telegram P., 20th July 1914. (Despd. from Public Works Dept.) 

Tour Public Works despatch No. 21, 19th June last. Question in 
Parliament 146— Eeply in the negative. Question 147— Not possible to reply to 
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first portion ; but if sucb Master Builders do exist, methods employed by them 
on such works as referred to quite unsuitable for Government buildings. 
Usual procedure is to commence work on general elevation drawing, without 
any detailed working drawings, structural or otherwise, and without any estimate 
of the cost. Details worked out as work proceeds often by workmen them- 
selves, construction carried out by daily labour and piece work without schedule 
of quantities or rates. Work referred to been under construction 26 years ; 
unknown when it will be completed or what ultimate cost will be. Such 
methods entirely opposed to fundamental principle under which no expenditure 
should be incurred from State funds without fully prepared project and 
detailed plans and estimates. 


No. 320. 

Feom the HON’BLE Me. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


Delhi, July 2Zrd, 1914. 

D.-o. No. 1542. 

Mr DEAR DuBoulat, 

I send you herewith a copy of the proceedings of the 49th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[exclostjbe to the above lettee.] 

Proceedings of the Forty-ninth Meeting of the Imperial Delhi Committee 

held on 11th July 1914. 

Present: 

The Hon’rlb Me. W. M. Hailey, o.i.b., i. c.s., Chief Commis- 
sioner, Delhi, President. 

Me. G. B/AINT, I. c. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. P. deMontmoebncy, i. o. s.. Secretary. 

Major S. D’A. Ceookshank, e. e., o. i. e,, m. v. o., Superintending 
Bngineer. 

Captain W. H. Kobeets, e. b.. Personal Assistant to Chief Engineer, 
also attended. 

1. The proceedings of the 47th and 48th meetings were confirmed. 
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2. Read letter No. 1169-E. X., dated 25th June 1914, from the Chief 
Engineer forwarding a list of the telephone installations which it is proposed to 
retain permanently for the Engineering establishment. 

Resolved that the list be approved. 

3. Considered the question of granting compensation for dearness of 
provisions for the month of May and June 1914. 

Resolved as regards these months that the orders conveyed in Chief 
Commissioner, Delhi’s letters Nos. 3711 of 29th May 1914 and 4733 of 6th June 
1914 in regard to establishments under him be applied to all establishments 
charged to Head 51-A, not being establishments charged to works. 

4. Considered a Memorandum No. 1959- W., dated 14ih July 1914, from 
the Chief Engineer forwarding a supplementary estimate amounting to 
Rs. 1,82,500 for the work o£ completing the levelling operations within the 
area I. D. B. A. 

Resolved that the estimate be sanctioned, subject to scrutiny by the 
Einancial Member of the detailed minor estimates which go to make up the 
main estimate. 

6. Considered letter No. 41-M. D., dated 14th July 1914, from the 
Government of India, Public Works Department, regarding the supply of a 
revised lay-out plan. 

Resolved that the Government of India be informed that it is hoped that 
the revised lay-out plan will be despatched in the first week in August. 

6. Considered a Memorandum No. 1918-W., dated 8th July 1914, from 
the Chief Engineer forwarding a supplementary estimate amounting to 
Rs. 13,544 for walling in the sides of coolie huts. 

Resolved that the estimate be sanctioned. 

7. Considered a letter No. 1249-E., dated 6th July 1914, from the Chief 
Engineer proposing a motor bicycle conveyance allowance of Rs. 40 per 
mensem for Mr. Bhagat Ram, Temporary Engineer in charge of a sub- 
division. 

Resolved that the allowance be sanctioned. 

8. Considered a Memorandum No. 1940-W., dated 10th July 1914, from the 
Chief Engineer forwarding an estimate amounting to Rs. 5,627 for construct- 
ing a service road on part of the Panj Kuan road. 

Resolved that the estimate be sanctioned. 

9. Considered a Memorandum No. 1809- W., dated 26th June 1914, from 
the Chief Engineer forwarding an estimate amounting to Rs. 1,900 for the 
construction of the remaining portion of service road 40/41. 

Resolved that the estimate be sanctioned. 
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10. Considered a letter 'N’o. 1937-'W., dated lOth July 1914, from the Chief 
Engineer forwarding estimates for two additional service roads in triangle 
D. I. Z. amounting to Es. 9,665 and Es. 9,499, respectively. 

Resolved that the estimates he sanctioned for Es. 9,226 and Es. 9,067, 
respectively. 

11. Considered a Memorandum No. 1929-'W’., dated 10th July 1914, from 
the Chief Engineer forwarding an estimate amounting to Es. 6,548 for con- 
structing service road 90/91. 

Resolved that the estimate be sanctioned. 

12. Considered a letter No. 1936- W., dated 10th July 1914, from the 
Chief Engineer forwarding an estimate amounting to Es. 1,26,000, net, for the 
work of preparation of the site south of the central building. 

Resolved that the estimate be sanctioned. 

13. Considered plans produced by Mr. Nicholls of bungalows, class III, 
amended in accordance with Government of India letter No. 35-B. D., dated 
4th J une 1914. 

14. Considered the plans and rough estimates of residences for Members 
of Council forwarded with Chief Engineer’s Memorandum No. 1979-W. of 15th 
July 1914. 

Resolved that Mr. Nicholls be asked to make some alteration in some of 
the designs. 

15. Considered a Memorandum No. 1948-’W., dated 11th July 1914, from 
the Chief Engineer forwarding an estimate amounting to Es. 5,377 for 
constructing a service road in front of the Amphitheatre. 

Resolved that the estimate be sanctioned. 

16. Considered a letter No. 1928- W., dated 9th July 1914, from the Chief 
Engineer forwarding two estimates {*) of Rs. 87,000 for preparation of ground 
in area D. 0. X. ; {ii) of Es. 1,45,000 for preparation of ground in area I). C. J. 

Resolved that the two estimates be sanctioned as one estimate for 
Es. 2,32,000. 

17. Considered a Memorandum No. 1818, dated 26th June 1914, from the 
Chief Engineer forwarding an estimate amounting to Es. 20,680 for the 
up-keep of nursery gardens in 1914-15. 

Resolved that the estimate be sanctioned. 

18. Considered an endorsement No. 4069, dated 15th June 1914, from the 
Personal Assistant to Chief Commissioner forwarding an enquiry from the 
Revenue Secretary to Punjab Government regarding the granting of other land 
for use by the Reformatory School in lieu of the present recreation ground and 
gardens to the west of the school. 
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Resolved that a reply be sent that the Imperial Delhi Committee now 
find that they will not need to take up the Reformatory recreation ground and 
garden till 1st J une 1915 at earliest. 

19. Discussed a letter No. 10, dated June 12th, 1914, from Messrs. Lutyens 
and Baker regarding the definition of the boundaries of the Central Vista. 

Resolved that the dimensions entered in paragraph III of the definition 
given in letter No. 1066, dated 19th May 1914, to the Architects be altered 
from 850 feet to 950 feet, and that the area 400' X 250' at the Council 
Chamber entrance suggested by the Architects be included in the boundary 
of the Viceregal Estate. 

20. Considered in Committee a note, dated 30th June 1914, from the 
Special Land Acquisition OflScer forwarded by the Deputy Commissioner, 
Delhi, recommending that an appeal be lodged in the case Sohan Lai versm 
Secretary of State. 

Resolved that the Chief Commissioner be asked to address the Legal 
Remembrancer, Punjab. 

21. Considered in Committee a letter No. 1924, dated 29th June 1914, 
from the Deputy Commissioner, Delhi, to the Secretary, Imperial Delhi 
Committee, forwarding an amended plan of the Karaul Bagh settlement. 

Resolved that the plan be approved. 

22. Considered the question of the allotment of a site for Lady Hardinge’s 
Medical College for Women. 

Resolved that the Secretary of the Committee be addressed and asked to 
make a formal application at an early date, so that the Imperial Delhi 
Committee may be enabled to obtain the sanction of the Government of India to 
the allotment of a site. , 

23. Considered an estimate for Rs. 9,848 for the work of dismantling and 
clearing Arab Serai village. 

Resolved that the estimate be sanctioned. 

24. Considered the question of recovery of rent from the Architects for 
the residential premises occupied by them in the cold weather 1913-14. 

Resolved that the sum of Rs. 236 be recovered. 

25. Considered letter No. 1182, dated 26th June 1914, from the 
Chief Engineer proposing an increase of Rs. 6 per mensem in the local 
allowance of Rs. 10 paid to two Sub- Assistant Surgeons. 

Resolved that the increase cannot be sanctioned. 

26. Considered a draft lease for private brick kiln sites prepared by the 
special pleader. 
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Eesolved that certain amendments were necessary and the conreyance 
should be returned to the special pleader for alteration. 

27. Considered the schedule of expenditure for the month of May 1914 
forwarded by the Audit Officer. 

Eesolved that the statement be recorded. 

28. Considered the application of Hakim Singh, of Bangla Gurdwara, 

regarding the land surrounding that Gurdwara. 

Eesolved that the land should be marked out on the ground in the 
manner indicated in the plan and treated in two levels. 

29. Considered the Chief Engineer’s progress report for May. 

Eesolved that the report be recorded, but that the Chief Engineer be 

informed that the expenditure on D (viii), stock and suspense, may be 
omitted from the report in future, a note being added at the end of the report 
showing the total amount outstanding under this head on the latest date for 
which figures are available. 

30. Considered the Chief Engineer’s list of minor works sanctioned 
during the month of June. 

Resolved that the return be recorded; and that the Chief Engineer be 
informed — 

(а) That in the case of item 6 the sanction should be against the total of 
the head DUir), since the provision for unforeseen has been omitted by the 
Government of India. 

(б) That item 14 should be debited to and not to D(w}, since it 

is clearly of a preliminary nature. 

31. Considered the letter from the Chief Engineer No. 1941- W., dated 
10th July 1914, drawing attention to the excesses over the sanctioned estimates 
in the case of stores supplied by the Director-General on Indent No. 22. 

Eesolved that the excesses over the sanctioned estimates for stores be 
brought to the notice of the Government of India with the suggestion that the 
Director-General of Stores be instructed to ask for instructions when the excess 
over the sanctioned estimate is more than 10 per cent,, subject however to a 
minimum of £60 in the case of any one excess. 

32. Considered the letter of the Chief Engineer, No. 1206-E., dated 
29th June 1914, recommending the grant of an advance of Rs. 650 to 
Mr. R. S. Stronach for the purchase of a motor bicycle. 

Eesolved that the advance of Es. 650 recommended by the Chief Engineer 
he sanctioned. 


P. S. V.,— 

Please see paragraph 22, and ask Hailey what it means, sitice the founda^ 
tion stone has been already laid and consequently the site allotted. 

H. 
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No. 321. 

Fbou the HON^BLE Me, W. M. HAILEY, c. i. b., CMef Commissioner of Delhi. 


DelU, Jnly , 1914, 

D.-o, No. . 

My dear DuBoulat, 

I send you herewith a copy of the proceedings of the 60th meeting of the 
Imperial Delhi Committee for fayour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[mOLOSUEE TO THE ABOVE IiETTBE.] 


Troceedings of the Fiftieth Meeting of the Imperial Delhi Committee 
held on the July 1914. 

Present: 

The Hon’bee Mb. W. M. Hailey, c. i. e., i. o. s., Chief Commis- 
sionefi Delhi, President. 

Me. G. Rainy, i. o. s.. Financial MenJ)er. 

Me. 'W. H. Nioholls, Architect Member. 

Me. G. E. deMontmoeenot, i. o. s., Secretary. 

Major S. D’A. Oeookshank, e.e., c.i.e., m.v.o.. Superintending 
Engineer, also attended the meeting. 

1. The proceedings of the 49tb meeting were confirmed. 

2. Considered a letter No 1345-E., dated 18th July 1914, from the Chief 
Engineer asking for sanction to the reimbursement of Mr. Chance, Assistant 
Engineer, for railing his horse from Drug to Delhi. 

Resolred that sanction he given under Article 1000 of the Civil Service 
Regulations. 

3. Considered a letter No. 1311-E., dated 16th July 1914, from the Chief 
Engineer asking for sanction to an advance of Rs. 1,600 to Mr. Croad, 
Executive Engineer, to purchase a motor car. 
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Eesolved that the adyanee he sanctioned. 

4 Considered an application from Mr. Chance, Assistant Engineer, for 
an advance of Es. 500 to purchase a motor bicycle. 

Eesolved that the advance cannot be sanctioned, as Mr, Chance is not at 
present in charge of a Sub-Eivision. 

5. Considered the Chief Engineer’s progress report for the period ending 
June 30 th, 1914 

Eesolved that the report be recorded. 

6. Considered a Memorandum No. 2009-'W., dated 15th July 1914, from 
the Chief Engineer forwarding an estimate amounting to Es. 62,800 for the 
purchase of stone cutting and dressing plant. 

Eesolved that the estimate be sanctioned. 

7. Considered the schedule of expenditure for June 1914 forwarded by 
the Audit Officer. 

Eesolved that the schedule he recorded. 

8. Considered a letter No. 2009- W., dated 15th July 1914, from the Chief 
Engineer forwarding an estimate amounting to Es. 7,760 for the construction 
of service road 84/86, 88. 

Eesolved that the estimate be sanctioned for Es. 7,398. 

9. Considered the following letters from Mr. Lutyens forwarding two sets 
of preliminary plans of Government House with particulars of the cube : — 

Letter No. 14 of June 26th, 1914. 

Letter No. 16 of July 3rd, 1914. 

Eesolved that the plans be sent to the Chief Engineer for scrutiny and 
check of the cube and figure of cost. 

10. Considered a letter No. 2064-'W., dated 23rd July 1914, from the Chief 
Engineer forwarding estimates amounting to Es. 4,31,560 for the work of 
constructing a portion of the foundations and basements of the Secretariat 
office blocks. 

Eesolved that the estimates be forwarded to the Government of India for 
sanction. 

11. Considered the report of Major Crookshank, e. e., regarding the cost 
of works necessitated by the retention of the Agra-Eelhi Chord line and 
possible methods of keeping this line out of the building plots by adopting 
minor diversions. 

It was resolved to discuss the matter further with the Chief Engineer, 

12. The plans of residential accommodation for class III officers was 
discussed, and the plans of Mr. Nicholls were examined. 
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No. 822. 

To THE HON'BLE Me. W. M. HAILEY, c. i. js., Cb'ef Commissioner of DelM, 


Viceroy’s Camp, Dehra Dm, July Z(ith, 1914, 

Mr BEAE Hailey, 

•n 1 , item 22 of the Proceedings of the 49th meeting of the Imnerial 

as the foundation ^stone 

Wn *0 site has already been aUotted. 

He would like to know what is the inner meaning of the resolution. 

Tours sincerely, 

(Sd.) J. H. DuBOTJLAT. 


No. 823. 

Fmm the HON-BEE sa W. M. HAILBY, c. 1.1, CUefCommiKioMrof Whi 


Delhi, August Isf, 1914. 


D..0. No. 1616. 


My deae HuBoulay, 

Tour letter of 80th about the 22nd item of the 49th Proceedings. 

I noticed recently that, though the site for the Hospital had 
Lallv annmvArl “hir mil* r^riTn ‘mi-f+o/i j t ■ i 


■.n. 1 I* 'A — xAueuitai naa been 

^ormalty approved by ow Committee and the foundation stone laid, no steps 
had yet been taken formaUy to hand over the land to the Hospital Committee 
As a matter of fact, we have never been addressed by the Hospital Committee 

^^®^ actual requirements as to area of land. 
I thoi^ht that we ought to have this from them in order to get a clear record 

It will not of course, in any way, delay the building operations. 


I am, yours sincerely, 
(Sd.) W. M. HAILBT, 
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1^0. 324. 

PaOM THE HON’BLE Mk. W. M. HAILEY, c. i. e„ Chief Commissioner of Delhi. 


Delhi, August Mh, 1914. 

D.. 0 . No. 1651. 

My dear DuBoitlat, 

I send yon herewith a copy of the proceedings of the 51st meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCLOStnRE TO THE ABOVE LETTEE. ] 


Proceedings of the Fifty-first Meeting of the Imperial Delhi Qommiitee held 

on the Zlst July 1914. 

Present : 

The Hon’ble Mr. W. M. Haiebt, c.i.b.,i. c. s., Chief Commissioner, 
Delhi, President. 

Me. G. Eaint, I. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. deMontmorenct, i. c. s., Secretary. 

Major S. D’A. Crookshank, r. e., m. v. o., c. i. e., also attended the 
meeting. 

1, The proceedings of the 50th meeting were confirmed. 

2. Read a note by the Superintending Engineer, dated 27th July 1914, 
regarding the provisions regarding demurrage entered in the draft agreement 
to be executed by the Imperial Delhi Committee with the Great Indian Penin- 
sula Railway regarding the Bara Khamba sidings. 

Resolved that the case which has now been fully discussed be made over 
to the Chief Engineer and Financial Member for a settlement of the detailed 
terms with the Railway Company. 
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3. Considered a letter No. 210 l-W., dated 27tli July 1914, forwarding an 
estimate for the road B B, including the cost of the roadway round point E, 
amounting to Bs. 12,682 and an estimate for the road 29/30 amounting to 
Bs. 6,616. 

Resolved that the estimates be sanctioned on the understanding that in the 
case of the roadway round the circus at E in the north-west half only a 
travelling coat in addition to a soling coat be constructed where actually needed 
for the purposes of present traffic, while in the south-east half a soling coat 
alone be laid. 

4. Considered a letter No. 2086, dated 24th July 1914, from the Chief 
Engineer forwarding an estimate amounting to Es. 10,000 for the work of 
completing the earth work on the avenue C to W. 

Resolved that the estimate be sanctioned. 

6. Considered the revised budget of the Special Land Acquisition Officer. ‘ 

Resolved that the budget as revised be sanctioned ; but that the proposi- 
tion statement be sanctioned with the omission of the item of the gazetted 
engineering officer whose appointment is under reference to the Government 
of India. 

Resolved that, pending the orders of the Government of India, one of the 
Engineers in the Chief Engineer’s staff be used to assist in the valuation of 
buildings in the terminal station area. 

6. Considered in Committee the question of providing land for the expro- 
priated owners of the Bagh Karaul Basti. 

Resolved that it is advisable to provide sites for their houses in the 
locality chosen by the President opposite the Bagh Karaul settlement across 
the Bihalia nullah and in extension of that settlement. 

Resolved that 60 acres be acquired for the purpose. The settlement will 
be laid out for 1,000 residences, 

7. Considered the proposals for the revised lay-out. 

Resolved that certain alterations be carried out and the revised lay-out 
resubmitted to the Committee, 

8. Considered the draft deed of lease for sites for private brick kilns, 

Resolved that, after the incorporation of some amendments, the lease may 
'be approved and sent to the Chief Engineer. 

9. Considered the plans of bungalows for Members of Council. 

Resolved that the Architect Member be asked to carry out some altera- 
tions in two of the plans. The other plans were approved for submission to 
Government of India. 
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No. 325. 

FaoJi THE HON’BLE Me. W. M. HAILEY, c. i. e,, Chief Commissioner of Delhi. 


DelUf Avgust 12^A, 1914. 

D.-o. No. 1701. 

My deab DuBottlat, 

I send you herewith a copy of the proceedings of the 52nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnolosure to the above letter,] 


Proceedings of the Fifty-second Meeting of the Imperial Delhi Committee 

held on *lth Avgust 1914. 

Present : 

The Hon’ble Mr. W. M. Hailey, c. i. e., i. c. s.. Chief Commis- 
sioner, Delhi, President. 

Mr. G. Kainy, I. c. s., Financial Memher. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorenoy, i. c.s., Secretary. 

Major S. D’A. Orookshank, r. b., c. i. b., m. v. o., and Mr. Gkiessen 
also attended. 

1. The proceedings of the 61st meeting were confirmed. 

2. Bead Government of India letter No. H74-E. B., dated 31st July 1914. 
Besolved that the question of the appointment of an Engineer on special 

duty in connection with land acquisition work be discussed with the Chief 
Engineer on Ms return to DelM. 

3. The plans for arboriculture on the roads and in connection with the 
lay-out, of the clerks’ quarters in triangle D. I. Z. was discassed with 
Mr. Griessen, 



316 


4 Letter No. 2211-'W.A., dated 4tli August 1914, from the Architect 
Member regarding revised designs for the residences of Members of Council 
was discussed. It was resolved that five plans he forwarded to the Govern- 
ment of India. 

6. Three estimates amounting to Rs. 26,630, Rs. 25,140 and Rs. 23,850 
for residences for class III ojfficers were considered and sanctioned hy the 
Committee with reference to Government of India letter No. 35-B.D., dated 
4th June 1914. 

6. Letter No. 3139, dated 7th July 1914, from the Military Secretary to 
the Viceroy regarding residential accommodation for Viceregal establishments 
was considered. 

It was resolved that the scale proposed can be generally accepted, subject 
to further enquiries from the Military Secretary to the Viceroy regarding the 
question of charging rent in the case of certain establishments and the propor- 
tion of married persons to be assumed in working out the scale. 

7. Considered the Chief Engineer’s letter No. 2204-^., dated 4th August 
1914, forwarding for sanction an estimate amounting to Rs. 26,547 for the 
Engineer’s cold weather camp at Raisena. 

Resolved that the estimate be sanctioned, but that the cross road pencilled 
through in the plan be omitted, and that the provision for electric lighting in 
double-poled tents be reduced to the scale sanctioned last year. 

8. Considered the Chief Engineer’s Memorandum No. 2031-'W., dated 18th 
July, forwarding an estimate for Rs. 10,120 to cover the cost of running the 
Repairs Workshop during 1914-16. 

Resolved that the Chief Engineer be asked to submit a further note 
justifying the rates of pay proposed for the establishment. 


No. 326, 

Fbom the H0N'’BLE Me. W . M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


Delhi, Augmt IQth, 1914. 

D.-0. No. 1750. 

Mt dear DtjBotjlat, 

I send you herewith a copy of the proceedings of the 53rd meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[bnclostjke to the eoeegoino lettee. ] 


Proceedings of the Fifty-third Meetmg of the Imperial Delhi Committee 

held on IMh August 1914. 

Peesent : 

The Hon’blb Me. W. M. Hailey, c.i.e., i. c.s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. G. Eaint, I. c. s., Financial Memler. 

Me. W. H. Nicholls, Architect Memler. 

Me. G. P. deMontmoebncy, i. o. s., Secretary. 

1. The proceedings of the 62nd meeting were confirmed. 

2. Read a letter No. 2228-W., dated 8th August 1914, from the Chief 
Engineer forwarding an estimate for Rs. 1,09,500 for the work of filling in the 
“ Viceroy’s Court”. 

Resolved that the estimate be sanctioned. 

3. The lay-out and details of the peons’ quarters were discussed by the 
Committee, and the tentative plans prepared by Mr. Nicholls were examined. 

4. Considered an estimate for running the repair workshop during 1914-16. 

Resolved that the estimate he sanctioned for Rs. 9,870. 

5. Considered an application for the local purchase of an 820 K. V. A. 
alternator and a high tension switch-board. 

Resolved that, as these articles were urgently required to enable the extension 
of the electric power installation to the works on the site to be made, sanction 
to local purchase be accorded under rule 6. 

6. Considered a letter No. 1610-E., dated 7th August 1914, from the 
Personal Assistant to Chief Engineer regarding an allowance of Rs. 40 per 
mensem for the up-keep of a motor bicycle for Lala Wazir Dayal, Sub-Eivisional 
Officer, No. II Sub-Division, 1st Project Division. 

Resolved that the allowance be sanctioned. 

7. Considered a letter from the Architects, dated 16th July 1914. 

Resolved that Messrs. Lutyens and Baker be asked to submit preliminary 

designs for one bungalow each of class III and class IV. Mr. Nicholls to be 
asked to prepare a note giving accommodation required in each case. A copy 
of the schedule of rates which can be used in working to the limit of cost to be 
sent to Messrs. Lutyens and Baker. 
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8. Considered the list of minor works sanctioned by the Chief Engineer 
daring the month of July 1914. 

Eesolred that the sanctions be confirmed and the list printed with the 
proceedings of the Committee. 

9. Considered three estimates for class III residences amounting to 
Es. 27,420, Rs. 24,600 and Es. 26,060, respectively, including provision for 
oat>houses and electric fittings. 

Resolved that the estimates he sanctioned with reference to Government 
of India’s letter No. 85-B. D., dated 4th June 1914. 

10. Considered letter No. 674-E. B., dated 31st July 1914, from the 
Government of India, Public Works Department. 

Resolved that the Government of India be informed that, owing to the 
progress made in the valuation work, it is not probable that the services of 
Mr. Earquharson will be required in October next. 

11. Considered a letter No. 2236- W., dated 8th August 1914, from the 
Chief Engineer forwarding an estimate amounting to Rs. 6,777 for demarcating 
the area which has been acquired for the new Capital. 

Resolved that the estimate be sanctioned. 

12. Tentative plans for European clerks’ quarters were considered. 

13. Considered a letter No« 2231-W., dated 8th August 1914, from the 
Chief Engineer forwarding an estimate amounting to Rs. 17,300 for sinking 
and testing three experimental tube wells in new city area. 

Resolved that the estimate be sanctioned, but that work should not be 
started on the wells at point B and in the Talkatora Bagh until the Committee 
have received a report as to the success or failure of the well in the Bela. 


No. 327. 

Fbom the HON'BLE sir WILLIAM MEYER, x. o. i. e., Member of the Viceroy’s 

Council. 


Smla^ August 20^&, 1914. 

Mx UEAB Loud Haedinoe, 

.1 send herewith copies of the relevant portion of Holderness* demi-official 
to me, enclosing his note on the financing of Delhi and of my reply. 


Yours very sincerely, 
(Sd.) W. S. METER. 
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[eNCLOSURIIS to tee EOEESOINQ lETTBE.] 


From SIR THOMAS HOLDERNESS, k. c. s. i., &e.> Under Secy. o£ State for India. 


India Office, Whitehall, 8. W., July Slsif, 1914. 

My dear Meyeb, 

I send you a note which I have written on the subject of the finance of the new capital. 
The question originated here in a suggestion by Newmareh that the proper way of meeting 
the outlay would be by a special short-term rupee loan, or series of loans, with provision made 
in the revenue and estimates for an annual sinking fund sufidcient to pay off the six or seven 
millions sterling required in the course of twenty years or so. 

Abrahams did not agree with Newmareh, and was of opinion that it would be unwise to 
invite the Government of India to reconsider the arrangements already sanctioned by the 
Secretary of State. 

Meanwhile I had an opportunity of seeing a print of a letter from the Viceroy to you 
and from you to him, on the question whether an additional special loan of a million or so a 
year could be raised for the capital requirements of Delhi, so as to make your other borrow- 
ings wholly available for railways and the like. 

As you pointed out, this raises the question whether India borrows in India and in 
England as much already as the market is prepared to let her have on terms which she is 
accustomed to. 

My note is an attempt to seek a way of satisfying our critics, and to maintain the 
decision as to financial arrangements. It may, or may not, be of interest to you 

Yours sincerely, 

(Sd.) T. W. HOLDERNESS. 


To SIR THOMAS HOLDERNESS, k.c. s. i., &o.. Under Secy, of State for India. 


Simla, August 18U, 1914. 

Mt dear Holdbrness, 

Many for yours of 31st July with copy of your note on the subject of the 

financing of the new capital. The question had come under discussion here with reference to 
some recent correspondence between the Viceroy and the Secretary of State, but it has been 
dropped in view of the fact that, in present circumstances, any such matter must be of purely 
academic interest. 

I may say that I was absolutely against a special loan for Delhi, on the ground that 
such a loan could only be realised at higher terms than our ordinary borrowings by reason, 
inter aha of the fact that, being a small loan, there would not be the same facilities for 
getting rid of the paper as exist in connection with our ordinary securities. What 1 held, 
and .still hold, is that we must borrow as much as we can for the capital programme, including 
Delhi, both in India and at home. The idea that a Delhi loan should be on a temporary basis 
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and discharged accordingly seems to me particularly open to objection^ since the result is 
necessarily to increase the charges on revenue by the sinking fund payments. I am glad to 
gather, from what you say in your letter and do not say in your note, that this idea is 
dropped. 

As regards vour note, if you will allow me to say so, the argument that we have now 
provided £4 million for Delhi, of which a lot is in hand, would never be accepted as convinc- 
ing. This balance has really been utilised in other directions, and any future capital 
expenditure on Delhi must be met from the new resources of the future. 

I also think it mischievous, although I admit that Fleetwood Wilson^s original statement 
on the subject gives a handle for this, to assume that the whole of the excess of our budgeted 
surplus over the normal figure of one erore in any year, past or to come, is to be taken to 
Delhi. As I pointed out in the discussion I mentioned at the beginning of this letter, I 
should hold that, even if Delhi did not exist, it would be necessary in present circumstances, 
to have a surplus of about two erores to help to finance our capital programme, and this 
amount is amply justified by the profits we obtain from railway and major irrigation works. 
See on this point my remarks in paragraph 68, page 35, of our Financial Statement and Budget 
volume for the current year, and again in the debate, the record of which will be found on 
page 63, et thereof. 

Moreover, if you insist on the fact that the additional surplus over one crore is for Delhi, 
yon give a handle to the people who have criticised Delhi being largely built out of revenue, 
and stultify our own previous pronouncement that it is primarily to be constructed out of 
capital funds. The proper method of allotting the portion of the revenue surplus credited to 
the capital programme for Delhi, if you want to make a distinction at all, seems to nae to be 
to take the total proportion of the capital outlay provided for Delhi and distribute the allot- 
ment of surplus which forms an item towards meeting this in the same proportion, 

I was glad to read paragraph 13 of your note. I had indeed made a suggestion on 
similar lines myself in the Council discussion already referred to, and the only person who 
seems as yet unconvinced of its undesirability is Gillan. I would not, however, treat the paper 
currency money as earmarhd for Delhi in particular. I would treat it as being in aid of our 
capital expenditure generally as in fact it will be. We could then say with a clear conscience 
that the use of this extra resource prevented Delhi from in any way interfering with our 
normal railway and irrigation development. 

It remains true of course, that, as you say in paragraph 11 of your note and as I have 
myself said on this side, you cannot get away from the fact that we could get on more 
comfortably, from the financial point of view, without Delhi, and that you canoot build a new 
capital for nothing. The only thing is to take the least objectionable way of doing this, and 
that 1 hold is the method we have hitherto proceeded on, supplemonted by the suggestion in 
regard to currency investments, when we can pass the necessary legislation to this end. But 
I do deprecate trying to go into further and somewhat artificial discrimination, or to make 
further public apologies on the subject These will not disarm the Calcutta critics ; on the 
contrary every new apology will give them fresh vigour; and will discourage our supporters 
in Bombay and elsewhere. 

I got back from a little tour I had taken on 30th July, just in time as it proved, for our 
exchange diflftculties were already developing and, of course, increased with the blackening of 
the political horizon. Ihe prompt action which, with your concurrence, we were able to take 
is, however, generally acknowledged to have met this situation in a satisfactory way, and' the 
demand for Reverse Councils and T. T.-'s already shows signs of slackening^ while I am glad 
to see that you have been able to sell something on your side. 
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Bombay has naturally been peculiarly nervous owing to the Swadeshi failures of last year 
(it is extremely lucky that these occurred then, for otherwise the banks in question would have 
gone now and made a panic), and a few days ago there were signs of what might have develope 
into an awkward run on our Savings Banks and Currency Reserves, the latter by notes being 
tendered for cash. Latest advices seem to indicate, however, that the prompt payments made 
to applicants have prevented a panic developing. 

If this war drags on long, our trade will, of course, be very seriously dislocated, and this 
will play the deuce with railway and customs receipts. One can only hope that the initial 
successes our side has obtained are a good omen for the future, and that economic pressure, 
coupled with the immense military strain oii her Eastern and Western frontiers, will bring 
Germany to her knees sooner than one would have dared to anticipate, had one tried a prog- 
nostication of this Armageddon a year ago. Given the policy that the German Government 
has pursued for the last few years, I think we were bound to come into collision with them 
sooner or later, and I am glad that it has come now when circumstances have enabled our 
Government to give whole-hearted support to Prance and Russia, whereas at some different 
time public opinion at home might have stood in the way of this. 

Yours sincerely, 

(Sd.) W. S. MEYER. 


No. 328 

Peom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, August 28 thy 1914. 

D.-o. No. 1810. 

My dear DtjBotjlat, 

I send you herewith a copy of the proceedings of the 64th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[enolostjeb to the above letter.] 


Proceedings of the Mfty-fourth Meeting of the Imperial Delhi Committee 

held on 21s# August 1914. 

Present: 

The Hon’ble Mr. "W. M. Hailet, c. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. . 

Mr. G. Eainy, I. 0. s.. Financial Member. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. dbMontmorenct, i. c. s.. Secretary. 

1. The proceedings of the 53rd meeting were confirmed. 
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2. Considered Chief Engineer’s letter No. 2303-1^., dated 15th August 
1914, forwarding type sections of roads. 

Resolved that certain amendments be carried out in the type sections 
before submission to the Government of India. 

3. Considered Government of India letter No. 65-B. D., dated 12th 
August 1914. 

Resolved that the report of the Chief Engineer, which has already been 
called for, he awaited. 

4. Considered Government of India letter No. 66-B. B., dated 13th August 
1914. 

Resolved that the report of the Chief Engineer, which has already been 
called for, be awaited. 

5. The treatment of the interior of Indrapat was considered, and it was 
resolved to ask the Chief Engineer to prepare a revised plan with levels showing 
a simpler system of road approaches to the mosque and the Sher Mandal from 
the Bara and Humayun Gates. 

6. The question of land acquisition in connection with the road at the 
northern end of the terminal station area near the Mithai bridge was con- 
sidered. 

It was resolved that a larger scale plan was required before a decision can 
be arrived at. 

7. Considered the letter from the Government of India, Public Works 
Department, No. 67-B. D., dated 17th August 1914, forwarding the despatch 
from the Secretary of State in which sanction is accorded to the Project Estimate. 

Resolved that the despatch be recorded. 

8. Considered the letter from the Chief Engineer, No. 1608, dated 19th 
August 1914, recommending the grant of an advance of Rs. 4,500 to 
Mr. Pitkeathly, Electrical Engineer, for the purchase of a motor car. 

Resolved that the advance be sanctioned. 

9. Considered the question of a construction of a Light Railway from 
Bari in the Dholpur State to the stone quarries at Baraoli. 

Resolved that the terms on which the Committee would be prepared to 
construct the line should be stated to the Durbar and their concurrence invited. 
The terms proposed in the Einance Member’s note were generally approved. 
The alternative suggestion of a lump sum payment to the Durbar for the 
construction of the line was considered, but was not adopted, because — 

(1) It was doubtful whether the cost to the Committee would be much, 
if at all, lower than by the other method. 
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(2) The Durbar had not at their disposal the staff necessary for the 

efficient and rapid construction of the line, and delay would be 
very prejudicial to the Committee’s work, 

(3) As the Committee must in any case hear the major portion of the 

cost, it is desirable that all the arrangements should be under 
their direct control. 

The Chief Engineer mentioned that he would be able to utilise for this 
line some of the rolling-stock already in the possession of the Committee, and 
that he considered that a reduction of Es. 86,000 on this part of the estimate 
might he counted on. 


No. 329. 

From THE HON’BLE Me. W. M. HAILEY, o. i. e., Chief Cominissioner of Delhi. 


JDelUt September 9^A, 1914. 

D.-o. No. 1876 . 

Hy dear Sir James DtjBoulat, 

I send you herewith a copy of the proceedings of the 66th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[BNOIiOSUEE TO THE ABOVE LETTER.] 

Proceedings of the Fifty-fifth Meeting of the Imperial Delhi Committee 

held on 28^A Avgust 1914. 

Present : 

The Hon’bib Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commis- 
sioner ^ Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. G. Eainy, I. c. s., Financial Member. 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. P. deMontmorency, i. c.s., Secretary, 

1. The proceedings of the 64th meeting were confirmed. 

2. The arrangements which might be necessary in connection with 
irrigation from the Western Jumna Canal after the acquisition of the portions 
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of the Western Jumna Canal falling within the boundaries of the area proposed 
for acquisition for the terminal station and marshalling or interchange goods 
yard were discussed with Mr. Padday, Executive Engineer, Western Jumna 
Canal. 

3. The statement of the Audit Officer, Delhi, of expenditure for the 
month of July under head 51 was discussed. 

It was resolved that the statement be recorded. 

4. The question of the evacuation and demolition of that portion of 
Paharganj which has been acquired was considered. 

It was resolved that the demolition might be commenced at an early date. 

6. The estimates regarding the works necessitated by the retention of the 
Agra-Delhi Chord were discussed. 

It was resolved to inform the Government of India that some slight 
further delay must elapse before reliable estimates could be submitted. 

6. Considered a letter No. 2420-R., dated 27th July 1914, from the 
Secretary to the Municipal Committee, Delhi, asking that the lease-money 
amounting to Rs. 326 and Es. 400, paid for the lease of certain lands in 
Kaithwara and Salimpur belonging to the Imperial Delhi Committee, be 
credited to the Municipal Committee, Delhi. 

Resolved that it is not possible to agree to the proposal. 


No. 330. 

PaoM THE HON’BLE Me. W. M. HAILEY, c. i. b., Chief Commr. of Delhi. 


Delhi, Septemler l^th, 1914. 

My dbae Lord Harddtge, 

May I venture to ask you if I may proceed with the work on 
Sir H. Butler’s bungalow ? The Engineers tell me that, if we delay longer, it 
cannot be ready by November. 

I must apologise for troubling you with this small matter ; and if you 
would kindly have a wire sent to me saying only whether the answer is in 
the negative or affirmative, it would save perhaps some trouble to Your 
Excellency. 

We have had four days’ continuous rain here and there is now no doubt as 
to the spring crops. They should have a bumper sowing. I think also, as a 
minor blessing, that it will secure the shooting. But I fear that, as usual after 
these late rains, there will be bad fever; there is a good deal of it already, and 
in a week’s time I don’t think we shall be doing much work, as all the hands 
win be down. 
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I am delighted to hear that your son is at St. Nazaire and in good hands ; 
it was very kind of you to let me know. You can now, I hope, look on him 
as safe for the rest of the war ; he has taken his full share of it. 

A rather obscure Bombay paper shows that all the Constantinople papers 
are full of German Victories. It seemed likely that this would he the case ; 
hut I feel that the Austrian dibaole definitely remoTes the fear of immediate 
intervention by Turkey. The Muslims here seem to think so, too, and are now 
turning to their own internal squabbles again. 

Believe me, yours sincerely, 

(Sd.) W. M. HAILEY. 


No. 331. 

Viceroy to Chief Commissioner, Eelhi. 

Telegram, No. 222, 21st September 1914. 

Go ahead with bungalow. 

No. 332. 

Secretary of State to Viceroy. (Army Dept.) 

Telegram, 23rd September 1914, 6 p. m. (Eecd. 24th, 6 a. m.) 

Your despatch No. 109, dated August 6th, paragraph 23. You can exer- 
cise usual powers of Deligorum* (?) expenditure connected with New Delhi 
Cantonment. 

^Not in Code. 


No, 333. 

MEMOEANDUM. 


Nethersole tells me that Colonel Scott has Just told him they have had a 
wire from Kitchener demanding all .E.E. Officers in Public Works Department 
except Colonels and one Major. 

This means that Cruickshank and Eoberts would both have to go. 

They are to sail tomorrow week from Bombay, so the matter is urgent if 
you wish to prevent the Delhi men going, Sir. 

J. H. DuB.,— 16-10-14. 

No. I do not wish to stop them. It would be hard on them. 

H. 

I have telephoned. 


J. H. DtjB. 
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No. 334. 

Fbou the HON'BLE Mk. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, October ^\st, 1914. 

D.-o. No. 2088. 

Mr DJBAK DuBotjlat, 

I send you herewith a copy of the proceedings of the 56th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

Yours sincerely, 

(Sd.) W. M. HAILEY. 

[ INCLOSUEB TO THE ABOVE LETTEE. ] 


Proceedings of the Mfty-siooth Meetmg of the Imperial Delhi Committee held 

on IZth October 1914. 

PRESBMT : 

The Hon^ble Mr. W. M. Hallet, c. i. b., i. c. s., Chief Commissioner, 
Delhi, President. 

Mr. H. T. Keeling, Chief Dngineer, Delhi. 

Mr. Gr . Rainy, i. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorenct, i. c. s., Secretary. 

1. The proceedings of the 55th meeting were confirmed. 

2. Considered a Memorandum No. 1839-E. of 11th September 1914 from 
the Chief Engineer regarding the question of giving an opportunity for 
acquiring practical experience to Indian Engineers who have completed’ their 
College courses either in England or India. 

Resolved that the Chief Engineer be informed that the Imperial Delhi 
Committee do not see their way to make any recommendation to the Govern- 
ment of India in the matter. 

3. Considered the question of forming the lands acquired by the Impecial 
Delhi Committee into a separate revenue estate and preparing a record of 
rights for the estate. 

Resolved that steps to this end be taken, and that the Chief Engineer be 
asked to complete the 64"= 1 mile map in a form which will make it suitable 
for filing with the record of rights. 
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4. Considered letters Nos. 1506- A. and 1624-A.j dated 4tli September and 
5th October 1914, from the Chief Engineer forwarding lists pf minor estimates 
sanctioned in the months of August and September 1914. 

Resolved that the sanction to the estimates amounting to Rs, 5,764 and 
Rs, 10,340 respectively be confirmed and a list of them sent to the Audit 
Officer. 

5. Considered letter No. 90-M.D., dated 19th September 1914, from the 
Government of India, Public Works Department, regarding the grant of a site 
for the Lady Hardinge’s Women’s Medical College, Delhi, the contents of 
w'hich have been communicated to the President of the Committee of that 
College and to the Chief Engineer, Delhi. 

Resolved that the President of the Committee of the Lady Hardinge’s 
Medical College be requested to submit in due course a lay-out of the buildings 
to be erected on the site. 

6. Considered a letter No. 1906 — 186-E., dated 22nd September 1914, from 
the Chief Engineer regarding the grant of a conveyance allowance at the rate 
of Rs. 36 per mensem to the undermentioned officers for the periods noted 
against each : — 

(i) Lieut, R. G. Robson, k. b., Erom 1st April 1913 to 16th April 

Assistant Engineer. 1914. 

(ii) L. Wazir Diyal, Temporary Erom 1st April 1913 to 19th Juno 

Engineer. 1914. 

Resolved that the allowances be sanctioned. 

7. Considered a Memorandum No. 2840-W,, dated 10th October 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 25,560, 
gross, for the purchase of 60 tip wagons and two miles of 2' 6" gauge track. 

Resolved that the estimate be sanctioned. 

8. Considered a letter No. 1666-E., dated 27th August 1914, from the Chief 
Engineer recommending the grant of an up-keep allowance of Rs. 40 per 
mensem for a motor bicycle for Mr. P. Bourne, Sub-Engineer, from the 26th 
July 1914, for such periods as he holds Sub- Divisional charge. 

Resolved that the conveyance allowance be granted. 

9. Considered a letter No. 2585-E., dated 12th September 1914, from the 
Chief Engineer forwarding an estimate amounting to Rs. 9,617 for roadside 
tree planting and grassing on the roads in the area D I Z. 

Resolved that the estimate be sanctione d. 

10. Considered the schedule of expenditure for August 1914 forwarded by 
the Audit Officer. 

Resolved that the statement be recorded. 
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11. Considered letter No. 650-B. D. — 1, dated 11th September 1914, from 
the Government of India, Public Works Department. The matter has been 
referred for consideration and report by the Chief Engineer. 

12. Considered letter No. 622-B.D.s dated 2nd September 1914, from the 
Government of India, Public Works Department. 

Eesolved that enquiries be made from the Government of India in regard 
to the interpretation to be placed in regard to the words “and others ” in regard 
to the area of land to be considered as the scale to be adopted for guidance in 
the case of private residences. 

13. Considered a letter, dated 21st September 1914, from the Surgeon to 
His Excellency the Viceroy addressed to the President regarding hospital 
accommodation in the Viceregal Estate. 

Resolved that the matter be examined further on receipt of the orders of 
the Government of India regarding the question of the treatment of Schedule 
B which is being referred to them. 

14. Considered Memorandum No. 2762- W., dated 3rd October 1914, 
from the Chief Engineer and a letter No. 4660, dated 12th October 1914, from 
the Military Secretary to His Excellency the Viceroy regarding the preliminary 
designs and plans of Government House. 

Resolved that the preliminary designs and plans be submitted for the 
approval of the Government of India, and that Mr. Lutyeps may be informed 
ti^t he may proceed to the next stage in his plans except as regards the 
Council Chamber and its entrance. 


No. 335. 

From THE HOK’BLE Me. W. M. HAILEY, o.i.b., Chief Commissioner of Delhi. 


Delhi, October 2'ind, 1914. 

D.-o. No. 2118. 

Mt dear DuBoitlat, 

I send you herewith a copy of the proceedings of the 57th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

Yours sincerely, 

(Sd.) W. M. HAILEY. 
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[ ENCLOSURE TO THE FOEEGOING LETTER. ] 

Proceedings of the Fifty-seventh Meeting of the Imperial Delhi Committee 

held on the lUh October 1914. 

Peesent : 

The Hon’ble Mb. W. M. Hailey, o. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Mb. H. T. Keeling, Chief Engineer, Delhi. 

Mb. G. Hainy, 1. 0. s.. Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Mb. G. P. deMontmobenoy, i. c. s.. Secretary. 

1. The proceedings of the 56th meeting were confirmed. 

2. The draft of a letter forwarding Mr. Lutyens’ plans of Government 
House to the Government of India came before the Committee for discussion. 

3. The lay-out of the residences and quarters of the European clerks came 
under consideration and was approved, subject to a minor alteration in the 
matter of the disposition of servants’ latrines. 

4. Pive additional preliminary designs for residences for Members of 
Council prepared before the receipt of Government of India letter No. 108-B.D. 
of 6th October 1914 came under consideration. 

It was resolved to forward these designs A458, 459, 460, 461, 462 to the 
Government of India, although they do not in all respects conform to the 
requirements mentioned in that letter. 

6. The question of the limit of cost to be fixed for the Great Place and 
Central Vista was discussed. The Pinancial Member was requested to examine 
the case and report to the Committee in due course. 

6. The progress report of the Chief Engineer for the month of August 

was discussed. * 

It was resolved that the report be recorded. 

7. A Memorandum No. 2893-W., dated 15th October 1914, from the 
Chief Engineer was discussed regarding according permission to the Highway 
Construction Company to tender for not less than 40,000 sq. ft. of monolistic 
road. The Chief Engineer’s proposals were approved, subject to the condition 
that the Imperial Delhi Committee were not to be committed to accepting the 
tender. 

8. Considered the Chief Engineer’s No. 1842/72-E., dated 11th September 
1914, recommending the payment to Mr. Bourne of the conveyance charges of 
his bicycle from Hangpur to Delhi. 

Resolved that the payment be sanctioned under Article 1000, Civil Service 
Regulations. 
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No. 336. 

Feom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhi, October 28/A, 1314i. 

D.-o. No. 2156. 

My dear DtjBoxjlat, 

I send you herewith a copy of the proceedings of the 68th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[bnciosxjee to the above letter.] 


Proceedings of the Mfty-eighth Meetimg of the Imperial Delhi Committee 

held on %%rd October 1914. 

Present: 

The Hon’bli Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commis~ 
sioner, Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. G. Eaint, I. 0. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorency, i. c. s.. Secretary. 

1. The proceedings of the 67th meeting were confirmed, 

2. The question was discussed as to who should be appointed disbursing 
officer for the purpose of paying miscellaneous charges for the burial or crema- 
tion of paupers dying in the Imperial Delhi Committee area. It was decided 
to give this power to the Deputy Sanitary Commissioner, new Capital, and to 
authorise him to incur expen^ture up to Es. 100 in any one year on this 
head. 

3. Considered an application from one Abdul Hamid and Mussammat 
Nihali for permission to remove malba from areas acquired in Paharganj. 

Eiesolved that permission cannot be given to remove any malba which has 
been paid for by the Land Acquisition Officer. 

4. Considered the question of the date on which the Architects should 
arrive in India in the cold weather of 1914-16. 
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It was resolved to ask them to reach India by the end of December 1914, 
and to request them to send to the Imperial Delhi Committee any foundation 
plans of Government House and the Secretariats which are ready. 

5. Considered a letter Ho. 2 849-‘W., dated 12th October 1914, from the 
Chief Engineer forwarding a revised estimate amounting to B-s. 28,255 and a 
supplementary estimate amounting to Es. 2,151 for the purchase of office 
furniture for the office of the Chief Engineer and subordinate offices. 

Eesolved that the revised estimate and the supplementary estimate be 
sanctioned. 

6. Considered in Committee the question of fixing a limit of cost for the 
purposes of preparation of preliminary designs and sketches for the structural 
work in the Great Place and Central Vista. 

Eesolved that the Architects be informed that the sketches for estimating 
purposes left by them proved too costly. The Committee desire that the 
Architects should submit by the 16th of January 1916 preliminary designs 
and sketches of the Great Place and Central Vista to a limit of cost of 
Es. 8 lakhs in all. Suggested distribution of the sum of Bs. 8 lakhs is 
Es. 3,00,000 for Great Place and Es. 6,00,000 for Central Vista ; but as long 
as whole sum is not exceeded, there is no objection to the Architects proposing 
changes in distribution. 

7. The Chief Engineer’s progress report for July 1914 was considered. 

It w'-as resolved that it should be recorded. 

8. The Chief Engineer’s progress report for September 1914 was considered. 

It was resolved that it should be recorded. 

9. The question of handing over a portion of the land of block 80 and of 
the block to its north for colonisation by the dispossessed owners of Paharganj 
was considered. 

It was resolved that pending investigation only some pieces of land along 
the Jandewala road could be made available for this purpose. 

10. Plans A. 480-497 and A. 246/2 for European clerks’ quarters were 
considered and approved subject to some alterations in sanitary accommoda- 
tion. 

11. Considered the estimate of Es. 7,006 for the detailed survey of the 
Bari Barauli light Eailway submitted by the Chief Engineer with his 
No. 70- W., dated 8th January 1.914. 

Eesolved that the estimate be sanctioned for Es. 6,746 after omission of 
the establishment which can be provided from the sanctioned scale. 

12. Considered and passed the draft of the annual progress report of the 
Imperial Delhi Committee for the year 1913-14. 
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No. 337. 

H 

Prom THE HON’BLE Mr. P. C. LYON, o.s. i., Member of the Bengal Executive Council. 


Darjeeling, October 28fA, 1914 

Mt dear DuBoulat, 

When I had the honour of lunching at Viceregal Lodge a fortnight ago 
His Excellency referred to the new buildings contemplated at Delhi, and I 
mentioned that I had seen the original sketches for them in the exhibition at 
the Koyal Academy this summer. I took the opportunity of my return to 
Calcutta to pay a visit to Delhi and go over the site of the new capital, and 
I discovered, somewhat to my dismay, that it was proposed to dispense with 
the great central dome of Government House, as it appeared in the original 
designs exhibited at the Royal Academy, and to substitute for it a compara- 
tively insignificant erection, which will, I am afraid, prove a very poor substi- 
tute for the original dome. I understand that this proposal has not yet been 
submitted to Lord Hardinge, and that it is in consequence still open to dis- 
cussion. 

I believe it would not be too much to say that the chief merit of the whole 
group of buildings, in the eyes of those who examined the designs in London 
from a purely artistic standpoint, was the unity which had been secured for 
the scheme by the skill with which everything was made to lead up to the 
Government House building and to the dome which is its chief artistic beauty. 
The conception of that dome, with its massive plinth, and the dark shadow 
from which its superstructure rises, caused by the deep gallery running 
round it, was especially commended for its originality and the success with 
which it preserved the Oriental features of the whole building. 

I am <}f course well aware of the imperative necessity for economy in 
order to bring the cost of these buildings within the estimates which have been 
prepared for their construction, but I venture to submit that it would seem to 
be preferable to cut down almost any other item of expenditure in the whole 
scheme for the building of the new city, rather than destroy this particular 
feature of the design. It appears to me that to substitute the new dome for 
the original one will have the effect of subordinating the Government House 
to the Secretariats, which should in reality merely lead up to it, and that the 
general artistic effect of the whole group of buildings will be seriously 
endangered. 

I hear that a suggestion has already been made that, if it be found quite 
impossible at present to construct the dome as originally designed, the plinth 
only should be constructed for the present, the completion of the dome being 
left to a future generation. This would seem to' be better than to modify the 
scheme in the manner now proposed. 
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I am sure His Excellency will nnderstand that I am moved to write this 
letter by a real apprehension lest an inju-stice should be done to the scheme of 
buildings which I, in common with many others, examined with great appre- 
ciation at the recent exhibition in London. 

Sincerely yours, 

(Sd.) P. a LYON. 


I do not believe a word of this ! 


H. 


No. 338. 

To THE HON^BLE Ms. P. C. LYON, c. s. l, Member of the Bengal Executive Council. 


Viceregal Lodge, Delhi, November UhjOth, 1914. 


Mt dear Lyon, 

Just a line to thank you very much for your letter of the 28th October 
about the dome in the new buildings oontemplated at Delhi. I have shown it 
to the Viceroy who has not heard anything about it, and does not believe it is 
true that the’dome is to be reduced to insignificance. However, I shall make 
enquiries. 

Yonrs sincerely, 

<Sd.) J. H, DtjBOTJLAT. 


No. 339. 

Extract from a letter from His Excellency the Viceroy to Sir Valentine Chirol, Kt., dated the 

5th November 1914. 

We arrived at Delhi on Monday last and the climate is perfectly delight- 
ful; warm during the day and fresh at night. Nothing could be more healthy. 
New Delhi is progressing, but not as fast as I could wish. The war has 
naturally delayed matters, since there is much material that we require to get 
from England and cannot get, and all our Engineer officers have gone to 
Europe. Still I think that I shall he able to push matters on considerably by 
continual worrying during the next five months. Lutyens is very behind- 
hand with his designs, hut Baker is well up to time. The levelling at Baisana 
has been a much bigger task than was anticipated, but I think that good 
progress should now be made. 
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No. 340. 

Ieom the HON’BLB Mb. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, November Uh, 1914, 

D..O. No. 2198. 

My dear DxjBotjlat, 

I send you herewith a copy of the proceedings of the 69th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[eNCLOSTTBE to the above LETTBE. ] 


Proceedings of the Pifty-ninth Meeting of the Imperial Delhi Qommittee 

held on ZQth October 1914. 

Pkesent : 

The Hon’bIiE Me. "W. M. Hailey, c. i. e , i. c. s., Qhief Commis- 
sioner, Delhi, President 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmoeenoy, i. c. s., Secretary. 

1. The proceedings of the 58th meeting were confirmed. 

2. Considered the schedule of expenditure for September 1914, forwarded 
by the Audit Officer. 

Eesolved that the schedule be recorded. 

3. Considered a letter No. 3009-W., dated 27th October 1914 from the 
Chief Engineer forwarding a deviation statement from the original estimate of 
Es. 4,31,660 for constructing a portion of the foundation and basements of the 
Secretariats. 

Eesolved that the Chief Engineer be asked to submit a revised estimate, 
and that on its submission the estimate should be sanctioned by the Committee, 
and that a report should be made to the Government of India that the Com- 
mittee, in the exercise of its powers, has sanctioned the revised estimate, exclud- 
ing work establishment and contingencies, and a request should be made for 
power to sanction separately estimates for the two latter items, subject to a 
limit of 6 per cent, on the estimates sanctioned by the Government of India. 
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4. Considered a Memorandum No. 2984- W., dated 26th October 1914, from 
tbe Chief Engineer forwarding an estimate amounting to Rs. 3,08,745 for the 
work of constructing 735 peons’ quarters. 

Resolved that the estimate be sanctioned, minor amendments being made 
in the plan to admit roof ventilation to the living room and escape for smoke 
from the cooking verandah. 

5. Considered a letter No. 4134-M., dated 19th September 1914, from the 
Military Secretary to the Viceroy. 

Resolved that the question of the provision of rent-free quarters for estab- 
lishment be referred to the Government of India for orders. 

Resolved further that, as the information now conveyed completes the data 
for the demand for accommodation to be provided in schedule B, a complete 
revised list of demands for accommodation to be provided for Viceregal estab- 
lishments, both inside and outside Government House grounds, be prepared and 
an estimate of the cost of providing for these demands be drawn out by the 
Chief Engineer, so that the Committee may be in a position to see that the 
limit of Rs. 22 lakhs for the items included in schedule B is not likely to be 
exceeded. 


No. 341. 

To THE HON’BLE SIR HENRY BURT, k.c.i. n., v.d., a. m. i. c. b.. President, Railway- 

Board. 


Viceregal Lodge, Delhi, November 2th, 1914. 

Mt dear Btjet, 

You may remember that last spring it was decided to make a thorough 
investigation during this cold weather as to the best means and most con- 
venient situation of station and railway to meet the requirements of new Delhi. 
If 1 remember rightly,' it was to meet the objections of the Boards in London 
that the idea of a terminal station was for the time being abandoned for a 
“ run-through ” station on the Agra Chord. The objection to this is the posi- 
tion of the Chord which cuts up some of the proposed open spaces, and which 
prevents the extension of the old city in the direction of the new — a develop- 
ment desired by ail. 

I have, since my arrival in Delhi, discussed this matter afresh with 
Mr. Hailey, Mr. Keeling and Major Cruiekshank, and all three agree that the 
best and cheapest solution would be to build the new “ run-through ” station 
on the land we have already acquired and to divert the Agra Chord to the east 
of Indrapat. They say .that this would present no engineering difficulties, 
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would not be costly, and would not interfere with i;he extension of the old 
city. It is not an ideal solution, for the East Indian Railway would still run 
through the old station, but it would provide a station for new Delhi on a big 
railway. I still believie, however, that a terminal station for other railways to 
run into to serye the -new city will in the end be built, but we need not trouble 
about that for some years to come. What I wish at present is to push things 
on, and to be able to begin the lay-out of our extension scheme. Will you 
therefore kindly have this question investigated as soon as possible ? I imagine 
that it need not take long to carry out. 

Tours very sincerely, 

(8d.) HARDII^GE OE PENSHURST. 


No. 342. 

From THE HON'BLE Mr. W. M. HAILEY, c. i. R., Chief Commissioner of Delhi. 


J)el.hh November 10th, 1914. 

D..O. No. im . 

My DBAS DuBotilay, 

I send herewith a copy of the proceedings of the 60th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, &c,, 

(Sd.) W. M. HAILEY. 

[ ENCLOSURE TO THE ABOVE LETTER. ] 


proceedings of the Sixtieth Meeting of the Imperial Delhi Committee held 

on the Qth November 1914, 


Peesbst : 

The HoN’Bria Me. W. M. Hailey, c.i.e.,i.c. s., Chief Commissioner i 
Delhi, President, 

Me. H. T. Keeling, Chief Migineer, Delhi. 

Me. Qt. BiAINY^ i. o, s., Financial Member. 

Mb, W, B;. NiCHOiis, Architect Member. 

Me. G. E. beMoetmoeenjOY, i. c. s., Secretary, 

1. The proceedings of the 69th meeting were confirmed. 



837 


2. Considered a cablegram, dated 31st October 1914, from Mr. Lutyens 
enquiring tbe estimated cost of the Great Place and Central Vista according to 
the sketches which he left behind for estimating purposes. 

Kesolved that the following reply to sent : — “ The figures for your 
sketches for estimating purposes worked out as follows; — Great Place, 
lakhs ; Central Vista, lakhs. The rate for the latter came to Rs. 120 per 
running foot of the Central Vista.” 

3. Considered a cablegram, dated 2nd November 1914, from Mr. Lutyens 
proposing that the Architects should defer the date of their departure to India 
by one week. 

Resolved that the following reply be sent : — “ Committee have considered 
your cable, dated 2nd November 1914, and still consider it desirable that you 
should adhere to the instructions conveyed in their cable No. 21, dated 23rd 
October, and arrange to reach India not later than the end of December 1914.” 

4. Considered the question of replying to paragraph 1 of Government of 
India letter No. 569, dated l7th April 1914, regarding the necessity for acquir- 
ing any further land. 

Resolved that the Chief Engineer be asked to complete his report on the 
land required for the sewage farm by the 20th of November 1914, and that the 
President be asked to consult Major Beadon regarding acquisition to the west 
of Delhi city. 

5. Considered a letter No. 2190, dated 29th October 1914, from the Chief 
Engineer proposing the grant of a conveyance allowance of Rs. 35 to Mr. B. L. 
Garr, temporary Engineer, for the period 22nd April 1913 to 31st March 1914. 

Resolved that the allowance be sanctioned. 

6. Considered a completion certificate for the work of installing a Vandyke 
Press showing an excess expenditure of Rs. 664 over the sanctioned estimate. 

Resolved that the excess of Rs. 664 be sanctioned. 

7. Considered a memorial of Mr. 0. E. Evans, late temporary Engineer, 
Delhi, forwarded to the Committee for disposal with Government of India letter 
No, 767-E. B., dated 24th August 1914. 

Resolved in regard to the second prayer in tbe memorial that a sum of 
Rs. 60 for the month of August 1913 and a sum of Rs. 50 for the month 
of September 1913, with interest on these sums at 5 per cent, per annum 
to date be tendered to Mr. Evans. 

Resolved that the Chief Engineer be asked to report regarding prayers 
Nos. 4 and 5. 
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No. 343. 

Feom the HON'BLE SIE HENRY BURT, k. o. i. b., v. d., a. m. i. c. b., President, Railway- 

Board. 


Simla, November Wth, 1914. 

My DEA.E Loed Haedinge, 

I hare received Tour Excellency’s letter of the 9th instant, and I write to 
say that I have arranged for a good Engineer to be put on at once to investigate 
the scheme for the diversion of the Agra-Delhi Chord and for providing a run- 
through station, to which Tour Excellency refers. 

This scheme certainly presents no engineering difficulties, it will not he 
costly, and the preparation of the estimate wdl not take long. 

I agree with Your Excellency that this scheme is not an ideal one, but 
taking everything into consideration, it certainly seems best to arrange for the 
diversion of the Agra-Delhi Chord to be carried out at an early date, so that the 
extension scheme can be proceeded with, and to leave the bigger railway scheme — 
which I feel sure will be required in years to come — to be undertaken 
hereafter. 

I hope to be in Delhi shortly, when I will let Your Excellency know how 
the work is progressing. 

I remain, yours sincerely, 
(Sd.) H. P. BURT. 


Please have this printed and send copies of it and of my letter to 
Sir H. Burt to Mr. Hailey. 

H. 


No. 344. 

,To THE HON’BLE Me. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


Viceregal Lodge, I>elM, November VI th, 1914. 

My eeae Hailey, 

His Excellency has asked me to send you the enclosed copy* of a letter 
which he wrote to Burt of the Eailway Board on the 9th instant, together with 
a copy t of Burt’s reply on the subject of the railway requirements of new Delhi. 

Yours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 


* Dated the 9th Uovemher 1914, 
t Dated the llth Novemher 1914 
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No. 346. 

Fkom the HON^BLE Mr. W. M. HAILEY, c. l b., Chief Commissioner of Delhi. 


Delhi, November 19th, 1914. 

D.-o. No. 2282 . 

Mt dear DuBoulat, 

I send herewith a copy of the proceedings of the 61st naeeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnolostiee to the above letter.] 


Proceedings of the Sixty -'first Meeting of the Imperial Delhi Committee 

held on the l%th November 1914. 

Present: 

The Hon’ble Mr. W. M. Hailey, c. i. b., i. o. s., Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Keelino, Chief Engineer, Delhi. 

Mr. G. Eainy, I. 0. s., Einaneial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorencx, i. c. s., Secretary. 

1. The proceedings of the 60th meeting were] confirmed, 

2. Considered a Memorandum Ho. 2297, dated the 11th of November 
1914, regarding a motor bicycle allowance for Messrs. Blomfield and Bussell, 
Assistant Architects. 

Kesolved that, in the case of Mr. Bussell, Assistant Architect, a motor 
bicycle allowance of Es. 40 per mensem can be sanctioned, but that the case of 
Mr. Blomfield should be referred to the Government of India for orders. 

3. Considered a Memorandum No. 3197- W., dated 11th November 1914, 
from the Chief Engineer regarding the purchase of two small shunting locos 
at a cost of Bs. 9,500 each. 

Besolved that the estimate be sanctioned for Es. 19,000, and that the 
Einancial Member be asked to examine the case as regards the sanction to 
local purchase. 

4. Considered a Memorandum No. 2894, dated 16th October 1914, from 
the Chief Engineer forwarding proposals regarding the building of residences 
for European clerks. 
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Resolved that an estimate amounting to Rs. 1,33,250 for constructing five 
residences each of the types 497- A., 480-A., 246/2- A. (15 in all) proposed for 
the first class of residence be sanctioned. 

6. Considered a Memorandum No. 8155-1^., dated 7th November 1914> 
from the Chief Engineer forwarding an estimate amounting to Rs. 11,792 for 
completing the soling of the central road A — C firom the Great Court to the 
Reservoir. 

Resolved that the estimate be sanctioned. 

6. Read a telegram from Mr. Lutyens, dated 10th November 1914, inti- 
mating that the Architects have made arrangements to leave London for India 
on December 5th. 

7. Considered a letter No. 1769-A., dated 4th November 1914, from the 
Chief Engineer forwarding a list of minor estimates sanctioned by him in 
October 1914. 

Resolved that the sanctions be approved. 

8. Considered the remaining prayers in the memorial of Mr. C. E. Evans, 
late Temporary Engineer, Delhi. 

Resolved that, in regard to his claim to Durbar leave, he be informed that 
the Committee have again considered his claim and find he is not entitled to the 
leave claimed. 

Resolved that, in regard to his claim for house rent, he be informed that 
the Audit Officer has been directed to refund to him Rs. 61-15-0 recovered 
from the clerk who shared the Government residence with him. In regard to 
his claim for travelling allowance, resolved that he be informed that, if be will 
submit monthly travelling allowance journals regarding journeys performed 
outside the 5-mile radius, the Committee will deal with them under the rules. 

9. Considered Chief Engineer’s No. 3192-’W’., submitting an estimate for 
Rs. 29,812 for levelling operations inside Indrapat. 

Resolved that the estimate be sanctioned. 


No. 846. 

To THE HON'BLE Me. W. M. HAILEY, o. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge^ Delhit November 20ih, 1914. 

Mt dear Hailey, 

I have been somewhat concerned at what seems to me the somewhat slow 
progress that is being made in starting the building of the new Secretariats in 
new Delhi. 
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When I was at Delhi about 1st August, I was then told that the founda- 
tions would be laid about 1st October ; but as far as I am able to judge, nothing 
has so far in this line been done. What I feel, and have repeatedly said, is 
that it is essential to be able to show something of the new buildings during 
this cold weather ; and the more that we are able to show, the better will be the 
political effect. Keeling always told me that by January there would be a 
substantial amount to be seen, but it does not look like it at present. I cannot 
help feeling that this point of view has been lost in the fog of estimates, 
specifications and plans. I fully realise that a great deal of heavy spade-work 
has been done, and is being done, but at the present moment I should like to see 
efforts concentrated a little more on showing something which the public eye 
can realise. Unless this is taken in hand at once, the cold weather will pass, 
little or nothing will be seen, and when the Budget comes round, there may 
be people who will ask what has been done with the money and how soon the 
main buildings will be built. 

Believe me, while fully appreciating the work of the Delhi Committee, 
I attach enormous importance to being able to show something during this 
cold weather, and it does not strike me at present that there is very much 
prospect of it unless a new impetus is given to the work. I fully realise that 
the departure of Oruickshank and others is a serious drawback to your 
Committee, but I trust that affairs are in such a position that the continuity of 
the work can be complete. 

I shall be glad to hear from you that it will be possible to meet my views 
and to devote, anyhow for the time being, more attention to the necessity of 
having something to show of what we are doing. 

Tours very sincerely, 

(Sd.) HAEDINGE GE PENSHUEST. 


No. 347. 

Ebom the HON’BLE Mb. W. M. HAILEY, C.I.B., Chief Commissioner of Delhi 

Delhi, November %^th, 1914. 

Mt dear Lord Hardings, 

I have been obliged to delay answering your letter of the 20th until I 
could give you f uE details of the work which we are actually doing on the 
Secretariat. 

The enclosed diagram* will show you the extent of the foundation work on 
which we are so far engaged. We received foundation plans some time ago 
for the eastern portions of the building lettered An, Bn, Cn, Dn, En and As 


* Not received. 
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Bs, Os, Ds, Es. Trenching has been started on An Bn, An On, As Bs and is 
about to start on Dn En, Bn On, Dn En and Bs Cs, As Cs. In the area 
hachured there are ^ million cubic feet of hard rock to he blown out before 
concrete can be laid. 

Mr. Keeling has shown in full red chalk lines the external walling which 
he expects to hare above ground level by the end of January or middle of 
February ; the dotted red chalk lines indicate the work which will probably 
appear above ground soon after that date. 

Plans have just arrived for most of the remainder of the foundations and 
are being taken in hand at once ; work will be started as soon as the estimates 
have been drawn out. 

The deliveries of Bhurtpur stone have been rather unsatisfactory ; though 
we have a certain amount in hand we shall be delayed unless the State can 
deliver more quickly in the future. 

If I may be allowed to say so, both I and the other members of the Com- 
mittee share Tour Excellency’s regret that we have not more work to show on 
the Secretariat. We have been kept back to some extent by the desire to 
secure a tender on the most economical terms. But we fully recognise that 
we must now give weight to Tour Excellency’s direction that we must push 
ahead with the work and we have formally impressed on the Chief Engineer 
that he must put aside for the time other considerations in order to get as 
much of the external walling as possible completed during the winter. We 
are holding another meeting tomorrow to decide whether further steps cannot 
be taken to promote Tour Excellency’s wishes in this matter. 

I am, yours sincerely, 

(Sd.) M, HAILET. 


No. 348. 

To THE HON’BLE Mk, W. M. HAILET, o. i. b., Chief Commissioner of Delhi, 


Viceregal JLodge, Delhi, December M, 1914, 

Mt deajb Hailet, 

Thank you very much for your letter of yesterday and for all that you 
have done to hasten up building operations. If a good deal of external walling 
is carried out during the winter, I am sure the effect will be good. 

I shall be glad to hear of any further steps you may decide to take to 
accelerate these operations. 

Tours very sincerely, 

(Sd.) HARDINGE OF PENSHURST. 
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No. 349. 

Feom the HON'BLE Mr. W. M. HA^EY, o. i. e.. Chief Commissioner of Delhi. 


Delhi, December 2nd, 1914. 

Mt deak Loed Haedingb, 

In continuation of my letter of the SOth, I write to say that we again 
considered today the best measures for pressing on the work at the Secretariat. 

I referred in my letter to the plans of the remaining blocks which had 
just been received from England. We find that there are certain portions of 
these which can be undertaken at once without waiting for detailed estimates, 
as we can apply the rates given in the estimates already passed by us for the 
blocks on which work has actually commenced. This will enable the Chief 
Engineer to get to work at once on a wider surface than previously seemed 
possible. 

We have also provided him with funds for extra wagons which will be 
required to remove dSbris in advance of the date previously arranged for. 

One difficulty has, however, been brought to our notice. The delivery of 
stone from Bharatpur is much slower than we anticipated ; they have up to date 
delivered only about half the quantity we had hoped to get from them ; and 
unless deliveries are quickened up, we shall have our work seriously delayed. It 
has occurred to me that perhaps Your Excellency would be kind enough to 
mention the matter to the Political Agent at Bharatpur. They are, I find, 
under no definite contract with us as to time, and we can only ask for his 
interference as a matter of favour in the interest of the scheme. But I think 
that, if Tour Excellency could see your way to give the Political Agent a hint 
as to your wishes, there would be no great difficulty in quickening up 
deliveries. 

I am, yours sincerely, . 
(Sd.) M. HAILEY. 


No. 350. 

From THE HON'BLE Mr. W. M, HAILEY, c. i. b.. Chief Commissioner of Delhi. 

Delhi, December 2nd, 1914. 

D..O. No. 2363. 

Ml BEAE DxjBoXILAT, 

I send herewith a copy of the proceedings of the 62nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

Yours sincerely, 

(Sd.) W. M. HAILEY. 
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[bNCLOSTTEE to the POEEGOING IiETTBB.] 


Proceedings of the Sixty-second Meeting of the Imperial Delhi Committee 
held on the November 1914. 

Peesint : 

The Hoe’ble Me. W. M. Hailey, c. i. e,, i. c. s., Chief Commis- 
sioner, Delhi, President. 

Mb. H. T. Keeling, Chief Engineer, Delhi. 

Me. G. Kaint, I. c. s.. Financial Member. 

Me. W. H. Nioholls, Architect Member. 

Me. G. P. deMontmoeenct, i. c. s.. Secretary. 

1. The proceedings of the 61st meeting were confirmed. 

2. Considered a proposal communicated by the Secretary to the Com- 
mittee of the Lady Hardinge Medical College, Delhi, that the work of con- 
structing the College should he carried out by the Public Works Department 
staff, Delhi. 

Eesolyed that the question be referred to the Government of India. 

3. Considered the schedule of expenditure for October 1914 forwarded by 
the Audit Ofldcer. 

Resolved that the schedule be recorded. 

4. Considered the Chief Engineer’s progress report for the month of 
October 1914. 

Resolved that the report be recorded. 

5. Considered a Memorandum No. 3246- W., dated 17th November 1914, 
forwar^g an estimate amounting to Rs. 27,800 gross and Rs. 21,000 net for 
filling in the nullah outside the Delhi Gate. 

Resolved that the estimate be sanctioned. Rs. 6,800 will be paid from con- 
tribution funds. 

6. The question was discussed whether the submission of further designs 
for Members of Council houses should be deferred until Messrs. Lutyens and 
Baker had seen the designs under preparation. It was decided, having regard 
to the wishes of the Government of India conveyed in paragraph 4 of letter 
No. 108-B. D., dated 6th October 1914, that the remaining designs should be 
submitted as soon as possible, and that consultation with Messrs. Lutyens and 
Baker could take place at a later stage. 



345 


7. The request of Professor Geddes to be supplied witb certain designs and 
plans of the new capital and of the buildings to be erected was considered. 

It was resolved that tbe question should be referred to Government of 
India for orders. 

8. The reports and estimates connected with the retention or temporary 
diversion of the Agra-Delhi Chord Line were discussed. 

It was resolved that a reply be sent to the enquiries of the Government of 
India on the subject. 

9. The question of locations of extension of labouring and menial popula- 
tion was discussed with Major Beadon, Deputy Commissioner, Delhi. 

It was resolved that Major Beadon be asked to submit proposals for the 
acquisition of the requisite areas west of the Ridge and to deal with the area 
west of Paharganj lying to the north of the road which forms the southern 
boundaiy of the area proposed for a Mahomedan cemetery. 

10. Considered the Chief Engineer’s No. 3360- W., dated 26th November 
submitting an estimate for Rs. 2,43,550 for collecting materials for the Bari 
Barauli Railway. 

Resolved that the estimate after revision be sanctioned for Rs. 2,21,000. 


No. 351. 

To THE HON'BLE Me. W. M. HAILEY, o. i. b., Chief Commr. of Delhi. 


Viceregal Lodge, Delhi, December Mh, 1914. 

Mt deae Hailey, 

I am much obliged to you for your letter of the 2nd, and am very glad to 
hear of the additional measures that are possible for accelerating the work on 
the Secretariats. 

When at Bharatpur yesterday, I made a point of seeing the State 
Engineer ; and as the result of our conversation, he promised me that he would 
supply quickly all the stone that is wanted, if you would let him know how 
much stone you would like delivered monthly. 

Now if you could get these %ures and send them to me, I would forward 
them to Colonel Bannerman, the Political Agent, and I think we might thus 
make sure of the stone being duly delivered in time. 

Tours very sincerely, 

(Sd.) HAEDINGE OF PENSHURST. 
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No. 352. 

Fbom the HON’BLE Mr. W. M, HAILEY, o. i. e., Chief Commissioner of Delhi 


DelUt December Hh, 1914. 

Mt dear Loed Hardings, 

In reply to your letter of the 4th, I write to say that Mr. Keeling places 
our req^uirements at 300,000 cubic feet of Bharatpur stone between now and the 
end of January. It would be of great assistance to us if you could kindly use 
your influence to secure this quantity for us. 

I am, yours sincerely, 


(Sd.) W. M. HAILEY. 


No. 353. 

Viceroy to Political Agent, Bharatpur. 

Telegram, No. 410, 6th December 1914. 

Chief Engineer, new Delhi, places our requirements at three hundred 
thousand cubic feet of Bharatpur stone -between now and the end of January. 
I should he very grateful if the State Engineer could provide this quantity 
between dates mentioned. 


No. 354. 

Political Agent, Bharatpur, to Viceroy. 

Telegram, Bharatpur, 6th December 1914. 

Your Excellency’s telegram of 6th instant. Greatly regret impossible meet 
full requirement Chief Engineer, Delhi, by date mentioned. State Engineer 
reports present maximum output Bharatpur quarries about 33 thousand cubic 
feet per month. Am sending for quarry Agent to ascertain what quantity 
stone can safely be promised by end January and will telegraph amount. 


No. 356. 

To THE HON’BLE Mb. "W. M. HAILEY, c. i. n., Chief Commissioner of Delhi. 


Viceregal Lodge^ Delhi, December *\th, 1914. 

Mt DEAR' Hailey, 

I am directed to send you a copy of the telegrams* that have passed 
between the Viceroy and the Political Agent, Bharatpur, in connection with 


* Yiie Nos. 353-364. 
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the quantity of Bharatpur stone that can be supplied for the new city by the 
end of January 1915. 

Tours sincerely, 

(Sd.) J. H. DtjBOULAT. 


No. 356. 

Political Agent, Bharatpur, to Private Secy, to Viceroy. 

Telegram, Bharatpur, 8th December 1914. 

4547. My telegram of 6th December to Viceroy. Bharatpur stone. It 
appears that stone of special shade required is only obtainable in limited area. 
Supply of 9,000 cubic feet per month being made. This amount might be 
doubled if colour specification made less rigid. Larger quantity could hardly 
be supplied. Letter follows. 


No. 357. 

To THE HON^BLE Mr. W. M. HAILEY, o. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Delhi, December 9th, 1914. 

Mt bear Hailet, 

In continuation of my previous letter, forwarding two telegrams regarding 
the supply of stoue from Bharatpur for your information, the Viceroy asks me 
to send you a copy of the enclosed telegram which he has since received from 
the Political Agent. 

I am, 

yours sincerely, 

(Sd.) J. H. DtjBOULAT. 


[enclosure.] 

From the Political Agent, Bharatpur, to the Viceroy, dated 8th December 1914. 


No. 368. 

From LIEUT.-COLONEL A. D’A. G-. BANNERMAN, c. v. o., c. i. b.. Political Agent in 

the Eastern States of tiajputana. 


Bharatpur, December 9th, 1914. 

D.-o. No. 4548. 

Mt bear DtjDotjlat, 

The Viceroy asked me to let him have a brief note on the present situation 
in the matter of the supply of stone for new Delhi from Bharatpur and 
Dholpur. 
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With respect to the supply of Bharatpur stone, I enclose a Memorandum 
prepared by Cruickshank which shows how matters stand. 

No definite quantity of stone from Bharatpur has as yet been ordered by 
the Chief Engineer, Delhi. But it appears that about 100 c. ft. per diem 
were supplied last year, and that three times that amount is being supplied at 
the present time. The stone has to be of a particular shade, and stone of the 
selected shade is only obtainable in a limited area. If the colour specification 
is made less rigid, Cruickshank believes that 600 c. ft. per diem or 18,000 c. ft. 
per mensem could be supplied, but that would be the maximum. 

There are various factors, apart from the colour specification, which 
militate against the sending of a larger quantity to Delhi, under existing 
conditions, such as the limitation of the number of quarrymen obtainable and 
the necessity of arranging for the supply of stone for State buildings, &e., and 
to meet contracts which have already been entered into. 

If Keeling could conveniently come down and go out to the quarries with 
Cruickshank he could be shown everything including samples of the different 
shades of stone and could ascertain on the spot the difficulties that prevent the 
procuring of a larger output. 


As regards the Dholpur buff stone, nothing has yet been definitely settled 
between the^ Delhi Imperial Committee and the Dholpur Durbar. But a 
settlement will be facilitated if the Committee will recognise that the Durbar 
will not reduce their royalty rate below 2 annas per cubic foot. 


The Committee are perhaps inclined to place a higher value than what the 
Durbar do on the possible future utility to the Dholpur State of the branch 
light railway line they will have to build to the Barauli quarries. The branch 
line will run through one of the least populated and productive tracts of the 
State, and the Durbar believe that it will never carry any substantial traffic 
other than stone. In considering then the terms to be offered for the stone to 
the Dholpur Durbar it is necessary to realise that the Durbar consider that the 
branch wifi, be of little value to them in the future and will barely pay its way. 


The first rough estimate that has been made of the cost of the branch and 
*Constniction 4 lakhs. of the necessary rolling stock is 6* lakhs, 

Eoihng stock 2 „ tentative proposal has been made 

that, when the Committee have done with the line (about 6 years hence), the 

dj. j 1 Ti j 1 1 1 p 1 ji j 1 ^ 


State should pay 2 lakhs for it and the rolling stock. 


It seems possible that the Survey party now at work may find a shorter 
and cheaper alignment for the branch than that on which the first rough 
estimate was based which will reduce the construction charges by 1 lakh. But 
if the cost of the line is taken at the higher figure of 6 lakhs, and if the 
amount of stone required is taken at 2,600,000 c. ft. (the approximate 
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figure for buff stone and slabs given by tbe Chief Engineer, Delhi, is 2,623,200 
c. ft.) theu the cost to the Delhi Committee would be rougUy — 


Royalty at 2 annas per cubic foot 
Quarrying charges at Rs. 18 per 100 c. ft. 
Loading charges at Rs. 2 per 100 c. ft. 

Loss on railway (exclusive of interest charges) 


Rs. 

... 3,12,500 
... 4,60,000 
50,000 
... 4,00,000 


Total cost at quarry station ... 12,12,600 


Cost per 100 c. ft. stone Rs. 48-8-0. 

The royalty rate of 2 annas per cubic foot is really very low. The 
Bharatpur royalty rate for white stone, which is said to be not so good as the 
Barauli stone, is Rs. 27 per 100 c. ft. or a little over 4 annas a cubic foot. 

The Bharatpur sale rate of white stone at the quarries is Rs. 66 per 100 
c. ft. “ E. 0. R. Quarry Station ”, so that the Delhi Committee will be 
making an excellent bargain if they get the Barauli (Sir Muthra) stone at 
Rs. 48-8-0 per 100 c. ft. 

Tours sincerely, 

(Sd,) A. D. BANNERMAN, 


[ EHOLOSUBB TO THE ABOVE IBTTBE. ] 


BHARATPUR STATE, P. W. D., 
State Eugineeb's Oeeicb, 
December 1th 1914. 

The main difficulty in connection •with the supply of stone to Delhi is the fact that only 
a particular shade of stone is required, obtainable only from Faharpnr and in small quantities 
in Bareta. Our total outturn from all quarries is about six lakhs of maunds or 4,00,000 c. ft. 
a year. Quarries at Bangarra and Rupbas are unable to supply stone suitable for Delhi ; in 
addition stone has to be supplied for State works and for Moti Mahal. 

A definite shade of stone required has only recently been specified by the Delhi Public 
Work Department, and quarries have been hurriedly opened, and stone is now being supplied 
at the rate of 300 eft. per diem. So long as the requirements as regards purity of colour are 
rigid, it -will be impossible to increase the supply greatly, for the simple reason that such stone 
is not there in large quantities, quarries have to be opened, ten or 15 feet of earth and stone 
removed at great expense, only to find very often that the stone below is not strictly to 
requirements. 

Last year the supply was on an average 100 c. ft. per day. Three times this quantity is 
being supplied now, and this can be doubled if the colour specification is not so rigid. 
Beyond that I raise no hope. This would give a supply of 600 c.ft. per diem, or 18,000 c. ft. 
per month, and annually 2,16,000 equivalent to 3,24,000 maunds. The remaining outturn 
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will be for local supply, and public supply of stone that is not required by Delhi j quarrymea 
cannot be removed from outlying quarries for the reason that their houses are at their 
quarries and the locality in which the specified stone is found is a limited one. 

A relaxation of the colour limit would be a help. 

I would suggest an Engineer from Delhi coming down to the quarries ; 1 could go over 
there with him, and pass samples of stone. 

(Sd.) W. D. CRUICKSHANK. 


No. 369. 

To THE HON’RLE Ma. W. M. HAILEY, c. I.E., Chief Commr, of Delhi. 


Viceregal Lodge, Delhi, December lO^A, 1914. 

Mt deae Hailey, 

I •was at Raisena this afternoon and happened to meet Keeling, who told 
me that you are to have a meeting tomorrow to discuss the question of stone. 
As the accompanying letter from Colonel Bannerman has just reached me, I 
send it to you in original so as to be in time for your meeting, and I shall he 
much obliged to you if you will return it to me to get it printed and a copy 
will then be sent to you. 

In my humble opinion the architects will have to be less particular as to 
the exact shade of the pink stone, otherwise it wiU take about 12 years to get 
all the stone that is required. 

As to the Bholpur stone, I think it is very desirable to come to terms and 
begin quarrying as soon as possible, otherwise there will be further delay in the 
future. They want a Royalty of two annas per cubic foot and are willing to 
buy the railway and rolling stock for two lakhs when the Delhi Committee 
no longer require them. Keeling wants a lower Royalty, and to make a free 
gift of the railway at the end. There does not seem to me to be much differ- 
ence between these two proposals ; and unless there is some serious objection, I 
would accept the Dholpur terms. 

Tours very sincerely, 

(Sd.) HARDINGE OF PENSHTJRST. 


P. S. V.,- 

1 want this copied and sent to Mr. Hailey tonight. 


H.— 10-12-14; 
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No. 360. 

PsoM THE HON'BLB Ms. W. M. HAILEY, c. i. B., Chief Commissioner of Delhi. 


JDelUi December llthll2thi 1914, 


D.-o. No. 2391. 

Mr DBAB DtjBOTTLAT, 

His Excellency asked me to return the papers herewith enclosed, in 
order that they may he printed, and kindly promised to send me a printed 
copy. 

As regards the Bharatpur stone, we have decided to ask the Architects 
whether they are prepared to allow any latitude as to colour, but have also 
resolved in any case to request the Durbar to let us take over one quarry and 
work it ourselves. They are apparently unable to increase their supply of 
labour and work their quarries in a very primitive fashion. 

As regards Dholpur, Bainy is about to go there again with a view to 
concluding the negotiations with them at the earliest possible date. We have 
meanwhile passed an estimate for the preliminary work on the line. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 


■ No. 361. 

To THE HON'BLE Me. W. M. HAILEY, c. I.B., Chief Commissioner of Delhi. 


Viceregal Lodge^ Delhi, December 12th, 1914. 


Mt bbab Hailey, 

Many thanks for the action you have taken re the Bharatpur and Dholpur 
stone. I think these very important matters should now be settled fairly 
quickly, especially if Keeling and Lutyens could go to Bharatpur. 

I was very pleased, when at Baisena a few days ago, to see active prepara- 
tions being made for laying the foundations of the Secretariats. 

There are one or two other little points connected with Delhi affairs that 
I would like to mention. 
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In the north east corner of the gardens in the Fort there is an untidy 
comer with a lot of loose stones lying about and a bit of wall that wants 
replacing. Could you have this remedied ? . 

How soon will the plans be ready for Indrapat ? I should like to see 
the interior laid out this cold weather and made ready for grassing during the 
rains. 

It does not strike me that much progress is being made with the memorial 
in the Amphitheatre. Much material of one kind or another has been collect- 
ed, but 1 only see three large blocks of stone, while a considerable amount of 
smaller sized stones ought to be collected for the stairs, &c. I hope you will 
keep House up to the mark. Time is slipping away. 

Tours very sincerely, 

(Sd.) HAEHINGE OF PENSHUEST. 

P. (S'.— What is being done about enlarging the Fort Gardens along the 
eastern wall and in a southerly direction P I thought this had all been settled. 


H. 


No. 362. 

To THE HON^BLE Mb. W. M. HAILEY, c.i.b., Chief Commissioner of Delhi. 


Viceregal Lodges Delhit December lUh, 1914. 


Deas Me. Hailey, 

In continuation of previous correspondence, I enclose to you herewith two 
printed copies of a letter* from Lieutenant-Colonel Bannerman, Political Agent, 
Eajputana, to Sir James DuBoulay, dated the 9th December 1914, relating to 
the supply of Bharatpur stone for new Delhi. 

Tours sincerely, 

(Sd.) H. A. F. METCALFE. 


*F*tfoNo. 368. 
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No. 363. 

Fbou the HON’BLE Mb. W. M. HAILEY, c. i. b., Chief CommissioneT of Delhi. 

Delhi, December \Q{h, 1914. 

D..O. No. 2420. 

Mt dbae DuBoulat, 

I send herewith a copy of the proceedings of the 63rd meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

Tours sincerely, 

(Sd.) W. M. HAILEY. 


[ ENCIOSTJEI! TO THE ABOVE LETTER. ] 


Droceedings of the Sixty-third Meeting of the Imperial Delhi Gommittee held 

on the 11th December 1914. 

Pbesent : 

The Hon’ble Mr. W. M. Hailet, c. i. e., i. c.*s., Chief Commmioner, 
Delhi, President. 

Mr. H. T. Keelino, Chief Engineer, Delhi. 

Mr. Or . Raint, I. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmorenct, i. c. s.. Secretary. 

1. The proceedings of the 62nd meeting were confirmed. 

2. Considered a Memorandum No. 3463-W., dated 6th December 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 26,776, 
gross, and Rs. 17,200, nett, for preparing the site of Government House prepa- 
ratory to trenching for foundations. 

Resolved that the estimate be sanctioned. 

3. Considered a letter No. E — 7633- A., dated 26th November 1914, from 
the Audit OflScer, Delhi, enquiring whether the compensatory local allowances 
sanctioned in letter No. 661-E. B., dated 29th July 1914, from the Government 
of India, Public Works Department, were tenable by two of the clerks con- 
cerned during privilege leave. 

Resolved that the Audit Officer be informed that these allowanoes were 
not admissible during leave. 
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4. Considered a letter No. 2484-B.5 dated 7th December 1914, from the 
Chief Engineer asking sanction to an advance of Es. 4,600 to Mr. L. W. 
Lewis, Superintending Engineer, for the purchase of a motor car repayable in 
36 monthly instalments. 

Eesolved that the advance be sanctioned 

5. Considered the Chief Engineer’s letter No. 1894-A., dated 7th Decem- 
ber 1914, forwarding a list of minor estimates amounting to Es. 9,406 sanc- 
tioned by Mm in the month of November 1914. 

Eesolved that the sanctions be approved. 

6. Considered the survey plan of the Archseological area lying around 
Indrapat and Humayun’s tomb. 

Eesolved that a copy of the survey be handed to the Architects on arrival 
in India. 

7. Considered letter No. B. K. 417-B. — 166 of 14-16, dated 13th November 
1914, from the Comptroller, India Treasuries, regarding the preparation of a 
statement showing the increased expenditure already incurred, and likely to be 
incurred, by the Imperial Delhi Committee due directly and indirectly to the 
present war. 

Eesolved that further enquiries be made from the Comptroller, India 
Treasuries. 

8. Considered a Memorandum No. 3473-1^., dated 8th December 1914, 
from the Chief Engineer forwarding an estimate amounting to Es. 1,16,907 
for constructing 6, class IV, bungalows, accompanied by designs A 328, 286/2, 
477, 471 and 472 and a lay-out plan. 

^ Eesolved that the lay-out plan be approved and that the estimate and 
designs of the residences be submitted to the Government of India for orders. 


No. 364. 

To THE HON'BLE Mb. E. P. RUSSELL, Secretary to the GoverDment of India, Public 

Works Dept. 


Viceregal Lodge, Delhi, December Vlth, 1914. 


My deab Etjsseiii, 

Herewith a copy of Bannerman’s letter,* for which you asked. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 


•Vide No. 368. 
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No. 366. 

Feom the HON’BLE Me. W. M. HAILEY, c. i. e., Chief Conmissioner of Delhi 


Delhi, December 18^A, 1914 


D.-o. No. 9010-Education. 

Mt deab DuBottlat, 

His Excellency recently asked me to see to several points in connection 
with the works in progress at Delhi. 

(1) The completion of the worTc on the terrace near the Shah Burj in the 
Fort . — Orders have issued to have the loose stones removed and the wall 
repaired. 

(2) Indrapat. — Mr. Keeling informes me that the work is being delayed 
by the non-arrival of wagons required for moving the earth ; but it will be 
pressed on. 

(3) The Monument in the Amphitheatre . — The Gwalior State Engineer 
hopes to supply all the smaller stones required for the pedestal and stairs by 
the 15th January. So far he has delivered only a small quantity of the stone 
required. He has been reminded. The larger stones are coming in rather slowly 
from Mr. Abbot’s quarry. He has had four failures with the big 30-ton stone, 
but hopes to succeed at the next trial. The Chief Engineer has promised to 
push on the work. 

(4) The Extension of the Fort Garden.— The military authorities agreed 
only to part of the scheme, *. e,, the battery was to remain and also the 
quarters in the Asadh Burj. This materially reduced the scope of the scheme. 
We have, however, asked the Public Works to consult with the Military 
Works regarding the cost of removing and replacing the brick outbuildings 
which at present block the extension. I have received a telegram from 
Superintendent, Archaeology, saying that he is expecting the completed 
estimate. If the cost is heavy, I propose to ask His Excellency to decide 
whether it would not be better, in view of the very small gain in space, to 
hold over its execution until we can make a more complete extension and get 
possession of the Asadh Burj quarters. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 
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No. 366. 

Peok the HONBLE Mb. W. M. HAILEY, o. i. x, CHef Commissioner of Delhi. 


Delhi, December 2ZrdJ2Uh, 1914. 

D,^. No. 2466. 

Mx DEAR DxrBoTTIiAT, 

T proceedings of the 64th meeting of the 

Impenal Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[eNOLOSTOB to the above IiETTBR.] 


Droceedings of the Sixty-fourth Meeting of the Imperial Delhi Committee 

held on the IQth December 1914. 

Present: 

The Hon’blb Me. W. M. Hailey, o. i. e., i. c. s., Chief Commie, 
sioner, Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb. G. Eaint, l c. s., Financial Member. 

Me. W . H. Nioholls, Architect Member. 

Me. G. E. deMontmoeenot, i. c. s.. Secretary. 

; 1. The proceedings of the 63rd meeting were confirmed. 

2. Considered a Memorandum No. 3571-^7., dated 16th December 1914 
from the Cbef Engineer forwarding an estimate amounting to Ks. 14 464 
suh-ways for drainage piping in a portion of the Seeretiiat 

Resolved that the estimate he forwarded to the Government of India for 
sanction. 

a Memorandum No. 3560, dated 16th December 1914, from 
the Chief Engineer forwarding an estimate amounting to Rs. 7,000 for the 
purchase of spare parts of tramway plant. ^ > o tne 

be appXeT^ estimate be sanctioned and local purchase under rule 6 
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. 4. Considered a letter No. 3533-W., dated 12tli December 1914, from the 

Chief Engineer proposing the purchase of a wheeled stretcher at a cost of 
Es. 380 for the removal of serious cases from the temporary hospital to Delhi 
Civil Hospital. 

Resolved that the proposal be approved. 

6. Considered a Memorandum No. 3557, dated 16th December 1914, from 
the Chief Engineer forwarding a revised estimate amounting to Rs. 31,660, 
gross, and Rs. 22,470, nett, for the maintenance of the temporary water-supply 
during the year 1914-15. 

Resolved that the revised estimate be sanctioned. 

6. Considered a Memorandum No. 3307-W., dated 23rd November 1914, 
from the Chief Engineer forwarding proposals for the acquisition of an addi- 
tional area of 1,138 acres for the sewage farm. 

Resolved that steps be taken to acquire the additional area required and 
the matter reported for the information of the Government of India. 

7. The question of the assessment of rent for the use of certain village 
sites which have been acquired by the Imperial Delhi Committee, but are, with 
their permission, still temporarily occupied, was discussed. It was decided to 
impose a light monthly rent from 1st January 1915. 

8. The question of the period of the retention of a special pleader was 
discussed with Mr. Addison, Special Land Acquisition Officer. It was decided 
that it would be necessary to retain a special pleader for the whole of the year 
1916-16. 

9. Considered the Chief Engineer’s letter No. 3567-'W., dated 16th 
December, submitting two estimates : — 

(a) Rupees thirteen thousand for shedding for erection of reinforced 
concrete pipes, beams, &c. 

(5) Rupees eight thousand for travelling cranes for handling the 
beams, &c. 

Resolved that the estimates be sanctioned. 

10. Considered a letter from the Chief Engineer, No. 2272-E., dated 4th 
December 1914, forwarding a representation from Mr. J. 0. Rennie, Officiating 
Executive Engineer, regarding the retrenchment of his privilege leave 
allowances. 

Resolved that the Government of India be asked to inform the Committee 
whether the Audit Officer’s interpretation of the rules is correct. 
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11. The Committee considered the question of the stone supply for the 
Central Buildings. 

Kesolved — 

(1) That the negotiations with the Dholpur Durbar regarding the 

construction of a Light Railway to the white stone quarries at 
Barauli be brought to a conclusion as soon as possible. The 
proposals of the finance Member regarding the points over which 
difficulties had arisen were approved, and he was empowered to 
settle the details personally with the Durbar. 

(2) That the Dholpur Durbar be informed that the Committee are 

prepared to take all the red stone the Durhar can turn out from 
their quarries at Nurpura, and that the Durbar be also asked to 
allow the Committee to open and work a red stone quarry at 
Barauli. 

(3) That since the Bharatpur Durbar are unable to maintain the 

necessary rate of output from the quarries, the Political Agent, 
Eastern Rajputana States, should be asked to obtain permission 
for the Committee to open and work a quarry of its own in 
Bharatpur. 


No- 367. 

From H. T. EEELINGi Esq. 


Delhi, December 29fA, 1914. 

Dear DuBoulat, 

I sent herewith the lay-out with the building sites shown. The latter are 
not final, but represent what has been worked out up to date. I cannot how- 
ever see that there is much probability of any departure from the principles, 
because any other treatment would be uneconomical as regards site areas 
water-supply, lighting and sanitation. ’ 


Tours sincerely, 

(Sd.) H. T. KEELING. 

P. 8. I have omitted indefinite matters, such as the proposed railway 
diversion, but will send for- the map from time to time to enter any such point 
when it has been definitely settled. ^ 
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No. 368. 

FeOM the HON^BLE Mb. W. M. HAILEY, C. I. B., Chief Co mmi asimiftr of 


Delhi, Jamary hth, 1915. 

D.-o. No. 15. 

Ml DEAR DtjBoTILAT, 

I send herewith a copy of the proceedings of the 65th meeting of the’ 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[BNCLOStlBE TO THE ABOVE LETTEB.] 

Proceedings of the Sixty-fifth Meeting of the Imperial Delhi Gommittee 
held on the 23r(^ December 1914. 

Present ; 

The Hon’blb Mr. W. M. Hailey, o. i. e., i. c. s., Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Keelinh, Chief Engineer, Delhi. 

Mr. G. Eainy, 1. 0. s., Eimancial Member, 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorenoy, i, o, s., Secretary. 

1. The proceedings of the 64th meeting were confirmed. 

2. A draft of a letter to the Government of India forwarding estimates 
for 6 residences for ofidcers in class IV was discussed. It was resolved to 
incorpcrate'some further information on certain points. 

3. Head the schedule of expenditure for November 1914 forwarded by the 
Audit Officer. 

Kesolved that the schedule be recorded. 

4. Considered the draft to the Government of India regarding the terms 
on which sites were to be granted to private persons in the new city. 

■Resolved that the draft be approved with one modification. 

6. Considered the Chief Engineer’s letter No. 3516-1?^., dated 10th Decem- 
ber 1914, submitting an estimate for Rs. 1,17,000 for the construction of the 
Bari-Barauli Light Railway. 

Resolved that the estimate be sanctioned^ 



860 


The Finance member reported that the terms for the construction and 
working of the Kailway had been settled with the Dholpur Durbar, and that 
the Durbar had consented to the opening of a red stone quarry by the Com- 
mittee at Barauli. 

Eesolved that the formal agreement of the Durbar be now obtained 
through the Political Agent, Eastern Bajputana States. 

6. Considered the Chief Engineer’s letter No. 3626-'W‘., dated 22nd Decem- 
ber 1914, submitting an estimate for Ks. 16,000 for the diversion of the 
Khushak Nulla. 

Eesolved that the estimate be sanctioned. 


No. 369. 

Feom the HON’BLE Me. W. M. HAILET, o. i.b., Chief Commissioner of Delhi. 


D.-O. No. 128-Home. 


Delhi, January 7ih, 1916. 


Mt dbae DuBotjiiAt, 

Some time ago Bis Excellency spoke to me regarding the removal to new 
Delhi of the two foundation stones laid by Their Majesties. 

It occurred to me that we might, when they were moved, treat them, not 
strictly as foundation stones, but as “ commemoration stones”, and I discussed 
this point with the Architects. Mr. Baker has devised a scheme by wbich an 
open chamber under the tower at the eastern end of each of the wings of the 
Secretariat could be set aside for their reception. Each stone would be placed 
on a suitable pedestal in the centre of its own chamber, with a commemoration 
inscription. 

The scheme would work in very well with the plans of the Secretariat, 
and I venture to suggest that this method of treating them would do away 
with some of the difficulty attending their removal'. Our action would seem 
to Indian opinion at aU events less sacriligious than if we were to take them 
from their, present position and use them in the ordinary manner as foundation 
stones. 

If His Excellency aproves, I will ask Mr. Baker to give effect to this 
scheme in drawing out his detailed plans. 

Tours sincerely, 

(Sd.) W. M. HAILET. 
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No.- 370. 

To THE HON'BLE Mb.. W. M. HAILEY, ai. n., Chief Commr. of Delhi. 


Viceregal Lodge, Delhi, Janmrg 9th, 1915. 

Mt dear Hailey, 

I have shown your letter of 7th January, regarding the removal to New 
Delhi of the two foundation stones laid by Their Majesties, to the Viceroy. 

The scheme which you propose meets with His Excellency’s cordial 
approval, and he hopes you will accordingly ask Mr. Baker to give efiect to it 
in drawing out his detailed plans. 

Tours sincerely, 

(Sd.) J. H. DuBOXJLAT. 

No. 371. 

Ebom the HON’BLE Mb. W. M. HAILEY, c. i. a.. Chief Commissioner of Delhi. 

Delhi, Jamary VShthjlZth, 1916. 

D..O. No. 73. 

My dbak DuBoulay, 

I send herewith a copy of the proceedings of the 66th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[ BNOLOSOEB to THU ABOTB LBTTBB. ] 

Proceedings of the Sixty-sixth Meeting of the Imperial Delhi Committee held 

on 9th January 1916. 

Peesent ; 

The Hon’ble Me. W, M. Hailey, c. i. e., l o. s., Chief Commissioner, 
Delhi, President. 

Me. H. T. Keeling, Chief PJngineer, Delhi. 

Me. G. Eainy, 1 . 0 . s.. Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. E. leMontmoebnoy, i. c. s., Secretary. ; 

1. The proceedings of the 66th meeting were confirmed. 



362 


2. Considered a letter, dated 2nd December 1914, from the Secretary to tbe 
Indian Eailless Traction Company, Ltd., regarding tbe introduction of the 
railless electric tramway system in the Imperial Delhi area. 

Resolved that a reply be sent that the Imperial Delhi Committee do not 
at present see any possibility of using the scheme. 

3. Considered a letter No. 2611*B., dated 24th December 1914, from the 
Chief Engineer asking for sanction to the installation of a telephone with 
effect from 1st July 1915 in the residence of the Deputy Sanitary Com- 
missioner. 

Eelvod that the installation be sanctioned. 

4. Considered the question of exercising the option of becoming sub- 
licensees of the Indian Siegwart Beam Company. 

Resolved that the Financial Member be asked to examine the case for 
taking up the option, and that further enquiries be made from the Company 
regarding the registration of the deeds of assignment and licenses at the 
Patents Office. 

5. Considered a letter, dated 22nd December 1914 from Mr. Grimol 
Gearing, Calcutta, conveying a proposal of a syndicate for the leasing and 
management of the ares selected for a racecourse in the New Capital. 

Resolved that the letter be acknowledged. Further investigations in 
regard to the question to be made by the Committee. 

6. Considered a letter No. 2613-E., dated 24th December 1914, from the 
Chief Engineer asking sanction for the grant of an advance of Rs. 4,600 to 
Mr. A. M. Rouse, Superintendent of Works, I Circle, for the purchase of a 
motor car. 

Resolved that the advance be sanctioned on the condition that the balance 
due of the advance previously given is refunded before the advance now 
applied for is received. 

7. Considered a letter No. 2591-E., dated 22nd December 1914, from the 
Chief Engineer requesting sanction for the grant of a conveyance allowance of 
Rs. 220 per mensem to Mr. L. W. Lewis, Superintending Engineer, for the 
up-keep of a 4-seated motor car. 

Resolved that the allovanoe be sanctioned. - 

8. Considered a Memorandum No, 3640, dated 23rd November 1914, from 
the Chief Engineer forwarding a supplementary estimate amounting to 
Rs. 3,027 for the diversion of the Barari and Najafgarh drains. 

Resolved that the estimate be sanctioned. 

9. Considered a Memorandum No.. 3628- W., dated 22nd December 1914, 
from the Chief Engineer forwarding a supplementary estimate amounting to 
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Es. 670 to cover tbe cost of preparing camps for the three Assistant Architects 
with Mr. Baker and Lutyens. 

Resolved that the estimate he sanctioned. The rent charges recoverable 
according to the code should be assessed and recovered. 

10. Discussed the question of the extra area to be acquired for the sewage 
farm. 

Eesolved that the area for which the Special Land Acquisition Officer 
should prepare an estimate may be taken at 1106'20 acres, instead of 1138 as 
originally proposed. 

11. Considered the question of paying the railway fares of expropriated 
proprietors for their journey to Montgomery to take up peasant grants of 
land in the Lower Bari Doab Colony. 

Eesolved that the railway fares of the actual settlers may be paid. 

12. Considered a Memorandum No. 3627-W., dated 22nd December 1914, 
from the Chief Engineer forwarding an estimate amounting to Rs. 1,23,000 
for the purchase of extra tramway plant needed for use on the works at the 
Central buildings and elsewhere. 

Eesolved that the estimate be sanctioned. 

13. Considered a letter, dated 4th January 1916, from Mr. E. L. Lutyens 
intimating that he has lodged with the Chief Engineer the complete plans of 
the S. E. and S. W. quarters of Government House with various elevations and 
sections and one drawing showing designs for gates and piers at Viceroy’s 
Court with a list of loads and weights. 

Eesolved that the letter be recorded. 

14. Considered the progress report of the Chief Engineer for the month of 
November 19i4. 

Resolved that the report be recorded; 

16. Considered a letter, dated the 4th of January 1915, from Mr. E. L. 
Lutyens intimating that he has lodged with the Chief Engineer a third com- 
plete set of 1/16" drawings of Government House. 

Eosolved that' the letter be recorded. 

16. Considered a letter No. 126-B. D., dated 14th December 1914, from 
the Deputy Secretary to the Government of India, Publiee Works Department. 

Eesolved that the question of the instructions to be issued to the 
Architects in regard to the placing of the items in Schedule B be taken up at 
once. 
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17. Considered a Memorandum No. 3673-'W., dated 29tli December 1914, 
from tbe Chief Engineer forwarding 3 designs (Nos. A.-544, A.-534/537* 
A.-633) for Members of Council’s residences. 

Eesolved that the Chief Engineer be asked to recalculate the cost of 
designs 644 and 634/63". 

18. Considered a letter from Mr. S. Fyzee Bahamini proposing himself for 
employment in connection with the internal decoration of the central buldings. 

Resolred that he be informed that the plans of the Committee have not 
yet reached a stage at which it is possible to consider his proposal, or make any 
arrangements regarding the internal decoration of Government House. 


No. 372. 

lEOii THE HON’BLE SIR WILLIAM MEYER, k.c.i.b., Member o£ tbe Vicero/s 

Council. 


Delhi, January IZth, 1915. 

Mt deae DuBottlat, 

With reference to the enclosed from Brunyate, I write (as he suggests) 
to ask if we may now definitely take £400,000 as the allotment for New^Delhi 
in 1915>16. 

Tours sincerely, 

(Sd.) W. S. METER. 

P . 5'.— -Will yow kindly tell Sir W. Meyer in reply that I have discussed 
this matter with Hailey, and he agrees to the sum of 60 lakhs as the Budget 
allotment for New Delhi in 1916-16, ° 

H.,— 13-1-15. 


No. 373. 

From E. L. LUTYENS, Esq. 


, Delhi, Janumry lUh, 1915, 

[Personal] 

Mt deae DtjBottlat, 

I enclose type-written copies of the agenda and minutes of the first meeting 
of the Furnishing and Decoration of the Government House Committee as 
appomted by Lord Crewe. For your information this is the story— ’ 

Sir Thomas Holdemess sent for me and said the Secretary of State would 
like my opinion as regards possible names for a possible Committee. The 
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names I suggested were Lord Hardinge — so as to get continuity and of course ! 
Lord Crewe and Sir T. Holderness, Lord Curzon, Lady Horner, Sir H. Lane 
(Director of the National Gallery, Dublin) Lionel Earle (Secretary to His 
Majesty’s Office of Works). Sir Herbert Jekyll, and Clifford Smith of the 
South Kensington Meseum as Secretary. 

Lord Curzon was asked and he refused on political grounds. 

Later Sir T. Holderness asked my opinion as between Arthur Balfour and 
Lord Plymouth. Arthur Balfour refused, Lord Plymouth accepted. 

The agenda was prepared by Sir T. Holderness and Clifford Smith. The 
names of the Committee were decided by Lord Crewe, who I imagined was in 
communication with the Viceroy on the matter throughout. 

There was also a list of possible furnishings and requirements required for 
.Government House prepared. This list and copies of the agenda and minutes, 
&c., were to be sent out to the Viceroy. 

The object of the Committee . — Is to get continuity of achievement and 
endeavour, which seems impossible in India, where no one seems to remain any- 
where more than five years ! And as the building will take a great deal longer 
than that to build complete and furnish, &c., it seems important to have some 
permanent body from whom a faculty should be obtained for revisions and 
additions, &c., and it seems important too that Lord Hardinge, as the originator, 
should be on such a Committee. 

As regards the Committee to be formed in India, Lord Crewe suggested 
that Lord Carmichael’s name should be added to the names forming the 
Imperial Delhi Committee, and of this Committee Lord Hardinge should be 
President. 

I hope I may have facilities to carry out the Committee’s instructions. 

As regards my submitting schemes for the future decoration, &o., I should 
much like to have the opportunity of being able to discuss with His Excellency 
the house, room by room, and show him prelimanary sketches before submit- 
ting anything to the Home Committee. If this letter is too long to read. 
May I see you ? 

Ever yours, 

(Sd.) E. L. LUTYENS. 
[enolosuke to the above lettek.] 

VlCTOEIA AND AlBBET MuSBUM, 

South Kensington, S. W. 

Eom Advisory Committee on the Furnishing and Decoration of Government House, Delhi. 


AGENDA FOR THE FIRST MEETING TO BE HELD ON 1st DECEMBER 1914. 

1. Scope of the Committee’s functions, its relations to the Architect and to the Delhi 
Executive Committee. 
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2. jA s to setting up a corresponding Committee in India, and the functions of any such 
body. 

3. Considerations of the plans or drawings of Government House which Mr. Lutyens 
will lay before the Committee. 

4. As to whether any action can be taken by the Committee between now and Mr. 
Lutyens’ return from India in the spring, and, if so, in what direction. 

6. As to whether steps should be taken to ascertain by means of lists, photographs 
and otherwise the furniture, hangings, pictures and other objects belonging to Government 
House, Calcutta, that will be available for the Delhi Government House. 

6. As to whether any provisional decision is at present possible regarding the general 
style of the furniture and decoration to be adopted (whether English or Indian, Of a blending 
of both, and whether other decorative motives, such as Chinese or Persian, bedntroduced). 

7. To consider whether outside persons, such as members of leading firms of decorators 
or others, interested in the decorative arts be invited to come before the Committee. 

8. As to the provision made in the estimates for furnishing and decorating Government 
House ; and as to whether a small sum might be placed at the disposal of the Committee for 
the preparation of designs or models. 

9. Date of the next meeting. 


Some Committee on the Furnishing and Decoration of Government House^ Delhi, 


MINUTES OP THE FIRST MEETING OF THE COMMITTEE HELD AT THE 
INDIA OFFICE ON 1st DECEMBER 1914. 

Present : 

The Marquess of Crewe (Chairman). 

Sir Thomas Holderness. 

Lady Horner. 

Sir Herbert Jekyll. 

Sir Hugh Lane. 

The Countess of Minto* 

The Earl of Plymouth. 

Sir Cecil SmitL 

Mr. Clifford Smith (Secretary). 

Mr. Lutyens attended the meeting by invitation. 

I. The Chairman made a statement on the scope of the Coramittee^s functions its rela- 
tions to the Architect and to the Delhi Executive Committee. He explained that Mr Lutyens" 
though not a member of the Committee, would be available for consultation on all matters 
pertaining to Government House; that the functions of the Committee were intended to be of 

an advisory character, with powerto determine the style and character of the furnishine- and 

decoration of Government House, He. further stated that it was understood that the Vicerov 

for the time being would naturally have to be consulted as the representative of the Imnerial 

Government on the spot, and that he would have his own Advisory Committee which nre- 
sumably would be constituted, at least in part, from among the members of the Delhi 
Executive Committee.' - - * . . ^ 
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II. — The Chairman read out the names of the members of the Delhi Executive Committee 
otherwise the Imperial Delhi Committee. 

His Excellency the Vicerojj President of the Committee. 

The Hon’ble Mr. Malcolm Hailey, Chief Commissioner. 

Mr. Keeling*, Chief Engineer, 

Mr. Nicholls, Architect. 

Mr. Rainy, Eiuaneial Member. 

Mr. G. F. deMontmorency, Secretary. 

He (the Chairman) thought that Lord Carmichael, if available, would be a valuable 
addition to any Committee which the Viceroy might appoint to advise him on matters 
entrusted to the Home Committee, and that Mr. Lutyens, while in India, might find it con- 
venient to consult with the Indian Committee. 

It was agreed that it would be within the functions of the Viceroy^s Committee to make 
suggestions and record opinions for the use, help and consideration of the Home Committee; 
hut that they would not be expected to offer criticisms on questions of art, style, or taste, or to 
make original proposals. The conclusions of the Home Committee would be final on all such 
questions, subject to the final approval of Government. 

III. — Plans and drawings of Government House were laid before the Committee by Mr. 
Lutyens and examined. 

IV. — Mr. Lutyens was instructed to send or bring home from India, for the Committee's 
inspection, samples of various marbles, chunam and other materials applicable to Government 
House, and to ask the help of the Viceroy^s Committee to collect and forward these materials. 

V. — Lady Minto said that she believed that a considerable portion of the furniture and 
fittings of Government House at Calcutta had been removed from there and was at present 
stored at Delhi or elsewhere, pending the completion of the new Government House. She 
thought that this furniture should be examined and its condition ascertained. After some 
discussion as to the appropriateness of the^e articles, if snll available for the present purpose, 
it was agreed that the Viceroy^s Committee should be asked to have an inventory of them 
prepared, with descriptions and measurements, and also of any other furniture, hangings, 
-pictures and other objects that may be available for the Delhi Government House, such lists 
to be accompaiued by photographs with a foot rule laid against each object photographed, so 
as to furnish scale. It was considered important that the condition of the different articles of 
furniture, &c., should be recorded in detail in the inventory. Such information would also be 
nssful for determining the durability of European materials when exposed to the Indian 
climate. The Viceroy^s Committee to be asked to give the necessary assistance to Mr. Lutyens 
to obtain access to and to inspect all such furniture, hangings, pictures and other objects. 

VI. — It was agreed that the general style of furniture and decoration to be adopted for 
the Delhi Government House should be Western 'preferably English), due regard being had 
to the Indian climate and conditions; that Indian, Persian and Chinese motives might be 
employed where considered desirable, but that in no case should anything be attempted which 
might’suggest the Indianising of English furniture. 

VII. — It was agreed that the time had not et arrived to consider whether members of 
the leading fimis of decorators, and others interested in decorative art, should be invited to 
assist the Committee. 

VIII. — The Chairman suggested, and the Committee agreed, that it would not be 
necessary to press on the completion of the furnishing and decoration of the house ])aTi paf^su 
with that of the building itself. If money was not immediately forthcoming, rooms and 
spaces might be left unfurnished and undecorated until such time as sufficient money- was 
availal»le to do the work thoroughly well. He further expressed his hope that, in all questions 
of future acquisitions of furniture, &c., for Government House, this Committee would be 
consulted. 
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IX. — It was agreed that Mr. Lutyens be asked to prepare provisional schemes for the 
decoration and furnishing of Government House^ and to submit them to the Committee on his 
return from India. 

X. — Sir Cecil Smith pointed out, as regards carpets, that good examples existed from the 
Moghul period which might be regarded as characteristically Indian and would therefore be 
suitable for Delhi, He proposed, and it was agreed, that experiments should be made with 
a view to ascertaining how far the Indian Jail factories would be capable of reproducing these 
for the purpose satisfactorily. He undertook to select a specimen from which coloured 
reproductions should be made giving all necessary detail, and to have this sent to India, so 
that a portion (perhaps one corner) could be copied and sent home for comparison, with an 
estimate of cost. It was understood that care would be taken to secure that proper wool and 
dyes be used. 

Sir Cecil Smith was empowered to give effect to this resolution with such assistance as 
any members of the Committee might be willing to give him. Ihe cost would be recoverable 
from the India Office. 

XI. — It was agreed that no meeting of the Committee need be held until Mr. Lutyens^ 
return, unless members should have information or proposals to communicate, or unless a 
request should be received from India for a decision on any particular subject. 


No. 374. 

To THE HON^’BLE SIR WILLIAM MEYER, x, c. i.e., Member of theViceroy^s 

Council. 


Viceregal Lodge^ DeVh% January 14iA, 1916. 

My DEAR Meyer, 

His Excellency has discussed the question of the allotment for New Delhi 
with Hailey, and agrees to the sum of 60 lakhs for the Budget of 1916.16. 

Tours sincerely, 

(Sd.) J. H. DtjBOXJLAT. 


No. 375. 

Eeom the HON^BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


^ Delhi^ January 22nd. 1916. 

D.-o.No. 117. 

My dear DtjBodlay, 

I send herewith a copy of the proceedings of the 67th meeting of the 
Imperial Delhi Committee for faTour of submission to His Excellency. 

lam, yours sincerely, 

(Sd.) W. M. HAILET. 
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[ENOLOSmiE TO THE EOEBGOIHG LBTTBE.] 

Proceedings of the Sixty-seventh Meeting of the Imigerial Delhi Committee 

held on the IQth January 1915. 

Present : 

The Hon’blb Me. W. M. Hailey, o. i. e., i. c. s., Chief Commis- 
sioner, Delhi, Vresident. 

Me. H. T. Keeling, Chief Engineer, Delhi, 

Me. G-. Paint, l o. s.. Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. P. deMontmoeenct, i. c. s., Secretary. 

1. The proceedings of the 66th meeting were confirmed. 

2. The question of the race-course was discussed with Major-General 
E. C. Broome, who promised to make further enquiries on behalf of the 
Committee. 

3. Considered a Memorandum No. 125-^7., dated 14th January 1916, 
from the Chief Engineer forwarding an estimate amounting to Es.'826 for the 
purchase of office furniture required by the Architects. 

Resolved that the estimate be sanctioned. 

4. Considered the proposal regarding the location of the commemoration 
stones in open chambers at the eastern end of each of the wings of the 
Secretariat. 

Eesolved that the Chief Engineer be asked to report what extra expend- 
iture the proposal involves. 

6. Considered a letter, dated 14th January 1915, from Mr. Lutyens stating 
that he has lodged with the Chief Engineer duplicates of the drawings of the 
south-east and south-west quarters of Government House. 

Eesolved that the letter be recorded. 

6. Considered a letter, dated the 13th January 1915, from Mr. Lutyens 
reporting that he has lodged 4 drawings of gates and railings and plans of the 
Viceroy’s Court with the Chief Engineer. 

Eesolved that the letter be recorded. 

7. Considered a letter No. 074- M. D., dated 11th January 1915, from the 
Secretary to the Government of India in the Public Works Lepartment 
regarding the question of the diversion of the Agra-Delhi Chord Railway. 

Eesolved that the letter be recorded. 

8. Considered a letter, dated 9th January 1916, from Mr. Lutyens forward- 
ing the proceedings of the “ Home Advisory Committee on the furnishing and 
decoration of Government House, Delhi 

Eesolved that the Government of India be addressed on the matter. 
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9. Considered a Memorandum No. 67- W., dated the 7th of January 1915, 
from the Chief Engineer forwarding a revised estimate for Rs. 29,900 for 
expenditure on preliminary experiments on walls, cornices, flooring, &o. 

Resolved that the revised estimate be sanctioned. 

10. Considered a Memorandum No. 129-W., dated 14th January 1916, 
from the Chief Engineer forwarding (a) a supplementary estimate amounting 
to Rs. 6,000 for the purchase of small tools for stone cutting and dressing plant ; 
and (i) a revised estimate amounting to Rs. 69,300 for the purchase of stone 
cutting and dressing plant. 

Resolved that sanction be given to both estimates. 

11. Considered a Memorandum No. 112- W., dated 13th January 1916, from 
the Chief Engineer forwarding a proposal regarding the excavation of certain 
extra basement areas in the north and south blocks of the Secretariats in order 
to give an extra floor space of approximately 15,000 square feet over and above 
the present scheduled requirements. The proposal, if adopted, would neces- 
sitate an allocation of Rs. 82,400 from the reserve. 

Resolved that the proposal be recommended to the Government of India 
for sanction. 

12. Considered the Chief Engineer's No. SSSS-W., dated 26th November 
1914, and No. 168- W., dated 15th January 1916, regarding Government 
House Schedule B. The Chief Engineer was authorised to inform Mr. Lutyens 
that, in the opinion of the Committee, the portion of the buildings in Schedule 
B proposed for erection within Government House grounds should be located 
in the north-west corner of the Viceregal compound, north and west of lines 
running (a) east and west and (b) north and south from the north-west corner 
of Government House. It was also decided that the tiffin rooms should be 
located as proposed by the Chief Engineer underneath the entrance to the 
Council Chamber. The other points were deferred until the flgures had been 
checked by Einance Member. 


No. 376. 

JPboh the HON’BLE Mb. W. M. HAILEY, o. i. b., Chief Commissioner of Delhi. . 


Delhi, January 2^1 th, 1915. 

D.- 0 . No. 143. 

Mt deak DuBoulat, 

I send herewith a copy of the proceedings of the 68th meeting of 
the Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[ EKCIOSTJEK TO THE EOEEGOING LETTEE. ] 

proceedings of ihe Sixty-eighth Meeting of the Imperial Delhi Committee held 

on 22mc? January 1915. 

Peesent : 

The Hon’ble Me. W. M. Hailet, c. i. e., i. c. s., Chief Commissioner^ 
Delhi, President. 

Mr. H. T. Keeling, Chief Engineer, Delhi. 

Me. Q. Rainy, i. o. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. P. deMontmoeenct, i. o. s., Secretary. 

1. The proceedings of the 67th meeting were confirmed. 

2. Sanction to local purchase, under rule 6 of Appendix 30 of P. W. D. 
Code, was accorded in the following cases : — 

{i) Tramway track and tip wagons (Rs. 25,660). Work Sanction 
No. 65 of 1914-16 against the estimate for Rs. 26,560. 

{ii) Tramway track and tip wagons (Rs. 37,600). Work Sanction 
No. 72 of 1914-15 against the estimate for Rs. 1,23,000. 

3. Considered a letter No. 45- A., dated 13th January 1916, from the Chief 
Engineer forwarding a note regarding the disposal of the report on the 
inspection by the Audit Officer of the office of the Executive Engineer, III 
Project Division. 

Resolved that the Chief Engineer be informed that the Committee approve 
of the orders passed by him. 

4. Considered a letter No. 118, dated 13th January 1915, from the Deputy 
Commissioner proposing to entertain extra establishment in connection with 
demand and collection of rents in areas acquired by the Imperial Delhi Com- 
mittee and leased to agriculturists. 

Resolved that this staff is matter for the consideration of the Chief Com- 
missioner of Delhi and does not concern the Imperial Delhi Committee who do 
not receive credit in their accounts for the receipts from these rents. 

5. Considered a letter No. 209- W., dated 19th January 1916, from the 
Chief Engineer forwarding a revised estimate amounting to Rs. 8,726, for 
experiments in tube wells in the Bela area. 

Resolved that the revised estimate be sanctioned. 

6. Considered a letter No. 17- A., dated 6th January 1915, from the Chief 
Engineer forwarding a list of minor works sanctioned by him in the month of 
December 1914. 

Resolved that the sanctions be approved. 
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7. The Chief Engineer -was asked to make proposals regarding the area 
to he suggested for a site for St. Stephens College. 

8. Considered the Chief Engineer’s letter No. 2871 -W., dated 14th October 

1914, submitting an estimate for completing the earthwork and soling of the 
principal roads in the new Capital area. 

Eesolved that the estimate which, as revised by the Chief Engineer, now 
amounts to Es. 4,94,766 be sanctioned. No further expenditure will be incurred 
under earthwork and soling against the sanctions under D (IX). 

9. Considered again the Cliief Engineer’s letter No. 168- W., dated 15th 
January 1915, with regard to Government House Schedule B in connection 
with the points deferred from the last meeting. 

Eesolved that with one amendment the Chief Engineer’s figures be 
approved, and that the figure of Es. 10,10,482 be intimated to Mr. Lutyens 
as the limit of cost of the buildings to be designed by him within the 
Viceregal compound. 

10. Considered the Chief Engineer’s letter No. 232-W., dated 21st January 
1916, submitting an estimate for the collection of materials for Government 
House. 

Eesolved that the title of Sanction No. 15 of 1914-15, Es. 3,04,245, 
“ Collection of materials for the Central Buildings ”, be altered to “ Collection 
of materials for the Secretariats ”. 

Eesolved also that the new estimate of Es. 3,04,245, collection of 
materials for Government House, be sanctioned. 

11. Considered tbe Chief Engineer’s letter No. 2574-E., dated 15th 
Decemher 1914, regarding the head- quarters of Mr. Sykes, Temporary 
Engineer. 

Eesolved that from the 17th October to the 7th December, the period 
during which Mr. Sykes was in charge of the Bari-Barauli Survey, his head- 
quarters must be deemed to be at Bari. The work and responsibility of his 
duties being equal to those of a divisional charge, he may be allowed to draw 
his motor car allowance, but inasmuch as the cost of maintaining the car was 
less than it would have been had Mr. Sykes been stationed at Delhi, the 
allowance is reduced from Es. 180 to Es. 125 a month. Erom the 7th Decem- 
ber when Mr. Sykes assumed charge of the III Project Division in addition to 
the Bari-Barauli Eailway, he is authorised under Article 57 to visit the Eail- 
way as often as may be necessary. During these visits he will be exempted 
from the operation of Article 1056, Civil Service Eegulations. 

12. Considered the Chief Engineer’s letter No. 77-E., dated 22nd January 

1915, regarding the payments now to be made to the Architects in accordance 
with the terms of their agreement. 



373 


Resolved that the special advance of £8,832-10-0 made last year under 
clause 26 of the agreement be now converted into an instalment under clauses 
21 and 26. 

Resolved also that a further instalment of Rs. 7,973-14-6 be sanctioned 
under clauses 21 and 25, and that a special advance of Rs. 66,881-11-6 be 
sanctioned under clause 26. 


No. 877. 

FaoM THE HON^BLE Me. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


DelUt February 'indi 1916. 

D.-o. No. 190. 

Mt dear DuBoulat, 

I send herewith a copy of the proceedings of the 69th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[bnolosuee to the above lbttbb. ] 


Proceedings of the Sixty-ninth Meeting of the Imperial Delhi Committee 

held on the 29th January 1915. 

Present : 

The Hon’ble Mr. W. M. Hailey, o. i. e., i. c. s.. Chief Commis» 
sioneTy Delhi, President 
Mr. H. T. Keeling, Chief Engineer, Delhi. 

Mr. G. Rainy, i. o. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. dbMontmorbncy, i. c. s.. Secretary. 

1. The proceedings of the 68th meeting were confirmed. 

2. Considered a letter No. 86-A., dated 23rd January 1916, from the Chief 
Engineer forwarding the progress report for the period ending 31st December 
1914. 

Resolved that the report be recorded. 
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3. Considered the schedule of expenditure for the month of December 
1914 forwarded by the Audit Ofidcer, Delhi. 

Eesolved that the report be recorded. 

4. Considered a Memorandum No. 261-W., dated 23rd January 1915, from 
the Chief Engineer forwarding a revised estimate for Es. 29,163 for the 
maintenance of roads. 

Eesolved that the revised estimate he sanctioned. 

6. Considered a letter No. 166-E., dated 26th January 1916, from the 
Chief Engineer proposing that an adyance of Es. 600 be given to Mr. R. T. 
Eussell for the purchase of a motor cycle repayable in 36 monthly instalments. 

Eesolved that the advance be sanctioned. 

6. Considered the Chief Engineer’s letter No. 320- W, dated 28th January 
1916, forwarding preliminary sketches prepared by Mr. Lutyens for the 
Viceroy’s court. 

Eesolved that the sketches be forwarded to the Government of India, and 
that the proposals of the Chief Engineer as regards the work to be carried out 
be submitted to the Government of India for approval. 

7. Considered the Chief Engineer’s letter No. 316.W., dated 28th January 
1916, submitting an estimate for Es. 6,950 for the construction of 18 new cooly 
lines at the brickfields iat Safdarjang. 

Eesolved that the estimate be sanctioned. 


No. 378. 

Feom THE' HON'BLE Me. W. M. HAILEY, c. i. s., Chief Commissioner of Delhi. 


Delhi, February ^th, 1915. 

D.-o. No. 208. 

Mx DEAE DuBoTJIAT, 

I send herewith a copy of the proceedings of the 70th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.).W. M. HAILET. 
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[BNCLOStraB TO THE FOEEGOING lETTEE.] 


Proceedings of the Seventieth Meeting of the Imperial Delhi Committee held 

on the Hh Febrmry 1915. 

Pkesint : 

The Hon’ble Mb. W. M. Hatley, c.i. b., i.c.s., Chief Commis^ 
sioner^ Delhi, President, 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb. G. Haint, 1. 0. s., Finanoe Member. 

Mb. W. H. Nicholls, Architect Member. 

Mb. G. F. deMontmobency, i.c. s., Secretary. 

1. The proceedings of the 69th meeting were confirmed. 

2. Considered a letter No. 78-B., dated 33th January 1915, from the Chief 
Engineer proposing the grant of an up-keep allowance for a motor cycle for 
Mr. P. V. Chance. 

Resolved that the allowance be granted. 

3. Considered the question of a site for St. Stephen’s College. 

Resolved that the Chief Engineer be asked to show the lay-out of the 
buildings on the site proposed by him before the case is referred to the 
Government of India for orders. 


No. 379. 

PaoM THE HON'BLE SIR WILLIAM MRYER, k. c. i. b., Member o£ the Viceroy’s 

Council. 


Delhi, February IQth, 1915. 

My dbae Lobd Habdinge, 

Brunyate tells me that you are inclined to cut down the provision for 
New Delhi in next year’s Budget from 60 lakhs (£400,000) to 40 lakhs, on the 
understanding that, if some more money should actually be needed in the 
course of the year, I will provide this. 

I think this would be an excellent plan, as it would emphasise Tour 
Excellency’s desire to “ go slow ” with Delhi during the present crisis, and I 
will readily conform to the “ understanding ” above mentioned. May I ask 
for very early orders, as there is not much time left now for effecting altera- 
tions in Budget figures. Brunyate also told me that you would like, if possible, 
to be able to give some special grant to the Calcutta University in connectiou 
with your approaching visit, and that your would write to me on the subject. 
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Here again, if anything can be done, it must be vei^ quickly, for if a grant 
proves feasible, we may have to get previous sanction from the Secretary of 
State. 

Tours very sincerely, 

(Sd.) W. S. MEYER. 


No. 380. 

FioH THE HON'BLE Mb. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi, 

Delhi, February IQth, 1916. 

D.-o. No. 268. 

Mt dear DuBotilat, 

I send herewith a copy of the proceedings of the 7lst meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[bnolostieb to the above lbtteb.] 


Froceedings of the Seventy-first Meeting of the Imperial Delhi Committee 
held at Maisena on the '12th February 1915. 

Present : 

The Hon’ble Mr. W. M. Hailey, c. i. b., i. c. s., Chief Commis- 
sioner, Delhi, 'President. 

Mr. H. T. Keeling, Chief Engineer, Delhi, 

Mr. G. Raint, I. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorenct, i. c. s.. Secretary. 

1. The proceedings of the 70th meeting were confirmed. 

2. Considered a letter No. 131-A., dated 4th Eebruary 1915, from the 
Chief Engineer forwarding a list of minor estimates sanctioned by the Chief 
Engineer in January 1915. 

Resolved that the sanctions be approved. 

3. Considered a Memorandum No. 440-W., dated 9th Eebruary 1916, 
from the Chief Engineer forwarding an estimate amounting to Rs. 3,20,766 
for the collection of the materials required for the construction of the 
European clerks* quarters. 

Resolved that the estimate he sanctioned. 
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4. Considered a Memorandum No. 465-W., dated lOth February 1916, 
from the Chief Engineer forwarding five alternative lay-outs for the peons* 
quarters. 

Resolved that the lay-out marked B prepared by the Architects he 
approved, and that the Chief Engineer be asked to prepare a revised estimate 
for the sanction of the Committee in lieu of that sanctioned in Work Sanction 
No. 68 of 1914-16. 

6. Considered the question of the appearance of the proposed bridge over 
the river near Indrapat, for which Mr. Highet is preparing a tentative design 
and estimates. 

Resolved that Mr. Highet be informed in reply to his enquiry that at 
present the Committee are not in a position to convey any suggestions regard- 
ing the appearance and design of the proposed bridge. 

6. Considered a Memorandum No. 466- W„ dated 10th February 1915, 
from the Chief Engineer forwarding three designs by Mr. Baker and one 
design by Mr. Lutyens for a residence for a class III officer and one design by 
Mr. Baker and one design by Mr. Lntyens for a residence for a class IV 
officer. 

Resolved that, in accordance with the desire of the Architects, certain 
eritieisms of the Committee on the accommodation and arrangement proposed 
in the designs be forwarded to the Architects. 

7. Considered («) Chief Engineer’s letter No. 188-E., dated 28th January 
1916, submitting a revised scale of clerical establishment rendered necessary by 
the abolition of the Camps and Bungalows Sub-division; and (5i Chief 
Engineer’s letter No. 189-E. of the same date asking that sanction be obtained 
-to an additional appointment of an Upper Subordinate to be filled by Sergeant 
Posth. 

Resolved that the revised scale of clerical establishment be sanctioned. 

Resolved further that Sergeant Posth may hold for the present one of the 
sanctioned appointments for Upper Subordinates which are vacant, and that 
-there is no necessity to obtain sanction to an additional appointment until it 
becomes necessary to exceed the number already sanctioned. 


No. 381, 

Extract from a letter from His Excellency the Viceroy to the Honble Sir William Meyer, 
K. C. I. E., Member of the Viceroy’s Council, dated the 16th/17th February 1915. 

Thank you very much for your note of today. I will gladly reduce the 
provision for new Delhi to 40 lakhs with the undertaking you have given, 
which I think will probably not require to be fulfilled. 
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No. 382. 


To LIEUT.-COLONEL F. A. MAXWELL, v. c., o. s. i., d. s. o., Military Secy, to H. E. the 

Viceroy. 


Viceregal Lodge, Delhi, February I’ind, 1915. 


Deak M. S. V., 

In the interest of my successors, I feel bound to put on record a protest 
against the accommodation provided for them at New Delhi. 

In a design Mr. Lutyens has shown me I find provision for— 

Drawing-room. 

Dining-room. 

Study. 

4 bed rooms. 

2 very small dressing rooms. 

I have been given no opportunity of criticising the plans in detail and there- 
fore say nothing about kitchen and offices, servants’ quarters, out-houses, &c. 

My family occupy six bed-rooms (including a day and night nursery) ; I 
have constantly to put up guests and they have to go into tents My successors 
are quite likely to have as large families as myself, and I therefore urge as 
strongly as I can that two more full-sized bed-rooms are absolutely essential 
in addition to the accommodation at present contemplated. If it is absolutely 
impossible to provide these with the money available, it seems essential so to 
design the house that additions can be made ; for, I think, it is beyond question 
that they will, sooner or later, be recognised as necessary, and it would be a 
thousand pities if for want of a little foresight now subsequent additions could 
not be made without spoiling the general effect. 

There is one other point to which I should like to draw attention ; and 
that is that the house seems to be designed for a hot weather rather than a cold 
weather residence, whereas so far as can be foreseen, it will be lived in in the 
cold weather a great deal more than the hot. I refer especially to the internal 
loggias and to the very large external loggia, but I imagine that any alteration 
of them will mean an entirely new design. 

Tours, 

(Sd.) J. H. DoBODLAY. 
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No. 383. 

To THE HON’BLE Mb. W. M. HAILEY, c.i.e., Chief Commr.of Delhi. 


DelUf February 22nd(2Srd, 1916. 

D..6. No. 680. 

Dear Hailet, 

The Viceroy has heard that the plans of the Military Detachment quarters 
within Government House grounds at Haisena are to he entrusted to the 
Public Works Department. If this is the case, His Excellency asks me to say 
that he considers it desirable that Lutyens should be asked to co-operate with 
those who are to prepare the design and lay-out of these buildings, for the 
reason that it is very essential that the group formed by them should be in 
harmony with the corresponding group, further north, which is to accomodate 
the various Viceregal Establishments. 

A second matter to which His Excellency’s attention has been drawn is 
the shortness of bed-room accommodation in the houses of the Private and 
and Military Secretaries. 

In the .case of the Private Secretary the Viceroy is opinion that four bed, 
rooms are inadequate for a man who, besides having to accommodate his family, 
is from the exigencies of his particular office constantly required to accept 
visits from persons he would not in any other public capacity entertain as his 
guests. His Excellency considers therefore that two more full-sized bed-rooms 
should be provided for the Private Secretary in additional to the accommodation 
already proposed and that the design of ibis house should be modified accord- 
ingly. To allow the house to be built on the present plan will inevitably 
result in some excrescent addition appearing in the future, and this His 
Excellency considers is entirely undesirable. 

With regard to the Military Secretary’s house, two. bed-rooms are inade- 
quate, and His Excellency desires that it should be given a minimum of four. 
Eor this purpose it is suggested that an additional wing might be added to the 
present design. 

Tours sincerely, 

(Sd.) F. A. MAXWELL. 

P. S.—ln case it may be useful, I enclose a copy of DuBoulay’s protest, 
in regard to the Private Secretary’s house. 


F. A. M. 
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No. 384 

Feom the HON'BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi. 


Delhif February 23rd, 1916, 

D.-o. No. 305. 

My dear DtjBoulat, 

I send herewith a copy of the proceedings of the '72nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd") W. M. HAILEY. 


[bnolosube to the above lbttbb.] 


proceedings of the Seventy-second Meeting of the Imperial Delhi Committee 
held at Daisena on \^th February 1916. 

Present : 

The Hon’blb Mr. W. M. Hailey, c. i. e., i. c. s., Chief Commi8-> 
sioner» Delhi, President. 

Mr. H. T. Keelino, Chief Engineer, Delhi. 

Mr. G. Kainy, 1. 0. s., Financial Member. 

Mr. W. H. Nigholls, Architect Member. 

Mr. G. E. deMontmorency, i. c. s., Secretary. 

1. The proceedings of the 71st meeting were confirmed, 

2. Considered the q^uestion of granting a motor cycle , allowance to 
Mr. Blomfield, Assistant Architect. 

Resolved that the up-keep allowance of Rs. 40 per mensem be granted 
with effect from 16th November 1914 or such subsequent date as the motor 
cycle was brought into use. 

3. Considered the question of the site for H. H. the Begum of Bhopal’s 
Girls School. 

Resolved that some further enquiries be made from the Political Agent, 
Bhopal. 
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4. Government of India letter No. 13-B. D., dated lOth February 1915, 
enclosing a copy of Government of India letter No. 128-B. D. , dated 18th 
December 1914, was discussed by the Committee. * 

6. The lay*out of the Surroundings of Gurdawara Bungala was discussed 
by the Committee. 

6. Considered the Chief Engineer’s letter No. 513- W„ dated iVtli February 
1915, submitting an estimate for Es. 6,372 for excavating and filling down and 
up to formation level the State approach between the Secretariats to Govern- 
ment House. 

Kesolved that the estimate be submitted to the Government of India for 
sanction. 

7. Considered Chief Engineer’s No. 331-E., dated 15th February 1915, 
forwarding Mr. Baker’s letter of 15th February 1915 applying for the 
Committee’s assent to the journey to be performed by two of his personal 
assistants to Agra and Fatehpur Sikri. 

Eesolved that the Committee’s assent to the journey be accorded, but that 
it be pointed out that only double 1st class railway fare from Agra and 
Fatehpur Sikri and back is admissible. 

8. Considered Chief Engineer’s letter No. 335-E., dated 16th February 
1915, asking for sanction to the continued employment of certain temporary 
Engineers up to 31st March 1916. 

Eesolved that sanction be accorded. 

9. Considered Chief Engineer’s letter No. 336-E., dated 16th February 
1915, asking for sanction to the grant of increments to certain temporary 
Engineers from 1st April 1915. 

Eesolved that sanction be accorded. 


No. 385. 

Feom the HON'BLE Me. W. M. HAILEY, c. i. e., Chief Commissioner of Delhi 


Delhi, February 2^lh, 1915. 


Mt deae DtiBotjlat, 

As you mentioned to me the case of the Private Secretary to the Viceroy’s 
bungalow, I am sending you a copy of a letter which I am sending to MaxweE 
on the subject. . 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 
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[enciosuiib to the eoeegoing lettee.] 


To LIEUT.-COLONEL P. A. MAXWELL, v. c., c. s. i., d. s. o., Military Secy. 

to H. E. Viceroy. 


Delhi, Felruary tQtk, 1915. 

D.-o. No. 

My DEiE Mayveix, 

Your letter No. 680 of 22nd February 1915. 

As regards tbe military detachment quarters referred to in your letter, the lines them- 
selves are not of course in the Government House grounds. They are situated outside the 
Park, to the south-west, and tho nearest point of the block assigned to them is 800 yards 
from Government House. As regards these buildings we have received orders from the 
Government of India (Kublic Works Department letter No. 82-B. D. of lUth September lal4) 
that they are to he of the size and specification provided by the Military Works Services for 
similar buildings. We have already consulted the Architects regarding their lay out, but if we 
are to alter the type of buildings there will of course be an excess over the provision contem- 
plated by the Government of India since the Military Works specifications are always on the 
most economical lines. I should be much obliged if you would let me know, if His Excellency 
desires, in view of this explanation, that we should ask the Government of India to reconsider 
the orders I have referred to. 

The Guard House and detachment quarters within the grounds are being designed by 
Mr. Lutyens as part of the general scheme known as Schedule B,” 

As regards the provision for the Private Secretary and Military Secretary to His Excel- 
lency, the Committee have not yet seen the houses which Mr. Lutyens has designed for them. 
Put we have made a provision which should in my opinion be ample to provide the accommo- 
dation asked for. For the Private Secretary we put down Ks. 54,000, i.e,m have classified 
him not according to his actual pay, but a Secretary to Government of India. To enable His 
Excellency to judge of the accommodation, which this ought to secure, I would note that the 
house now being built for the Commissioner, Ambala (four bed-rooms, office and separate 
provision for Native visitors) costs Rs. 85,669 ; the experimental bungalows now being erected 
on the Kutab road (3 bed-rooms and office) cost about Rs. 23,000 without land, the Colonel's 
bungalow being erected in the New Cantonments (four bed-rooms, costs roughly Rs. 28,000 
with land and electric light. As regards the Military Secretary's bungalow, we provided 
Rs. 38,000, i. e., we classified him rather above the rank of Deputy Secretary to the Govern- 
ment of India. The figures given above wDl, I think, show that we have provided ample to 
give him four bed-rooms and an office. 

As I have said, we have not had the plans of the bungalow as yet. When they come, I 
should be greatly obliged if you would be kind enough to assist us to consider them ; if you 
can do so, 1 will let you know the date of our meeting. 


Tour sincerely, 
(Sd.) W. M. HAILEY. 
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No. 386. 

Feom E. L. LUTYENS, Esq., a. b. a. 


Delhi, March Is#, 1915. 


[ Personal. ] 

Mt deae DuBoelat, 

I fear I may have misled Maxwell when I told him that the Government 
of India had instructed the Imperial Delhi Committee to build the houses for 
new Delhi to suit summer conditions only ; instructions which I do not think 
they ought to apply wholesale to the new city, and, which I take, do not apply 
to the quarters for the Viceroy’s staff. 

In both cases the money allowed is very low, as compared with the standard 
generally applied in England as regards quality which the allocated costs 
permit. 

I do not think a fair weather house is cheaper than a hot weather house 
to build, as light and air means more outside wall. I think the Comptroller’s 
and Surgeon’s houses should have more than three bed-rooms each — to make 
them habitable — it is the minimum accommodation allowed at home for a 
labourers’ cottage !! But the accommodation has been cut to, fit the available 
monies. There are many items in schedule B, and a fixed sum for the whole — of 
Bs. 10,10,482 — all this work has to be estimated for and includes fences, gates 
and gardens ! When this is done, I will be better able to say whether it is 
possible to build extra bed-rooms to the Private Secretary to the Viceroy’s 
quarter ; in case not, your suggestion to leave space for additions is a wise one. 

The problem is complicated in that the bulk of the buildings comprising 
schedule B are in view of the guest chambers in Government House, and the 
troops and body-guard cantonment are in view from the Viceroy’s own 
bed-rooms ! 

So it is not feasible to build to the conditions permissible perhaps in a 
mining village, and bad at that when one motors through one. This is a 
twitch at the Indian Financier ! 


Tours very sincerely, 
(Sd.) E. L. LUTYENS. 
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No. 387. 

From THE HON^BLB Me. W. M. HAILEY, o. i. s.. Chief Commissioner of Delhi. 


Delhi, March 2tnd, 1915. 

D.-o. No. 880. 

MX DIAB, DxrBOTJLAT, 

I send you herewith a copy of the proceedings of the 73rd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclostjeb to the above lettee. ] 


Proceedings of the Seventy -third Meeting of the Imperial Delhi Committee 
held at Maisina on %Qth February 1915. 

Peesent : 

THE Hoit’blb Me. W, M. Hailey, c. i. e., i. o. s.. Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Keelin&, Chief Engineer, Delhi. 

Mr. G. Raint, i. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. deMontmoeenct, i. o. s.. Secretary. 

1. The proceedings of the 72nd meeting were confirmed. 

2. Considered letter No. 23-B. D., dated 23rd February 1915, from the 
Government of India, Public Works Department, conveying the approval of 
the Government of India to the construction of certain additional basements 
in the Secretariats at an estimated cost of B,s. 82,4=00. 

3. Considered a Memorandum No. 574-W., dated 23rd February 1915, 
from the Chief Engineer forwarding a revised estimate amounting to 
Es. 16,206 for the maintenance of steam road rollers during 1914-15. 

Resolved that .the estimate be sanctioned. 

4. Considered letter No. 099-B. I), i i, dated 24th February 1915, from 
the Government of India, Public Works Department. 

Resolved that Mr. Lutyens be informed demi-offioially that the Committee 
are unable to take the action in connection with the Furnishing and Decora- 
tion Committee which was suggested in his letter of 9th January 1916. 
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6. Considered a letter No. 193-A,, dated, 7tli February 1915, from the 
Chief Engineer forwarding the progress report for the period ending 31st 
January 1915. 

6. Considered an application from the Chief Engineer to sanction the local 
purchase of double leather belting required for the mortar mills, stone-breaking 
plant and repair workshop. 

Eesolved that sanction be accorded under rule 5. 

7. Considered a letter, dated 23rd February 1916, from Mr. Baker regard- 
ing the criticisms offered by the Committee on six designs of class III and IV 
residences submitted by the Architects. 

Resolved that the Architects be informed that the Committee are ready to 
submit a design of a class III residence constructed on the principles which 
they advocate for the orders of the Government of India. 


No. 388. 

From HIS HIGHNESS THE MAHARAJA OP JAIPUR (to Private Secy.). 


Jaipur, Camp, Mardwar, March Mh, 1916. 

My esteemed eeiend, 

You may remember that in 1911, soon after the Coronation Durbar was 
over, there was a proposal to build a memorial at Delhi — to commemorate the 
Royal visit to India. I had, in course of oonyersatiou with His Excellency 
Lord Hardinge, volunteered at the time, that, in case the scheme matured and 
the idea took a definite shape, to defray the entire cost of such a memorial. 
His Excellency had then very kindly promised that he would consider my 
proposal when time arrived. 

During my last visit to Delhi, I learnt that the preliminary works in 
connection with the building of a suitable residence for His Excellency the 
Viceroy are in progress; and from an inspection of the photogravures of the 
proposed Government House and Secretariat buildings, I found that the 
architect has provided for a memorial pillar in the courtyard. This brought 
back to my mind the proposal I made in 1911, and I therefore beg to renew my 
previous offer. I consider it a happy thought on the part of the architect to 
place the the memorial in such a prominent place. It will, I am sure, not only 
harmonise wuth the environment but will add to its beauty. People visiting 
the New Capital will see this pillar and remember the historical visit of our 
beloved Sovereign — the first Emperor who held a Coronation Durbar in India 
in person, ever since it come under the benign rule of Great Britain. As a 
mark of sincere loyalty to the Throne and in remembrance of the gracious 
courtesy and the many favours I received at the hands of my beloved Sovereign, 
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I beg to renew my offer and wish to pay the entire cost of the proposed memorial 
column. May 1 request you kindly to bring this to the notice of His Excel- 
lency the Viceroy, and let me know if my offer has been accepted. I sincerely 
hope that, when the matter is referred to His Excellency, he will remember 
the promise he made to consider the proposal I put forward some four years 
ago. 

Tour sincere friend, 

(Sd.) S. MADHO SINGH. 


No. 389. 

Peom the HON^BLE Me. W. M. HAILEY, o. i. e., Chief Commissioner of Delhi. 


D.-o. No. 892. 

My dbae DtjBoitlat, 


Delhi, March 10^^, 1916. 


I send you herewith a copy of the proceedings of the 74th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 


lam, yours sincerely, 
(Sd.) W. M. HAILEY. 


[enolosueb to the above lettee.] 


Proceedings of the Seventy fourth Meeting of the Imperial Delhi Committee 
held at Raisina on the f>th March 1915. 

Pebsent: 

The Hon’blb Me. W. M. Hailey, c. i. e., i. c. s., Chief Commie* 
sioner, Delhi, "President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Mb. G. Baint, l o. s., Mnancial Member. 

Me. W. H. Nioholls, Architect Member. 

Mb. G. E. dbMontmoeenct, i. o. s.. Secretary. 

1. The proceedings of the 73rd meeting were confirmed. 

2. Considered a letter No. GOS-W., dated 26th Eehruary 1916, from the 
Chief Engineer forwarding a rent statement for the six officers* bungalows 
(class IV), which have been constructed in Block No. 20. 

Besolved that the proposed rent of Es. 89 per mensem (exclusive of rent 
of electric installation and water) he approved, which will be subject to the 
limit prescribed in paragraph 919, rule 1(5) of the Public Works Department 
Code, Volume I. 
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3. Considered a letter No. 630- W., dated 1st Marcli 1915, from the Chief 
Engineer ashing for the sanction of the Committee to the purchase of six 
■watches and six whistles for use by the guards of the Imperial Delhi Kailway. 

Kesolved that the proposal be sanctioned. 

4. Considered the Schedule of Expenditure submitted for the month of 
January 1916. 

Kesolved that the schedule be recorded. 

5. Considered a Memorandum No. 687-W., dated 24th Eebruary 1916, from 
the Chief Engineer forwarding a revised estimate amounting to Ks. 25,60,000 
for the manufacture of bricks. 

Kesolved that the revised estimate be sanctioned. 

6. Considered a letter No. 407-E., dated 26th February 1815, from the 
Chief Engineer forwarding a recommendation from the Deputy Sanitary Com- 
missioner that the local allowances to 4th class Sub-Assistant Surgeons should 
be raised from Ks. 10 to Ks. 15. 

Kesolved that the proposal cannot be sanctioned. 

7. Considered a letter, dated 25th February 1916, from Mr. B. Matthews 
applying for an appointment in the architectural section of the Public Works 
Department at Delhi. 

Kesolved that Mr. Matthews be informed that there is no vacancy in 
which he can be employed. 

8. Considered the question of the date of the departure of Messrs. Lutyens 
and Baker from India in the present cold weather. 

Kesolved that they be informed that the Committee have no objection to 
their leaving India by the steamer sailing on 27th March 1916. 

9. Considered the question of requiring the Architects to leave representa- 
tives at Delhi during their absence from India. 

Kesolved that Mr. Lutyens he informed that he should send a representa- 
tive to India when he sends out his detailed drawings. 

Resolved that both the Architects be informed that they will be required 
to leave representatives in India when they leave India at the end of the cold 
weather 1916-16, and that it would be convenient if these representatives could 
come with them to India in the autumn of 1915, so as to be in touch with the 
work and the staff before the departure of the Architects from India in 1916. 

JErratvm . — Erratum resolution No. 7 of the proceedings of the 71st 
meeting of the Imperial Delhi Committee held on 12th February 1916. 

Before tho words “ camps ” in line 3 of the above resolution insert the 
words “ special scale of establishment for the ”. 



No. 890. 

To HIS HIGHNESS THE MAHARAJA OF JAIPUR. 


Viceregal Lodge, Delhi, March 10th, 1915. 

Mt esteemed ekibnd, 

I am in receipt of Tour Higliness’s letter of March 5th, in which you 
renew your offer to defray the cost of a memorial at Delhi in commemoration 
of the JEloyal visit to India. It is your wish to pay the entire cost of the 
memorial column that has been contemplated to be erected in front of the 
Government House of New Delhi, and His Excellency the Viceroy, before whom 
I have laid Tour Highness’s let' ter, asks me to say in reply that he accepts your 
generous and loyal offer with the gresutest possible pleasure. 

The proposed column, for which funds had not hitherto been found, will 
add greatly to the architectural beauty of the design of the great buildings of 
the New City, and will contitute a worthy memorial of the great event it is 
intended to commemorate. 

I am communicating the substance of Tour Highness’s offer to the 
authorities upon whom will fall the duty of submitting designs and carrying 
the proposal into effect, and shall hope at a later date to let Tour Highness 
hear further on the subject. 

I remain, 

Tour sencere friend, 

(Sd.) J. H. DuBOULAT. 


No. 391. 

To THE HON'’jBLE Me. R. P. RUSSELL, Secy, to the Govt, of India, P. W. Dept, 

Viceregal Lodge, Delhi, March 11th, 1915. 

Mt dear Eusseli, 

I am to enclose copies* of a letter from the Maharaja of Jaipur and of my 
reply with the request that you will let the Delhi Committee know that His 
Highness has agreed to provide the funds for a Memorial Column in front of 
Government House at New Delhi, and take such action as may be necessary. 

I am to add that, in conversation with the Maharaja, His Excellency told 
him that the cost would not exceed two lakhs. 

Tours sincerely, 

(Sd.) J. H. DtjBOTJLAT. 


* See No. 127 “Erom” and No. 104 “ To”. 



,No. 391a. 

Viceroy to Secretary of State. 

Telegram P., 12tli March 1915. (Despd. from Poreign & Pol Dept.) 

foreign. Secret, The more important Ruling Chiefs are anxious to 
secure plots of land in new Delhi for building residences. * In 1913 they were 
informed by us that the grant of sites for these residences would, among other 
conditions, be subject to the payment of initial premium and of land reyenue 
to be revised periodically. The replies that have been received from certain 
Chiefs indicate that they are not prepared to accept the condition which 
requires the annual payment for land, since it suggests zemindari tenure. In 
the circumstances we propose to make free grant of sites to Chiefs on payment 
of a lump sum for proportionate share of equipment which they will no doubt 
readily pay, mz., roads, water, lighting, &c. We estimate that the cost of the 
concession, which is considered politically desirable, will not exceed a lump 
sum of Rs. 60,000 in all. Under the audit rules Tour Lordship’s sanction is 
required. Please let me know by telegraph if you approve the proposal. ^ The 
other conditions will be that outlay of sites and design of buildings will be 
subject to our approval ; that buildings will be completed within the prescribed 
period ; that buildings and grounds will be properly maintained ; that without 
our consent land will not be aeienated ; and that Municipal and Police regula- 
tions will be observed 
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No. 392. 

From THE HON'BLE Me. "W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


D.-o. No. 421. 

My dear DuBotjlat, 


Delhi, March Ibfh, 1916. 


I send you herewith a copy of the proceedings of the 76th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[ENCtOSUEB TO THE ABOVE lETTBE.] 


Proceedings of the Seventy-fifth Meeting of the Imperial Delhi Committee held 

at Itaisina on 12th March 1915. 

Present : 

The Hon’blb Mr. W. M. Hailey, c.le., i. c.s.. Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Eeeling, Chief Engineer, Delhi. 

Mr. G. Rainy, i. o. s., Finance Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, i.c.s.. Secretary, 

1. The proceedings of the 74th meeting were confirmed. 

2. Considered a letter No. 36-B. D., dated 26th February 1916, from the 
Government of India, Public Works Department. 

Resolved that the Chief Engineer be asked to prepare the detailed estimates, 
and that a copy of the letter be sent to the Audit Officer. 

3. Considered a Memorandum No. 3612- W., dated 19th December 1914, 
from the Chief Engineer, forwarding an estimate amounting to Rs. 36,000 for 
repairs and carriage of tools and plant during the year 1914-16. 

Resolved that the estimate be sanctioned. 
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4. Considered a letter No. 267-A., dated 4tli March 1916, from the Ciiief 
Engineer, forwarding a list of minor works sanctioned by the Chief Engineer in 
Eebruary 1916 amounting to Es. 24,619. 

Eesolved that the sanctions he approved. 

5. Considered the lay-out and plans of the Lady Hardinge Women’s 
Medical College and Hospital, Delhi. 

Eesolved that some enqiiiries he made from the Secretary to the College 
Committee regarding the arrangement of certain buildings in relation to the 
iroads adjoining the site. 

6. Considered a letter No. 466, dated 4th March 1916, from the Chief 
Engineer, forwarding an application from the Deputy Sanitary Commissioner, 
Imperial Capital, for the grant of a motor ear allowance. 

Eesolved that the recommendation of the Committee that a motor cycle, 
and not a motor car, allowance should be given to the Health Officer, Imperial 
city, was based on the assumption that this post would be held by a junior 
officer in the Indian Medical Service, and not by a senior officer in collateral 
charge of the post of Health Officer, Temporary Capital. In the circumst- 
ance the Committee have no objection to the Chief Commissioner makino" a 
representation to the Government of India on the subject. * 

7. Considered a Memorandum No. 814-W., dated 9th March 1916, from 
the Chief Engineer, forwarding an estimate amounting to Es. 36,682 for 
constructing the foundations of the south east quarter of Government House. 

Eesolved that the estimate be submitted to the Government of India. 

8. Considered a Memorandum No. 804-W., dated 9th March 1916, from 
the Chief Engineer, regarding the issue of instructions to the Audit Officer to 
pass outlay on Government House up to the amount of Es. 2 lakhs in antici- 
pation of sanction to detailed estimates. 

Eesolved that the matter be reported to the Government of India in view 
of the provisions of paragraph 1922 of Public Works Department Code, 
Volume II. ■ 

9. Considered the proposal of the Architects that the main roads in the 
l9.y-Qut should be the centre lines and not the boundaries of allocation, and that 
as a rule the largest type of building converging in any place should encircle 
that .place. 

Eesolved that the principle involved is already engaging attention and 
can be approved as a general rule subject to its not conflicting with other 
essential considerations. 
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^0. 393. 

Feom the HON’BLE Me, E. P. E'USSELL, Secy, to the Gtovt. of India, Pablie 

Works Dept. 


DelMf March 16^^, 1915. 


D.-o. No. 043-5. D. 

Mt deae DtjBotjlat, 

I am in receipt of your demi-official of the 11th instant, informing me 
that His Highness the Maharaja of Jaipur has offered to bear the cost of 
construction of the Central Column in the Yiceroy’s Court in New Delhi, 
subject to a limit of two lakhs of rupees. 

The Delhi Committee has been requested to submit a design and an 
estimate, and His Excellency’s orders on these will be taken in due course. It 
will probably be some time before the Architect will be in a position to submit 
a detailed design. 


Tours sincerely, 
(Sd.) E. P. EUSSELL. 


No. 394. 

Feou the HON^BLE Me. W. M. HAILEY, c. i, e.. Chief Commissioner of Delhi. 


Delhi, March 25^A, 1916. 


D.-o. No. 467. 

Ml DEAE DuBoUIiAT, 

I send you herewith a copy of the proceedings of the 76th meeting of the 
Imperial Delhi Committee for favour of submission to Ms Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[BNClOStTEE TO THE EOREGOIirG LBTTBE. ] 


Troceedings of the Seventy-sixth Meeting of the Imperial Delhi Committee 
held at Daisina on 19^^ March 1915. 

Peesent : 

The Hon’ble Me. W. M. Hailey, c. i. e., i. o. s., Chief Commis- 
sioner, Delhi, President, 

Mb. H. T. Keeling, Chief Engineer, Delhi. 

Me. G. Eaint, 1. 0. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. P. deMontmoeency, i. c. s., Secretary. 

1. The proceedings of the 76th meeting were confirmed. 

2. Considered a letter No. 894, dated 19th March 1915, from the Chief 
Engineer forwarding a letter from Mr. Baker with a design for a class HI 
bungalow. 

Resolved that the points raised by Mr. Baker be referred to the Govern- 
ment of India for orders. 

3. Considered a letter No. 276, dated 16th March 1915, from the Secretary 
to the Government of India, Revenue and Agriculture Department, regarding 
a site for the Ayurvedic and TJnani Tibbia College. 

Resolved that the Chief Engineer be asked to submit a site plan of the 
site proposed to the south of point C. 

4. Considered a demi-official letter No. 1054 of 15th March 1916 from the 
Military Secretary to the Viceroy regarding the architectural treatment of the 
military detachment quarters in the vicinity of Government House. 

Resolved that the matter be referred to the Government of India for 
orders when a decision iias been arrived at by the Committee as to Mr. Lutyens, 

' proposals for Schedule B, 

6. Considered a Memorandum No. 854-W., dated 13th March 1916, from 
the Chief Engineer forwarding an estimate amounting to Rs. 6,000 for the 
purchase of additional survey and mathematical instruments. 

Resolved that the estimate he sanctioned. 

6. Considered an alternative proposal for the location of the Record Office 
put forward by the Architects. 

Resolved that the matter he discussed at the next meeting with the 
Architects. • ■ ■ 



893 


7. Considered tlie Chief Engineer’s No. 110-E., dated IStli March 1915, 
regarding the remuneration now payable to the Architects under their agree- 
ment. 

Resolyed that payment of Es. 1,18,024/5/- be sanctioned as worked out by 
the Finance Member. 

8. Considered the Government of India letter No. 454 — 470- A. G., dated 
12th March 1914, regarding the measures to be taken to reduce the heavy ex- 
penditure in March. 

Eesolved that, with one modification, the letter to the Chief Engineer 
drafted by Finance Member be approved. 


No. 395. 

From THE HON'BLE Ma. W. M. HAILEY, o. i. n.. Chief Commissioner of Delhi. 


Delhi, April Sth, 1916. 

D.-o. No. 543. 

My dear DttBotjlay, 

I send you herewith a copy of the proceedings of the 77th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[EErCIXJSTTBB TO THE ABOVE BETTBB, ] 


Proceedings of the Seventy-seventh Meeting of the Imperial Delhi Committee 
held at Baisina on 29th March 1915. 

Present : 

The Hon’blb Mr. W. M. Hailey, o. i. b., i. o. s., Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Kbblino, Chief Engineer, Delhi. 

Mr. G. Eainy, i. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, i. o. s., Secretary. 

1. The proceedings of the 76th meeting were confirmed. 
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2. Considered letter No. 37-B. D., dated 9tli March 1916, from the Deputy 
Secretary to the Government of India, Puhlio Works Department. 

Eesolved that instructions he issued to the Chief Engineer and the Audit 
ofiScer. 

3. Considered a letter No. 325-A., dated 18th March 1916, from the Chief 
Engineer forwarding the progress report under head ‘ 51 ’ for the period ending 
28th Eebruary 1915. 

Eesolved that the report he recorded. 

4. Considered the arrangements regarding temporary agricultural leases of 
land acquired by the Imperial Delhi Committee, hut not immediately required 
for works. 

6. Considered the schedule of expenditure for the month of Eebruary 1915 
submitted by the Audit officer. 

Eesolved that the schedule be recorded. . 

6. Considered the question of the supply of warm clothing to chaukidars 
of work charged establishments. 

Eesolved that the supply of warm clothing in such cases may be permitted, 
provided the conditions of rule 7 and 8 of the rules for the supply of liveries, 
belts, and warm clothing sanctioned for the Province of Delhi are fulfilled, and 
that each supply is sanctioned by the Chief Engineer. 

7. Considered a letter No. 892- W., dated 11th March 1916, from the Chief 
Engineer forwarding the report of Mr. J. S. Pitkeathly, o. v. o., Electrical 
Engineer, Delhi, on his inspection of certain electrical works in England. 

Eesolved that a reference be made to the Government of India regarding 
the nature of Mr. Pitkeathly*s work in connection with a recommendation that 
he be considered as placed on duty for 1^ months while on leave in Europe, for 
the the purposes of this enquiry. 

8. Considered a Memorandum No. 823«W., dated 10th March 1916, from 

the Chief Engineer forwarding an estimate amounting to Es. 18,800 for 
meta,lling the road D. G. round Government House up to the junction with the 
Cantonmerit Eoad. . ' ; _ 

Eesolved that the estimate be sanctioned. 

9. Considered a Memorandum No. 818*W., dated 10th March 1916, from 
the Chief Engineer forwarding an estimate amounting to Es. 18,036 for 
providing a full width wearing coat for part of road I. D., road D. B. E. and 
part of road E. E., in order to, divert. the traffic of the Kutab Eoad. 

Eesolved that the estimate be saUctioned, 
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No. 396. 

Fbom the H0N'’BLE Me. W. M. HAILEY, c. i. b.. Chief Commissioaer of Delhi. 

Delhi, Apnl Uth, 1915. 

D.-o. No. 628. 

My dear DuBodlat, 

I send you herewith a copy of the proceedings of the 78th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[bnclosuee to the above letted.] 


Proceedings of the Seventy -eighth Meeting of the Imperial Delhi Qommittee 
held at Raisina on the \2th April 1915. 

Present: 

The Hon’ble Mr. “W. M. Hailey, c. i. e., i. o. s., Ghief Gommis- 
sioner, Delhi, President. 

Mr. H. T. Keelin&, Chief Engineer, Delhi. 

Mr. G. Rainy, i. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. P. deMontmorency, i. o. s., Secretary. 

1. The proceedings of the 77th meeting were confirmed. 

2. Considered a Memorandum No. 994- W., dated 1st April 1915, from the 
Chief Engineer, Delhi, forwarding an estimate amounting to Rs. 20,841 for 
the construction of 64 additional coolie-lines at the new brickfields at Aligan] 
and Jor Bagh. 

Resolved that the estimate be sanctioned. 

3. Considered a Memorandum No. 1001-W., dated 1st April 1916, from the 
Chief Engineer, Delhi, forwarding an estimate amounting to Rs. 18,500 for 
conservancy and sanitary arrangements during the year 1915-16. 

Resolved that the estimate be sanctioned. 

4. Considered an endorsement No. 601, dated 25tb March 1915, from the 
Chief Engineer forwarding a list of promotions among temporary lower sub- 
ordinate establishment for confirmation by the Committee. 
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Eesolved that the promotions recommended be approved, except in the case 
of B. Eiehpal Singh and B. Abdul Aziz, regarding whom the Chief Engineer 
should submit a further report. 

5. Considered a Memorandum No. SbB-W., dated 13th March 1915, from 
the Chief Engineer forwarding an estimate amounting to Es. 6,005 to cover the 
loss on depreciation on 770,000 bricks. 

Eesolved that the estimate be sanctioned. 

6. Considered the question of the allotment of sites for the official residences 
of the Director, Telegraph Engineering, Northern Circle, and of certain other 
officers connected with this circle. 

Eesolved that the matter must be deferred for the present. 

7. Considered a letter No. 660-E., dated 1st April 1915, from the Chief 
Engineer, Delhi, regarding the grant of a conveyance allowance of Es. 35 per 
mensem to Mr. T. S. Malik, Assistant Engineer, for the period 4th April 1913 
to 18th December 1913. 

Eesolved that the conveyance allowance be granted. 

8. Considered Government of India letter No. 3087-9, dated 5th April 
1915, regarding a debit to be made to head “ 61 ” on account of the cost of 
replacements of tents supplied for the camp of the new Delhi Engineering 
staff. 

Eesolved that enquiries be made from the Government of India as to the 
precise effect of the orders. 

9. Considered a letter No. 62-1. D., dated 7th April 1916, from the 
Assistant Secretary to the Government of India, Public Works Department. 

Eesolved that the Government of India be informed that it will not be 
possible to submit a full report on the subject tiU August or September 1916. 

10. Considered Government of India letter No. 63-B. D., dated 7th of 
April 1915. 

Eesolved that the Chief Engineer be asked to furnish the plans and 
information called for in paragraaph 1 of the letter as soon as possible. In 
regard to paragraph 2 it was resolved that it may be possible to supply the 
information in regard to officers and some classes of clerks, and this should 
be done as soon as practicable ; but that owing to insufficient data as to the 
actual cost of some of the classes of clerks* quarters, it will not be possible at 
present to supply a complete revenue statement. 

11. Considered an estimate for acquiring 441'07 acres, west of the ridge, 
for a city extension area. 

Eesolved that a recommendation be made to the Government of India for 
acquiring an area of approximately 407 acres in this locality. 
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12. Considered letter No. 45-B. D., dated 26tli March 1915, from the 
Deputy Secretary to the Government of India, Public Works Department. 

Resolved that the Chief Engineer be asked to submit revised plans and 
estimates for the five residences. The Committee observe that a good deal of 
work has already been done on revising the plans on the line of the special 
instructions conveyed in annexure A and the general instructions conveyed in 
aunexure B. As regards the former in plan No. A.-477, the replanning sug- 
gested has obviatsd the inconvenience referred to in the first portion of 
paragraph 2 : a door should be provided to the passage mentioned in the first 
portion of paragraph 4. The other criticisms should be attended to. 

Plan A.-472. The instructions should be followed. In addition the 
window to dressing room on the east should be larger. It may not be possible 
to get the windows at W. J. of the exact size indicated by the Government of 
India ; but an effort should be made to provide as much light as possible. 

Plan A.-471. This has been redesigned, and in redesigning it the instruc- 
tions conveyed by the Government of India have been generally attended to. 

Plan A.-286/2. If this bungalow is placed on a site on the opposite side 
of the road to that previously intended for it, the original plan will be suitable. 
The instructions given by the Government of India should receive attention. 
As regards the width of windows, these should be increased as far as possible. 

Plan A.-328. Alterations are already in progress which will secure the 
points noticed by the Government of India. The width of windows to main 
rooms should be increased where possible. 

As regards the general instructions conveyed in annexure B, it was 
resolved that these should be followed. In two cases some further alterations 
seem to be desirable. In the case of bath-rooms, in place of the dwarf wall 
arrangement, it is possible to sink the floor of the bath place. As regards Jack 
arches, the Committee feel that J ack arch roofing should be avoided as far as 
possible, and where it is employed the spans should be kept as small as possible. 

13. Considered letter No. 61-B. D., dated 7th April 1916, from the Deputy 
Secretary to the Government of India, Public Works Department. 

Resolved that the necessary instructions be communicated to Mr. Baker. 

14. Considered the Chief Engineer’s No. 1047- W., dated 10th April 1916, 
forwarding an estimate for Rs. 16,674 for the purchase of switches and cross- 
ings for the construction of Light Railway. 

Resolved that the estimate be sanctioned. 

16. Considered the Chief Engineer’s No. 691-E., dated 27th March 1916, 
recommending the grant of transit pay to Mr. Danasing, temporary draftsman, 
on transfer from the Chief Engineer’s OfiS.ce, Madras. 

Resolved that the proposal be sanctioned. 
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No. 397. 

Feom the HON’BLE Me. W. M. HAILEY, o. i. b., Chief Commissioner of Delhi. 


D.-o. No. 688. 


Delhi, May hth, 1915. 


Mt dear DuBotjiat, 

I send you herewith a copy of the proceedings of the 79th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclosueb to tee above lettee.] 


Proceedings of the Seventy-ninth Meeting of the Imperial Delhi Committee 
held at Daisina on Z()th April 1915. 

Present : 

The Hon’ble Mr. W. M. Hailey, o.i. e., i.c.s., Chief Commis- 
sioner, Delhi, President. 

Mr. H. T. Keelino, Chief Engineer, Delhi. 

Mr. G-. Rainy, i. c. s., Einance Member. 

Mr. "W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, i.c.s., Secretary. 

1. The proceedings of the 78th meeting were confirmed. 

2. Considered a Memorandum No. 1169-W., dated 24th April 1915, from 
the Chief Engineer forwarding an estinaate amounting to Es. 9,250 for con- 
structing 16,500 lintels of reinforced concrete. 

Resolved that the estimate he sanctioned. 

3. Considered a Memorandum No. 1064-^., dated 15th April 1915, from 
the Chief Engineer forwarding an estimate amounting to Rs, 32,162 for the 
maintenance of roads in the new Capital area during the year 1915-16. 

Resolved that the estimate be sanctioned. 

4 Considered a Memorandum No. 789-E., dated 23rd April 1915, from 
the Chief Engineer forwarding a list of Public Works Department officers to 
whom it is proposed to grant one month privilege leave in India during the hot 
weather. The proposals of the Chief Engineer were approved. 
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5. Considered a letter No. 423-A., dated 9tli April 1915, from the Chief 
Engineer forwarding a list of minor works sanctioned by him in March 1915. 

Resolved that the list of sanctions he approved. 

6. Considered a letter No. 382- B. B,, dated 26th March 1915, from the 
Deputy Secretary to the Government of India, Public Works Department. 

Resolved that a copy of the correspondence he forwarded to the Chief 
Engineer- and Audit Ofldcer, and that the latter be informed that the Chief 
Engineer will communicate to him, month by month, as regards the amount of 
Mr. Glenn’s salary and deputation allowance which should be recovered from 
the Committee of the Lady Hardinge Medical College and Hospital for Women, 
Delhi. 

7. Considered a letter No. 740-E., dated 16th April 1915, from the Chief 
Ensineer recommending the grant of a motor cycle allowance of Rs. 40 per 
mensem to Mr. Sale, Executive Engineer, from 15th October 1914. 

Resolved that the prorosal be sanctioned. 

8. Considered a letter No. 741-E., dated l7th April 1915, from the Chief 
Engineer recommending the grant of an advance of Rs. 1,350 to Mr. T. Harvey, 
officiating Executive Engineer, I Project Division, for the purchase of a 
4-seated motor car. 

Resolved that the advance he granted and be repayable in 12 instalments, 
and that a motor car allowance of Rs. 220 per mensem be granted to Mr. Harvey 
from such date as the car is brought into actual use by him. This allowance 
may be drawn by him from such date in lieu of a motor cycle allowance as 
long as he continues to officiate as an Executive Engineer and is in possession 
of a 4-seated motor car. 

9. Considered the letter from the Architects, dated 26th March 1915, 
regarding the payments made to them under their agreement. 

Resolved that a reply he sent in the terms proposed by the Einance Mem- 
ber, but that the Architects should also be informed that the limit of 2 lakhs 
fixed for the Column in the Vicer^ y’s Court should be deemed to include the 
Architects’ remuneration payable under their agreement. 

10. Considered the Chief Engineer’s No. 463- A., dated 21st April 1915, 
submitting his progress report for March. 

Resolved that the .report be recorded. 

11. Considered the Chief Engineer’s No. 773-E., dated 22nd April 1915, 
forwarding a request from Mr. Sykes, Temporary Engineer, that he may be 
granted a deputation allowance of one-fifth of his salary. 

Resolved that Mr. Sykes be informed that, as a Temorary Engineer, he is 
precluded from receiving a deputation allowance in addition to his pay, and 
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that it is not the intention of the Committee to make a reference to the Govern- 
ment of India in the matter. 

12. Considered the Chief Engineer’s No. 1072-W., dated 16th April 1915, 
forwarding an estimate for Es. 40,225 for constructing the foundations of the 
south-west q^uarter of Government House. 

Eesolved that the estimate be submitted to the Govenment of India for 
sanction. 


No. 398. 

Fbou the HON'BLE Mb. W. M. HAILEY, c. i. b., Chief Commissioner of Delhi. 


Delhi, May \2th, 1916. 

D.-0. No. 731. 

Mt deae EttBoitiat, 

I send you herewith a copy of the proceedings of the 80th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclosgee to the above lettee. ] 


Proceedings of the Eightieth Meeting of the Imperial Delhi Committee held 

at Maisina on *lth May 1915. 

Peesent : 

The Hon’blb Me. W. M. Hailey, c. i. e., i. c. s.. Chief Commis- 
sioner, Delhi, President. 

Me. H. T. Keeling, Chief Engineer, Delhi. 

Me. G. Eatny, 1. 0. s.. Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. P, deMontmoeenct, i. o. s., Secretary. 

1. The proceedings of the 79th meeting were confirmed. 
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2. Considered a letter No. 865-E., dated 30tli April 1915, from tbe Chief 
Engineer recommending sanction to the telephone installation of the otfice of 
the Sub- Divisional Officer, Camps and Bungalows, up to ISthi July 1916. 

Resolved that the installation be sanctioned. 

3. Considered the question of the exterior treatment of Safdar Jang’s tomb 
on the eastern front of the enclosure. 

Resolved that the Chief Engineer be asked to submit an estimate to the 
Committee for orders. 

4. Considered a Memorandum No. 765-E., dated 20th April 1915, from 
the Chief Engineer regarding the according of sanction to Mr. Eoster to under- 
take private work. 

Resolved that, as the services of Mr. Eoster are being replaced at the 
disposal of the Government of India in the near future, this question is one 
which it is not proper that the Imperial Delhi Committee should now decide. 

6. Considered a letter No. 824, dated 28th April 1915, from the Chief 
Engineer regarding the designation of Mr. Blomfield’s post under the Imperial 
Delhi Committee. 

Resolved that the matter be referred to the Government of India. 

6. Considered a letter No. 140- L. A.', dated 14th April 1916, from the 
Special Land Acquisition Officer, forwarding a report on the land acquisition 
work for the new Capital up to the 31st March 1916. 

Resolved that a copy of the report be sent to the Government of India. 

7. Considered the Chief Engineer’s No. 685-E., dated 9th April 1916, 
submitting for confirmation certain promotions of Temporary Upper Sub- 
ordinates. 

Resolved that the Chief Engineer’s orders be confirmed. 

Resolved also that the power of appointing and promoting temporary 
Upper and Lower Subordinates be delegated to the Chief Engineer, subject to 
the conditions proposed by Einance Member. 


No. 399. 

Fkom G. F. beMONTMORENCY, Esq., Secy., Imperial Delhi Committee. 

Delhi, May ISfh, 1916. 

D.-o. No. 769. 

Mt dear Sir James DuBoitlat, 

I send you herewith a copy of the proceedings of the Slst meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) G. E. deMONTMORENCT. 
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[eNCMSTOB to the 50BES01NG LETTER.] 


Proeeedings of the MgMy-jirst Meeting of the Imperial Delhi Committee 
held at Baisina on IMh May 1915. 

Pebsbnt ; 

The Hon’bie Mr. W. M. Hailbt, c. i. e., i. c. s., Chief Commis<. 
doneTf Delhi, President. 

Mr. H. T. Keeling, Chief JEkgmeer, Delhi, 

Mr. G. KAiNr, i. c. s., Fmanoial Member. 

Mr. W. H. Niohoils, Architect Member. 

Mr. G. F. dbMontmorbnoy, i. o. s., Secretary. 

1. The proceedings of the 80th meeting were confirmed. 

2. Considered a Memorandum No. 1267- W., dated the 6th May 1916, 
from the Chief Engineer applying for sanction to the local purchase under 
rule 6 of — 

Es. 

(i) 260 K. W. alternator ... ... ... 9,600 

(ii) H. T. Panel for controlling ... ... ... 1,200 

Besolved that sanction to local purchase undfir rule 6 be giyen. 

3. Considered a Memorandum No. ISIO-W., dated 10th May 1916, from 
the Chief Engineer forwarding an estimate amounting to Rs. 3,730 for the 
construction of a set of servants’ quarters for a class IV gazetted officers’ 
bungalow. 

fiesolved that the estimate be sanctioned, except for the item of Rs. 249 
for vitrified bricks. 

4. Considered a Memorandum No. 1201 -‘W’., dated 28th April 1916, from 
the Chief Engineer forwarding an estimate amounting to Rs. 36,134, gross, and 
Bs. 22,142, net, for the maintenance of the temporary water-supply during the 
year 1915-16. 

Resolved that the estimate be sanctioned. 

6. Considered a letter No. ISOd-W., dated 10th May 1916, from the Chief 
Engineer proposing a minor modification in the prohibition against grazing in 
the new Capital area. 

Resolved that a small area in the vicinity of Aliganj may be exempted 
from the prohibition on the condition that village cattle only, and not city 
cattle, are permitted to graze there. 

6. Considered the Chief Engineer’s letter No. 1266- W., dated 4th May 
1915, forwarding a provisional rent statement for the European clerks’ 
quarters. 

Resolved that the statement be approved. 



403 


No. 400. 

Feom the HON'BLE Me. W. M. HAILEY, c. 1. 1., Chief Commissioner of Delhi, 


Delhi) May 28^A, 1915. 

D.-o. No. 809. 

Mt dear DtjBoulat, 

I send you herewith a copy of the proceedings of the 82nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclostob to the above lbttee.] 


Proceedings of ihe Bighty'second Meeting of the Imperial Ddhi Committee 
held at Raisma on the 2%nd May 1915. 

Peesent: 

The Hon’ble Me. W. M. Hailet, c. i. e., i. c. s., Chief Commis-^ 
sioner, Delhi) President. 

Me. H. T. Keeling, Chief Engineer) Delhi. 

Me. G. Eaint, l c. s.. Financial Member. 

Me. W. H. Nioholls, Architect Member. 

Me. G. E. beMontmobenoy, i. o. s., Secretary. 

1. The proceedings of the 81st meeting were confirmed. 

2. Considered the question of. the area to be recommended as a site for 
St. Stephen’s College. 

Resolved that a reference be made to the Government of India. 

3. Considered a letter No. E.-863, dated 13th May 1915, from the Audit 
Officer, Delhi, enquiring the classification of the allowances drawn by officers 
serving under the Imperial Delhi Committee for the purpose mentioned in 
Government of India, Einance Department’s letter No. 394-E. B., dated 29th 
March 1915. 

Resolved that he should be informed that the deputation allowances drawn 
by the Land Acquisition staff and those sanctioned in Secretary of State’s 
despatch No. 29-P. W. D., dated filst July 1914, and that town by the 



404 


Superintendent of Works should he classed as remuneratiye. The allowance 
drawn by Mr. G. Eainy, Finance Member, Imperial Delhi Committee, should 
he classed as compensatory. 

4. Considered the Chief -Engineer’s Ko. 1058- W., dated 14th April 1916, 
submitting the detailed estimates for the second portion of the Secretariat. 

Eesolved that the estimates be submitted to the Government of India 
for sanction. 


No. 401. 

Feom the HON^BLE Me. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


D.-o. No. 835. 

Mt dear DuBOtJIAT, 


Delhi, June mibth, 1916. 


I send you herewith a copy of the proceedings of the 83rd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ENCIiOSUEB to THB above lETTBS.] 


Froceedings of the MgMy-third Meeting of the Imperial Delhi Committee 

held at Maidm on 29#A May 1916. 

Present : 

The Hon’ble Mr. W. M. Hatiet, o. s. i., o. i. b., i. c. s.. Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, o. s. i.. Chief Engineer, Delhi. 

Mr. G. Eaint, I. c. s., Einanoial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorenot, c. i. b., i. c, s.. Secretary. 

1. The proceedings of the 82nd meeting were confirmed. 

2. Considered a letter No. 1028-E., dated 18th May 1916, from the Chief 
Engineer recommending the grant of an advance of Es. 3,000 to Lieutenant- 
Colonel W. H. Ogilvie, Deputy Sanitary Commissioner, New Capital, for the 
purchase of a motor car. 

. Eesolved that the advance be sanctioned. 
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3. Considered a letter No. 605-A., dated 7tli May 1915, from the Chief 
Engineer forwarding a list of minor works amounting to Es. 14,446 sanctioned 
by him in the month of April 1916. 

Resolved that the sanctions he approved. 

4. Considered a letter No. 666- A., dated 21st May 1915, from the Chief 
Engineer forwarding the progress report under head “ 51 ” for the period 
en(hng 30th April 1915. 

Resolved that the report be recorded. 

5. Considered the schedule of expenditure for April 1915 forwarded by 
the Audit Officer. 

Resolved that the schedule be recorded. 

6. Considered a letter No. 174-L.A., dated 3rd May 1916, from the Special 
Land Acquisition Officer forwarding proposals for land acquisition establish- 
ment for the period 1st March 1916 to 29th February 1916 at an estimated 
cost of Rs. 44,722. 

Resolved that the proposals he approved. 

7. Considered a scheme for the lay-out of the residences of officers and of 
the European clerks, Indian clerks and peons’ quarters prepared with reference 
to the principles stated in resolution No. 9 of the proceedings of the 75th 
meeting of the Imperial Delhi Committee held on 12th March 1915. 

Resolved that the schemes under review appear to the Committe to go as 
far in the direction advocated by the Architects as other more essential 
conditions permit, and that the question of the weight to be given to principles 
which they advocate be referred to the Government of India for decision. 


No. 402. 

Secretary of State to Viceroy. (Foreign & PI. Dept.) 

Telegram P., 9th June 1915. (Reed. 10th.) 

Foreign. Secret. New Delhi. Kindly submit by despatch your detailed 
proposals. Then I will consider them carefully. Have conditions regarding 
jurisdiction of local courts at Delhi to be imposed on Chiefs been considered by 
Tour Excellency. 

The above is with reference to your telegram, dated the 12th March 1915. 
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No. 403. 

To THE HOH’BLB Me. W. M. HAILEY, c. s. i., o. i. e., Chief Commissioner of Delhi 


[Private.] 

My dear Hailey, 


Viceregal^ Lodge, Simla, Jme 26<A, 1916. 


I hope it will not be inconvenient to you if I pay a visit to Delhi on the 
31st July on my way to Dehra Dun. I am most anxious to see how things are 
progressing there, and I hope to see a considerable advance since I left Delhi 
in March. 


I trust that this year there will be no difficulty in spending the full 
amount assigned in the Budget, and I should be glad if you could even manage 
to spend rather more, say, up to 10 lakhs. I have consulted Meyer privately, 
and there will be no difficulty whatsoever over exceeding our estimate for this 
year up to that amount. As I shall be here during the cold weather, I am 
particularly anxious to see a real step forward made with the new city, so I 
hope you will be able to spend up to 50 lakhs. 

When I corne to Delhi, I should like to place in position, in the new 
Secretariat buildings, the two commemorative stones, Will you kindly arrange 
that this shall be feasible ? 


I sent word by Nicholson, the Artist, to Lutyens, asking how soon we may 
expect to have his plans for the Jaipur column. The sooner this is fixed up, 
the' better, and the foundations of the column at least might be laid as soon as 
its plan and estimate have been approved. 

Will the monument in the Durbar area be finished when I come to Delhi? 
I trust it will. The delay in the completion of this has not been very 
satisfactory. 

I am looking forward to seeing you here in Simla for the Investiture in 
the middle of July. 

Tours very sincerely, 

(Sd.) HARD INGE OE PENSHURST, 


No. 404. 

Peom the HON^BDE Mb. W. M. HAILEY, c. s. i., c, i. e., Chief Commr. of Delhi. 


J)elhi, Jme ZQth, 1916, 

My dear Lord Haedinge, 

I shall welcome your visit to Delhi on the 31st, and hope that we shall be 
abltt to show you distinct progress in Government House and the Secretariat, ’ 
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The chambers for the two commemoration stones will be completed as far as we 
have plans for them ; Baker has not gi\en us the roof plans yet. 

I do not think there will be the smallest difficulty in spending the extra 
ten lakhs mentioned by Your Excellency, and I will write to Eainy at once on 
the subject. 

The foundations for the Jaipur column have already been begun and 
should be completed before Lutyens comes out next winter. When I saw them 
on Monday they were well above the ground. 

I am afraid I must confess that the Durbar column will not be ready for 
Tour Excellency in July. I don’t think that any of the Engineers realised 
the difficulty of the task when they undertook it. We have constantly sent 
men down to the quarry to hurry up the contractor (the Hon’ble Mr. Abbott), 
but have found the very greatest difficulty in getting the stone. The last stone 
was promised us for the 10th of June ; it has developed a flaw, and the contractor 
js now getting out another. The dressing is also very lengthy, as the granite 
is very hard ; men work at it night and day but, of course, there is a limit to 
the number of workers who can be put on each stone. All the tackle, 
towers, &e., are ready fur hoisting the stones as soon as they are ready and I can 
honestly say that no trouble is being spared to complete the column. I doubt 
if a granite column of this magnitude has been attempted in India before, and 
we underestimated the difficulties. 

1 hope that Your Excellency will find time to drive out and see the progress 
made on the column ; for though the whole thing cannot be completed in time, 
the work is very interesting. 

I am, yonrs sincerely, 

(Sd.) W. M. HAILEY. 


No. 405. 

Feom E. L. LUTYENS, Esq., a. u.a. 


17, Queen Annexe Gate, Westminster, S. W., 

June 30^A, 1915. 


Mt deab Lokd Haedinge, 

I have intended for long to congratulate Your Excellency on your decision 
to remain in India. 

It will be a great help to those that work on Delhi, and, I have a shrewd 
surmise, to many others whose work I know little about. I have been working 
very hard and continuously. I send a photograph of my design for the column 
in the Viceroy’s Court. • ■ 
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My proposal, whicTi I hope you will accept, is for a red stone base on a 
circular platform made up of steps and seat. This stone base would carry such 
Indian inscriptions as may be required. Above this base is the column in 
white stone. The four faces of the pedestal would contain the following 
subjects : — 

On the east face the plan of new Delhi engraved after the manner of the 
diagram on the obelisk in the Place de la Concorde, Paris. On the west the 
dedicatory inscription. Who would you ask to compose such an inscription ? 
Will Tour Excellency have time to do it ? 

To the no^th and south has reliefs representing the two sides of the Great 
Seal, i. e,, on one side the arms of Great Britain with the badges and insignia 
belonging to England, India, Scotland, Ireland, &c. On the other, the 
Sovereign in State, riding across a bridge under which waves and dolphins 
would sport tliemselves. The Sovereign’s train carried by pages and figures 
would uphold the baldachin over Majesty’s head. These figures would be 
Indian ? and made allegorical. The Great Seal has by tradition the Sovereign 
in State on one side, and on the other the arms properly emblazoned. 

I do not think a has relief of the King treated heraldically would clash 
with McKennal’s State portrait of the King? 

The shaft of the column would be fluted, but the flutes filled up with oak 
leaves or other foliage. They are good in effect, and by the way saves much 
labour in their cutting. The column would terminate with a copper gilt lotus, 
very much on the lines of that charming one in your possession. Out of the 
lotus, as finial, would rise the star of India, on this star I should like to have 
glass facets. 

As the column or rather neck of the lotus, &c., is not large enough to 
allow of a man passing up through it to get access to any possible lamp, it 
would be possible to illuminate the star at night — when the Viceroy is in 
residence — by search-lights from the Government House and Secretariat build- 
ings, and a glass facetted star would reflect the light. 

The only part of the cost I can quite ascertain Or control is the carving of 
the two has reliefs on the north and south sides of the pedestal, but if they 
have to be left plain, the proportions would be there — 

They would have to be carved in situ, and the cost would depend on how 
much else may be done and who it is that will be asked to do them. I will 
get advice and information regarding these possible costs for Mr. Keeling’s 
guidance, and I tell you this, so that you may know I have not been unmindful 
as to the cost ! and to obtain, if possible. Tour Excellency’s approval of the 
general design before 1 finish the drawings and submit them to the Committee. 

Tours very sincerely, 

(Sd.) Edwin L. LUTYENS. 
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No. 406. 

To THE HON’BLE Mr. W, M. HAILEY, c. s. i., c. i.e., Chief Commissioner of Delhi. 


Viceregal Lodge, Simla, July lUh, 1916, 

My dear Hailey, 

As you know the Viceroy is anxious that, during next cold weather, work 
at Delhi should be pushed on. 

He has heard from one or two independent sources that you have been 
having fever ; and as he does not want you to have to take leave owing to ill- 
health, he would like you to arrange to spend a month in the hills after his 
own visit to Delhi, and I am to express his wish in that sense. Similar con- 
siderations apply to deMontmorency and he would like you to arrange that he 
too should get a month away from' Delhi. 

As the Viceroy may have matters to discuss with you from time to time, 
he thinks you had better spend the time, or at any rate the greater part of it, in 
Simla. 

Tours sincerely, 

(Sd.) J. H. DiiBOULAT. 


No. 407. 

From THE HON’BLE Me. W. M. HAILEY, c. s. i., c. i.e.. Chief Commr. of Ddhi. 

Delhi, July 23r(Z, 1916. 

My dear DuBoulay, 

His Excellency asked me to send to him a copy of the map showing the 
Daryagung area. 

I have not suggested to Govemment that we should take over the 
bungalows (Nos. 1 — 24), as they are private property and would cost two lakhs 
to acquire. The Army Department have within the last two or three days 
intimated that they are prepared to hand over to us the area shown in red and 
it is now only a question of the exact boundaries of the land to be transferred ; 
I am expecting a letter from the General Officer Commanding, Vllth Division, 
on the subject. 

The Eaiz Bazaar area shown in blue, alongside the Eaiz Bazaar road, I have 
recommended for acquisition and demolition. It lies Oh the main route to the 
new city and is a real eyesore. 
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I hare marked on the map the Cantonment Garden, about which I spoke 
to His Excellency. I am going into the question whether it would be necessary 
to set apart the whole of it for a Furdah Garden, or if a part of it would 
suffice. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 


No. 408. 

Feom the HON’ELE Me. W. M, HAILEY, c. s. i., c. i. b., Chief Commissioner ol 

- Delhi. 


Delhi, July 24^, 1916. 

D.-0. No. 1046. 

My dear DtjBoulat, 

I send you herewith a copy of the proceedings of the 84th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[bnclosuee to the above lettee. ] 


Froceedings of the Eighty fourth Meeting of the Imperial Delhi Committee held 

on lUh July 1915 at Simla. 

Present : 

The Hon’ble Mr. W. M. Hatley, c. s. i., c. i. e., i. c. s.. Chief 
•Commissioner, Delhi, Fresident. 

Mr. H. T. Heeling, o. s. i.. Chief Engineer, Delhi. 

Mr. G. Kainx, I. c. s.. Financial Member. 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. E. deMontmobenot, Secretary. 

1. The proceedings of the 83rd meeting were confirmed. 

2. Considered a letter No. 1743-W., dated 4th July 1916, from the Chief 
Engineer forwarding a proposal that the magazine at Malcha should be taken 
over from Messrs. Nobels & Co., and the agreement with that firm cancelled. 

Besolved that the proposal be approved. 
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3. Considered a letter No. 80-B. D,, dated 5th July 1915, from the Govern- 
ment of India, Public Works Department, regarding the principles put forward 
by the Architects for dealing with the lay-out of the buildings in the new 
Capital. 

4. Considered a Memo. No. 1484- W., dated 28th May 1916, from the Chief 
Engineer forwarding an estimate amounting to Rs. 26,431 for the construction 
of quarters for the Sub-Divisional Officer and subordinates and coolie-lines at 
Bharauli in Dholpur State. 

Resolved that the estimate be sanctioned except for the item of flooring in 
cooly-lines estimated to cost Rs. 1,300 approximately. The Chief Engineer 
to be asked to send a revised abstract. 

5. Considered a letter from Messrs. Lutyens and Baker dealing with the 
question of the furnishing and fittings of their drawing office at Eaisina. 

Resolved — 


(a) that the furniture and fittings shown on the plans sent by the 
Architects be supplied by the Committee ; 

(5) that the Architects themselves be responsible for the supply of 
all ordinary drawing instruments and materials including boards, 
tee squares, &c. ; 

(c) that the Committee will be prepared every year to send the boards 
and tee squares, &o., to the Mathematical Instrument Office to 
be trued up and put in working order. 

6. Considered a letter No. 1549- W., dated 4th June 1915, from the Chief 
Engineer forwarding a provisional rent assessment statement for the Indian 
clerks’ quarters types D and E which have been erected. ^ 

Resolved that the provisional rent assessment statement be approved. The 
Committee in accordance with paragraph 919 N of Vol. I of P. W. D. Code 
agreed that the recoveries should be on the following scale : — 


Subordinates drawing Rs. 60 and under 

Subordinates drawing over Rs. 60 and under 
Rs. 101. 


27 o of salary. 

'i7o 0^ salary and local 
allowances. 


Subordinates drawing Rs. 101 or over ... 107o of salary and local 

allowances. 

unless the rent thus assessed exceeds the rent of the building. 


7. Considered a letter from Mr. Baker, dated 4th June 1916, objecting to 
the site which was proposed for his experimental bungalow. 

Resolved that, as the building of this bungalow was sanctioned by the 
Government of India as an experimental measure, the site, which has been 
proposed m the experimental area, is the most suitable. 
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8. Considered a Memo. No. ISOT-W., dated 8th July 1915, from the Chief 
Engineer forwarding an estimate amounting to Ks. 26,600 for repairs and 
carriage of tools and plant during the year 1915-16. 

Resolved that the estimate be sanctioned. 

9. Considered a Memo. No. 1734-'W., dated 1st July 1916, from the Chief 
Engineer forwarding an estimate amounting to Es. 57,125 gross and Es. 20,000 
net for running the electrical construction plant. 

Resolved that the estimate be sanctioned, but that the credit for supply of 
metered energy be calculated at Ee. 0-1-6 per unit. 

10. Considered a Memo. No. 1155-W., dated 23rd April 1916, from the 
Chief Engineer forwarding an estimate amounting to Es. 8,060 for the con- 
struction of latrines in brick in mud walls for the use of coolies. 

Resolved that the estimate be sanctioned. 

11. Considered a Memo. No. ISbS-W., dated 6th June 1915, from the 
Chief Engineer forwarding an estimate amounting to Rs. 16,365 for the upkeep 
of nursery gardens during the year 1915-16. 

Resolved that the estimate be sanctioned less a sum of Rs. 287 for contin- 
gencies. 

12. Considered a letter No. 1206-E,, dated 12th June 1915, from the Chief 
Engineer proposing an increment of Es. 20 for Mr. T. B. Madnani with effect 
from 1st July 1915. 

Resolved that the increment be sanctioned. 

13. Considered a letter No. 1431, dated 24th May 1915, from the Chief 
Engineer forwarding an estimate amounting to Rs. 685 for the annual repairs 
of the Imperial Delhi Committee office. 

Resolved that the estimate be sanctioned. 

14. Considered a letter No. 1286, dated 30th June 1915, from the Chief 
Engineer proposing the grant of an advance of Rs. 2,500 for the purchase 
of a four-seated motor car. and sanction to draw a motor allowance for 
Mr. H. J. (jrleun, Executive Engineer. 

Resolved that the proposal be sanctioned. 

16. Considered the return of Minor Works sanctioned by the Chief 
Engineer during the month of May 1915. 

Resolved that the sanctions given be approved except for the item regard- 
ing electric light for Government motor cars. 

16. Considered a letter No. 1812- W., dated 8th July 1916, from the Chief 
Engineer forwarding a plan C. E.-476 and an estimate amounting to Rs. 3,690 
for laying-out the eastern approach to Safdar Jang’s tomb. 

Resolved that the estimate be approved, but that four paths shown on the 
plan C. E.-475 be omitted. A revised abstract of the estimate to be called for. 
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17. Considered a letter No. 658, dated 22nd June 1915, from the Judicial 
Secretary, Dholpur State, enquiring "whether it is proposed to construct the 
Mohari-Bharauli Bailway line up to the standard dimensions laid down by the 
Bail way Board for a line to he used for passenger traffic. 

Eesolved that the Dholpur Durbar be referred to the agreement and 
informed that the intention of the Committee was to construct a quarry siding, 
and that they never undertook or led the Durbar to understand that they had 
undertaken to construct a line up to the standard dimensions referred to. 

18. Considered a letter No. 1824i-'W., dated 10th July 1915, from the Chief 
Engineer forwarding the designs for Indian clerks’ quarters required by the 
Government of India. 

Eesolved that the Government of India be addressed. 

19. Considered the Chief Engineer’s letter No. 1067-E., dated 22nd May 
1915, submitting for sanction a revised scale of the clerical establishments 
subordinate to him. 

Eesolved that the revised scale be sanctioned. 

20. Considered the Chief Engineer’s letter No. 130o-E., dated 1st July 
1915, recommending that the charge of the Lady Hardinge Medical College 
and Hospital for Women held by Mr. H. J. Glenn be declared equivalent to 
a sub-division. 

Eesolved that the proposal cannot be sanctioned. 

21. Considered the Chief Engineer’s No. 1414- W., dated 23rd May 1916, 
submitting the housing scheme for gazetted officers in new Delhi. 

Eesolved that subject to modifications in detail, the Chief Engineer’s 
scheme C be recommended to the Government of India for approval. 

22. Considered Chief Engineer’s Memo. No. 1518-W., dated 2nd June 
1915, forwarding an estimate amounting to Es. 6,505 for constructing a Best 
House at Bharauli in the Dholpur State. 

Eesolved that the estimate be sanctioned. 


No. 409. 

Feom the HON’BLE Me. L. J. KERSHAW, c. i. b., Secy, to the Govt. o£ India, 

Dept, of Revenue and Agriculture. 

Simla, July 28fA, 1915. 

Mt dear DtjBotjlat, 

This morning I mentioned to the Viceroy a proposal to acquire at a cost 
of a little over a lakh a block of about 400 acres to the west of Delhi as a city 
extension. His Excellency agreed on condition that the cost would not be 



414 


debited, even provisionally, to head “ 61 — New Delhi I find that as regards 
this item it has been arranged that the. expenditure when incurred will be held 
in suspense under head “ 45 — Civil Works, Delhi Province ” until the method 
of financing the city extensions has been settled. This, I think, meets His 
Excellency’s wishes. 

So far as I can ascertain, the cost of land already acquired for the city 
extensions to the south of Delhi has been provisionally debited to head 
“61 — New Delhi As His Excellency is anxious that expenditure not properly 
debitable to the New Capital should, if possible, not be shown under this head, 
even provisionally, I propose, when a despatch in the present case has issued, 
to send the file back to the Einance Department in order that they may 
consider whether the cost of land already acquired for city extensions cannot, 
as in the present case, be held in suspense under head “45 — Civil Works, Delhi 
Province ”, 

Sincerely yours, 

(Sd.) L. J. KERSHAW. 


No. 410. 

To E. L, LUTYENS, Esq., a. b. a. 


Viceregal Lodge, Simla, July 2^th, 1915. 


Mx BBAB LtTTIENS, 

I have delayed answering your letter of the 30th June, until the photo- 
.graph arrived by this mail. 

I like your proposed column and think the proportions very good. 

There are only two small details that I would like to see altered. The 
star in the photograph looks like a cross <^>i This would not do, as it is too 

like a cross which Mahomedans dislike. , The Star of India is a five-pointed star, 
and- it would look well with glass facets, but I would suggest that the electric 
light should be fixed in the star itself and not reflected from searchlights on 
Government House and elsewhere. If the light was in the star, there would be 
much less chance of its getting out of order. 

The only other detail of which I am not quite sure, owing to the 
.photograph being a little obscure, is the shape of the lotus leaves. They ought, 
.of course, to be pointed, for that is their natural shape. I daresay this is so, 
but I &ni not quite sure from the photograph. 
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When do you and Baker come out ? I wish to push things on fast this 
winter. I am like the old man in a hurry. I am off to Delhi tomorrow and 
hope to find that good progress has been made during the past few months. 
The commemorative stones are to be placed in position. 

What horrible and yet strenuous times these are ! 

Tours very sincerely, 

(Sd.) HARDINGB OE PENSHIJRST. 

P. S . — I hope you will soon finish the drawings. 


No. 411. 

To THE HON'BLE Me. L. J. KERSHAW, c. i. e.. Secy, to the Govt, of India, 

Dept, of Revenue and Agriculture. 


Viceregal Zodge, Simla, July 2%th, 1915. 

Mx DEAR Kershaw, 

The Viceroy is much obliged for your letter of yesterday. He quite 
approves the course you propose, viz., sending the file back to Finance, after 
issue of the despatch, so that they may consider whether the cost of land 
already acquired for city extensions cannot be held in suspense under head 
‘^45 — Civil Works, Delhi Province”. 

Yours sincerely, 

(Sd.) J. H. DuBOULAT. 


No. 411a. 

Feom E. L. LUTYENS, -Esq., a. e. a. 


17, Queen Arne's Gate, Westminster, 8. W., 

July Z^th, 1915. 


Mx DEAR Lord Eardinoe, 


I am sending Tour Excellency, by this mail, two photographs. 

One is from a drawing of the Jaipur column from a point of view nearer to 
it than the one I sent you two or three mails back. You will recognise the 
lotus which surmounts the column and from which the star springs from the 
one in your possession. 
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The star, I think, 'will make a fine finish. 

I do hope you will like it. I have taken a lot of trouble over it and am 
having a model made, so that I shall be assured the details and the proportions 
are right. 

The other photograph is from a coloured sketch of the Durbar Hall. 

The decorations are taken and adapted from Indian drawings. 

The colour reproduces badly and the blue sky seen through the hole at the 
summit of the dome comes out black instead of being bright. 

The inlays in the marble piece are almost impossible to show on so small 
a drawing 'without destroying the balance of the design as a whole. 

The subject-matter might be a procession of India’s great men with 
outstanding events in India’s history shown in the several panels and 
cartouches. 

I give practically the whole of my time to working on Delhi and have 
begun the full-size drawings, &c. 

I have seen Nicholson since his return. I do hope you are pleased with 
the portrait. 

He seems satisfied which means a great deal ! 

It is a very comfortable thought to realise that you 'will still be in India 
when we return. 

It is the best thing about the war so far ! 


Tours very sincerely, 
(Sd.) E. LUTYENS. 


No. 412. 

Asst. Private Secy, to Viceroy to Private Secy, to Viceroy. 

Telegram, Delhi, 31st July 1916. 

Viceroy wishes copy of Lutyens* letter of last week to him, his reply and 
photograph of Jaipur column in new city sent to Mr. Hailey, The photograph 
is in a basket on Viceroy’s writing-table. 
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No. 413. 

To THE HOFBLE Me. W. M. HAILEY, c. s.i., o. i. e., CHef Commr. o£ Delhi. 


Viceregal Lodge, Simla, August 1st, 1916. 

Mi dear Hailey, 

In accordance witli mstructions received from His Excellency, I enclose 
accompanying copies of correspondence between him and Lutyens together 
with the design of the Jaipur column. 

Tours sincerely, 

(Sd.) J. H..HtjBOTJLAY. 


[ Euclostfre. j 

Copy of letter from E. L. Lutyens, Esq., to His Excellency the Viceroy, dated the 30th 
June lyl5. 

Copy of letter from His Excellency the Viceroy, to E. L. Lutyens, Esq., dated the 28th 
July 1915. 

Photograph of Jaipur Column. 


No. 414. 

From THE HON'BLE Me. W. M, HAILEY, e.s.i., an B., Chief Commr. of Delhi. 


Delhi, August 2nd, 1915. 


Mi dear Lord Hardhtgb, 

Tour Excellency asked for a suggested inscription explanatory of the 
transfer of the two stones to their present position. I send two drafts for your 
approval herewith ; they have been purposely worded to avoid the use of the 
expression “ foundation stones I fear that they may seem somewhat long ; 
and Tour Excellency may perhaps on that account prefer to omit the sentence 

“announced' 12th December 1911,” though for my parti always 

like to see the fact emphasised that this announcement was personally made by 
His Majesty. 

I am, yours sincerely, 

(Sd.) M. HAILET. 
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No. 415. 

To THE HON’BLB Me. W. M. HAILEY, c. s. i., c. i. e., Chief Commissioner, Delhi. 


Mt dear Hailet, 


Viceroy* s Cam^, Dehra Dun, 

August Zrd, 1915. 


I think the draft inscriptions will do very well. The only change I would 
suggest is the substitution of the word “commemorate ” for “ inaugurate ”, as 
we have always talked of these stones as “ commemorative stones I think 
there will be plenty of room for the inscriptions on large plates. 

Please do not forget to send me at your leisure a note on your views 
relating to volunteering in India. There is no urgent hurry. 

I must thank you once more for your great kindness and hospitality to 
me and my staff last Saturday. I look back upon it as a strenuous but useful 
day. 

Tours very sincerely, 

(Sd.) HAEDINGE OP PENSHUEST. 


FOR THE QUEEN'S STONE. 

This stone, which was laid on the 15th December 1911, by Her Imperial Majesty Queen 
Mary, in order to inaugurate the transfer to Delhi of the Capital of India, announced by His 
Imperial Majesty King George V at his Coronation Purbar on 12th December 1911, was 
placed in its present position in this, the first public building of the Imperial City, in the 
presence of His Excellency Lord Hardinge of Penshurst, Viceroy and Governor-General of 
India, on 31st July 1916. 


FOR THE KING'S STONE. 

This stone, which was laid on the 15th December 1911, by His Imperial Majesty King 
George V, in order to inaugurate the transfer to Delhi of the Capital of India, announced by 
His Gracious Majesty at his Coronation Durbar on 12th December 1911, was placed in its 
present position in this, the first public building of the Imperial City, in the presence of His 
■Excellency Lord Hardinge of Penshurst, Viceroy and Governor-General of India, on 81st 
July 1915. 


No. 416. 

To THE HON'BLE Me. H. SHARP, c. i. e.. Secy, to the Govt, of India, Education Dept. 


Viceregal Lodge^ Simla, August Qfh, 1915. 

Mt dear Share, 

A new -road has recently .been constructed in Delhi from the Kabul Gate 
along the city wa:ll which • has been demolished to the Lahore Gate. The 
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Municipality were unable to finance the scheme, so the Government of India 
lent them the money upon certain conditions. The Viceroy heard in Delhi 
tiiat the conditions were that all the money derived from the sale of sites for 
shops, &c., on the new road should be credited to Government, but the Viceroy 
is under the impression that it was arranged that only so much of the proceeds 
of the sale as would cover Government’s loan, including the principal and 
interest at the agreed rate, should be paid to Government, the balance, if any, 
to go to the Municipality. Would you very kindly put up the file and let me 
have a note on the subject for the Viceroy’s information. 

Yours sincerely, 

(Sd.) J. H. DuBOULAT. 


No. 417. 

Feom the HON^BLE Ms. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


Delhi, Augmt lO^A, 1915. 

D.-o.No. 1119. 

My dear DuBoulay, 

I send you herewith a copy of the proceedings of the 86th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 
(Sd.) W. M. HAILEY. 

[ BNOI.OSTJEB TO THE ABOVE LETTER. ] 

Troceedings of the Eighty -fifth Meeting of the Imperial Delhi Committee 

held on July 1916 at Raisina. 

Present : 

The Hon’bde Mr. W. M. Hailey, c. s. i., c. i. e., i. c. s., Chief 
Commissioner, Delhi, President. 

Me. H. T. Keelino, o, s. i.. Chief Engineer, Delhi. 

Mb. G. Rainy, i. o. s., Finaneial Member. 

Mr. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmoeenct, c. i. e , i. c. s., Secretary. 

1.' The proceedings of the 84th meeting were confirmed. 
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2. Read an application, dated IGtli July 1915, from R. B. Narain Sinsh 
asking permission to purchase Khasra Nos. 2 )2 and 293 inPaharganj Banskoli. 

Resolved that the applicant he informed that the Imperial Delhi Com- 
mittee have no intention of acquiring this land for the new Capital. 

3. Considered the schedule of expenditure for the month of May 1915 
received with the Audit Officer’s letter No. Ac.-1692, dated 24th June 1915. 

Resolved that the schedule be recorded. 

4. Considered a letter No. 763-A., dated 13th July 1915, from the Chief 
Engineer forwarding a list of Minor Works sanctioned by him in the month of 
June 1915 amounting to Rs. 4,155. 

Resolved that the sanctions given he approved. 

6. Considered a Memorandum No. 1842, dated 14th July 1915, from the 
Chief Engineer forwarding an estimate amounting to Rs. 2,896 for paths, rough 
grassing and tree planting in Eeroz Shah Kotla. 

Resolved that the estimate be sanctioned. 

6. Considered the application of Mr. Behari Lall Batia for a site for a 
temporary Sdw Mill. 

Resolved that a temporary lease of the portion of block 81 S. E. of the 
Cross road might be given. 

7. Considered the question of stopping illicit grazing in the area leased 
by the Deputy Commissioner on behalf of the Imperial Delhi Committee. 

Resolved that the local administration should be requested to make 
arrangements for chaukidars and a pound and be asked to bear their cost. 

8. Considered a Memorandum No. 1407-W., dated 2Ist May 1915, from 
the Chief Engineer forwarding an estimate amounting to Rs. 36,900 for the 
purchase of three Sentinal Steam Watering Carts. 

Resolved that the estimate be sanctioned. 

9. Considered the Chief Engineer’s No. 1779-W., dated 3rd July 1915, 
submitting an estimate for Rs. 1,28,262 (gross), and Rs. 25,000 (net), for 
maintaining and running the I. D. Railway for 1915-16. 

Resolved that the estimate be sanctioned. 

10. Considered the Chief Engineer’s No. 685-A., dated 24th June 1915, 
submitting his Progress Report for May. 

Resolved that the report be recorded. 

Resolved further with reference to certain items in the report that, when 
the necessity arises to commence a work for which no sanctioned estimate 
exists, the formal authorisation of the Committee must in every case be 
obtained before action is taken, and that the Audit Officer be instructed that, 
unless such authorisation has been communicated to himj bills presented on 
account of such works are not to be paid. 
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11. Considered the Chief Engineer’s No. ISQS-'W., dated 10th June 1915, 
submitting an estimate for Es. 6,360 for the purchase of a general utility motor 
truck for the Electrical Department. 

Eesolved that the Chief Engineer be asked to furnish the Committee with 
a record for three or four weeks of the actual number of carts used, loads 
carried and distances traversed, and that on receipt of this information the 
matter be reconsidered. 

12. Considered letter No. 1480-1. B., dated 19th July 1915, from, the 
Deputy Secretary to the Government of India in the Foreign and Political 
Department, and letter No. 2012-’W., dated 30th July 1915, from the Chief 
Engineer, in which the Chief Engineer reports the results of his investigation 
into the question of drainage and possible rise of subsoil water level in the 
site proposed for Her Highness the Begum of Bhopal’s Girls’ School in 
block 169. 

Eesolved that it appears from the report of the Chief Engineer that no 
apprehensions in regard to the healthiness of the site proposed need he enter- 
tained. 


No. 418. 


Mt heae DtiBotjmt, 

Please see your letter of the 6th August. I put up the coUections. The case 
is explained in the papers at A, Dept, of Education, Municipalities, A. Progs. 
May 1914, Nos. 8-6. Government have not lent money to. the Municipality, 
but have made a free grant of Es. 1,32,000. The sale proceeds will be credited 
to Government in accordance with the policy pursued in such cases. His 
Excellency saw the draft before it issued. 


Tours sincerely, 

(Sd.) H. SHAEP, -7-8-16. 


Mt deae Shaep, 

Eis Excelleney has seen, and Metcalfe tells me His Excellency is quite 
satished with the arrangement made. 


Tours sincerely, 

(Sd.) J. H. DuBOTJLAT,— 11-8-16. 
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No. 419. 

Feom G. F. deMONTMOEENCY, Esq., o. i.b., Secy., Imperial Delhi Committee. 

Delhi, August 20ih, 1915. 

D.-o. No. 1189. 

Mt dbab, Sir James, 

Mr. Hailey, wlio has left Delhi for a few days, has asked me to send you 
a copy of the proceedings of the 86th meeting of the Imperial Delhi Committee 
for His Excellency’s information. 

Yours sincerely, 

(Sd.) G. E. deMONTMOEENCY. 


[enclosueb to the above lettee.] 


Proceedings of the Bighty-sixth Meeting of the Imperial Delhi Committee 
held on IZth August 1915 at Maisina. 

Present : 

The Hon’ble Mr. W. M. Hailey, c. s. i., o. i. e., i. c. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Mr. G. Eainy, i. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. dbMontmorenoy, c. i. e., i. o. s., Secretary. 

1. The proceedings of the 85th meeting were confirmed. 

2. Considered a letter, dated 15th July 1915, from the Architects enquiring 
about arrangements for the accommodation and conveyance of their representa- 
tives and assistants at Delhi. 

Hesolved that the Architects be informed — 

(a) that the Committee are prepared to provide accommodation near 
the office in the form of tents or quarters on payment of the 
usual rent charges. 

. (S) that the Committee are unable to make arrangement for or bear the 
cost of conveyance. 

8. Considered the statement of the March final accounts received with the 
Audit Officer’s endorsement No. 2469, dated 27th July 1915. 

“ Resolved that the statement be recorded. 
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4. Considered a letter from the Chief Engineer No. 824-A., dated 28th July 
1915, proposing that the limit of reserve stock which was fixed at Rs. 10 lakhs 
in the orders conveyed in letter No. 616-A. C. W. D., dated 16th April 1913, 
from the Government of India he raised to Rs. 13 lakhs. 

Resolved that the proposal he sanctioned. 

6. Considered the schedule of expenditure for the month of June 1916 
received from the Audit OflBicer with his endorsement No. 2436, dated 26th 
July 1916. 

Resolved that the schedule he recorded. 

6. Considered a Memo. No. 2013-W., dated 30th July 1916, from the Chief 
Engineer forwarding an estimate amounting to Rs. 1,38,860 for levelling in 
blocks 18, 12, 13, 14, 16, 24, 22, 16, 138 to 142, 6 to 7 and portion of 169. 

Resolved that the estimate be sanctioned, but that no work he actually 
put in hand in block 18 without a further reference to the Committee. 

7. Considered a letter from the Chief Engineer No. 1720-W., dated 30th 
June 1915, regarding the levy of duty by the Bharatpur State on the plant 
used by a contractor at Bansi-Paharpur quarry. 

Resolved that the Chief Engineer be informed that, from enquiries made 
from the Resident, it appears there is no case for the exemption of the 
contractor from the State customs duty in the case. 

8. Considered a letter No. 1643-E., dated 30th July 1916, from the Chief 
Engineer proposing for the provision of a dispensary at Barauli and Paharpur, 
each dispensary to involve the following expenditure ; — 

Rs. 

(1) Buildings ... ... 6,470 

(2) Staff ... ... ... 108 per mensem. 

Resolved that it is unnecessary to provide for indoor accommodation, and 

that the scheme proposed by the Chief Engineer be accepted with the following 
omissions : — 

(1) Omit (1) Ward for 4 beds. 

(2) Attendants* quarters. 

(2) Omit (1) Ward Orderly, 

(1) Kahar. 

9. Considered letter No. 87-B. D., dated 3rd August 1916, from the 
Government of India, Public Works Department. Tlie designs A-480, A-497 
and A-246/2 of the 15 quarters for European clerks already erected were 
inspected, and it was resolved to send them to the Government of India. 

10. The type plans for class IV bungalows were considered, and it was 
decided to send two type designs A-760 and A-766 to the Government of India 
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for residences for officers coming within, class IV. These are designed so as 
to be suitable for occupation by a married officer in the hot weather. 

11. Considered the Chief Engineer’s No. 1951-W., dated 26/30th July 
1915j asking that the Audit Officer be authorized to pass bills for the balance 
of the foundations and basements of the Secretariat. 

Resolved that the authorisation be given as requested, and report submitted 
to the Government of India. 

12. Considered the Chief Engineer’s No. 2101- W., dated 9th August 1915 
asking that the Audit Officer be authorised to pass bills for the work of laying 
cast-iron mains for the water-supply of the Indian clerks’ quarters. 

Resolved that authorisation be given as requested up to Rs. 14,500 and 
report submitted to the Government of India. 

13. Considered the Chief Engineer’s letter No. 2136-W., dated 12th August 
1915, asking that the Audit Officer be authorised to pass bills on the work of 
constructing the foundations for erecting and shedding the stone dressing 
plant. 

Resolved that authorisation be given as requested. 

14. Considered the Chief Engineer’s No. 2103-W., dated 10th August 1915, 
asking that the Audit Officer be authorised to pass bills up to Rs. 30,000 on 
the foundations of the retaining walls of the Viceroy’s Court in anticipation of 
sanction to the estimate. 

Resolved that authorisation be given as requested, and report submitted 
to the Government of India. 

16. Considered the Chief Engineer’s No. 821- A., dated 26th July 1915, 
submitting his Progress Report for the month of June. 

Resolved that the report be recorded. 

16. Considered Chief Engineer’s endorsement No. 1955-W., dated 26th 
July 1916, forwarding an application for sanction to the local purchase of 
four cranes at a. cost of Rs. 8,000. 

Resolved that the local purchase be sanctioned under Rule 6 of the Stores 
Rules. 


No. 420. 

PsoK THE HON’BLE Me. W . M. HAILEY, c. s. i., c. i. e., Chief Commissioner of Delhi. 

Delhi, September 1st, 1916. 

D.-o. No. 1258. 

Mt ueak DuBoulat, 

There is a matter connected with new Delhi expenditure in which I 
venture to ask for assistance from His Excellency. 
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When the proposal to place the King’s and Queen’s stones in special 
commemorative Chambers was mooted last winter, His Excellency inspected 
the architects’ preliminary desi^s, and requested us to push on the work of 
constructing the Chambers. We did so, with the result that His Excellency 
was able to see the stones placed in position last July. 

These Chambers, however, formed no part of the original design, and the 
Secretariat estimates, as submitted to the Government of India, contained no 
provision for them. The Committee were therefore guilty of an irregularity in 
proceeding with the work without the previous sanction of the Government 
of India. We had, however, at the time received only preliminary designs, 
which were sufficient to enable us to begin the work, but not to calculate the 
final cost, or to apply for formal sanction. If we had waited for sanction, it 
would have been quite impossible to have carried out the transfer of the stones 
before October, which we then understood to be the date of His Excellency’s 
departure from India. 

I should be greatly obliged, therefore, if His Excellency would allow us to 
state to the Government of India that it was his desire that we should proceed 
vrith this work as speedily as possible. The expenditure will, I am afraid, have 
to be met from the general reserve, as it has not been provided for in the 
estimates. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

No, 421. 

To THE HON^BLE Me. R. P, RUSSELL, c.s. i.. Secy, to tbe Government of India, 

Public Works Dept. 

Viceregal Lodge^ Simla, September 1st, 1915. 

No. 1633. 

My deab Eussell, 

^ This is one of a number of similar petitions which are coming in from 
various Departments of Government, and I suppose they are all reachino* you 
in due course. “ ^ 

1 thought it right to bring one to the notice of the Yiceroy, and he would 
like the matter to be looked into rather carefully and to have a full explanation 
of the grievance with the opinion of your Department as to whether there is 
anything in it. 

Tours sincerely, 

(Sd.) J. H. DuBODLAT. 

« . 

[BNCLOStTEB.] 

One copy of memorial from Home Department. 
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422« 

To E. L. LUTYENS, Esq,, a. e. a. 


Viceregal Lodge^ Simla, September 2nd, 1915. 

Mt dear Lutyens, 

I Itave been waiting patiently, before answering your letter of July 30th, 
for the two photographs of the Jaipur column and I)urbar Hall that you said 
you were sending by the same mail. They arrived today. 

As I think I told you in a previous letter, the star at the top of the column 
should be a five-pointed star, all the points being of the same length. This I 
regard as essential in a representation of the Star of India. 

Then asain the lotus flower has pointed leaves which close, while those 
you have drawn have a square appearance. I should think you could easily 
change these details. In all else I think the column is very fine and very 
striking, and I trust that, in working out the cost, it will be found to come 
within the indicated figure. 

I was quite pleased with the_ progress that I saw at Delhi when I was 
there at ^ the end of July, and I saw the commemorative stones placed in their 
final resting place. I hope that considerable progress with bricks and mortar 
will be made during the forthcoming winter. 

The emplacement for the Jaipur statue has been already prepared, and 
there should be no delay in pushing it on as the money is available. 

When do you and Baker come out ?, I move to Delhi about November 1st. 

Hoping you. are fit and well, 

Tours sincerely, 

(Sd.) HABDINGE OE PENSHHEST. 


No. 423. 

Eeom the HON BLE i&fs. E. P. RUSSELL, c. s. i., Secy, to the Govt, of India, Public 

Works Department, 


,, Simla, September 2nd, 1916. 

Mt dear DuBoulat, 

Tour demi-official No. 1533, dated 1st September 1915. 

No memorial, similar to that enclosed with your demi-official, has yet been 
received in this Department. I send you however a brief statement giving 
you the facts of the case and showing the action we had already decided to 
take before the receipt of your demi-official. _ 

Tours sincerely, 

(Sd.) E. P. BUSSELL. 
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[enclostjrb to the eobegoing lettee.] 


Memorial from Indian Clefhs regarding^ the residential accommodation proposed for them in 

Delhi, 


Brief facts of the case^ 

1. The Imperial Delhi Committee submitted certain proposals for the accommodation 
of {i) European married clerks, ('2) Indian married clerks last July. 

Approval was given, when I was on leave, to construct a limited number of quarters for 
each class, certain improvements in the Committee's proposals being suggested to them. These 
have been built. 

2. Last March I inspected a number of these quarters with Mr. Hailey, and I considered 
they were deficient in ventilation, light and drainage. 

3. Some four months ago we called for the plans of these buildings A 

good deal of delay took place in supplying them, and they have only recently been received 
from Delhi. 

4. Although I knew nothing of the proposal to memorialise His Excellency, nor had we 
received any memorials, I considered it desirable, before allowing the Imperial Delhi Committee 
to proceed further with the housing scheme, to give each class of Indian clerk an opportunity 
of seeing the plans of the residential quarters tentatively proposed for them, in order that they 
might have an opportunity of pointing out anything unsuitable, or essentially deficient. 

5. Orders had just been issued in regard to the formation of these small representative 
Committees, when I received a file from the Home Department enquiring, on behalf of certain 
memorialists, whether there was any objection to the memorialists embodying in their 
memorials (the subject of which was only stated) information that had come to their knowledge 
in the course of their ofiicial business, in reply, 1 stated the course we proposed to pursue (as 
noted above), and that, although we had no objection to any information of the kind being 
used, we considered it premature to take any action in the way proposed, at any rate until the 
proposals had taken some more definite and final shape. 

6. I expect to have the Committee formed in about a week and we shall of course 
consider very carefully what they have to say. As, however, a final decision may involve one 
or more fresh designs being got out, and may take some time, I send you this brief report for 
His Excellency's information as to how the matter stands. I may say that we propose to take 
similar action in regard to the quarters for European married and single clerks. 

To His Excellency the Eight Honoueable Chaelbs Baeon Haedingb oe Penshuest, 

P. C., G. 0. B., G. 0. M. G., G. 0. V. O., G. M. S. I., G. M, I. E., I. S. 0., 

Viceroy and Governor-General of India. 

{Through the Read of tJie Department) 

The humble memorial of Chandra Naray an Mathnr, 
a member of the ministerial establishment of 
the Home Department. 

Most ebspecteully sheweth — 

1. That Your Excellency's memorialist begs respectfully to approach Your Excellency 
with the following humble prayer regarding the provision of permanent quarters for Indian 
clerks at Delhi. 
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2. That he is most reluctant to trouble Tour Excellency with a representation of this sort 
at the present time when the Empire is passing through a great crisis, but feels constrained to 
do so because the matter is one which vitally affects him and the status of Indian clerks 
generally, and because, as the construction of quarters is likely to be taken in hand shortly, 
delay on his part may render redress difficult. 

8, That Your Excellency’s memorialist understands that in the matter of accommodation 
at Delhi a distinction is proposed to be made between Indian and Anglo-Indian clerks as will 
be seen from the following figures of capital cost : — 


Pay Es. 

Maeeied Qtjaetees. 

Single Qtjaetees. 

Indians. 

Anglo- 

Indians. 

Indians. 

Anglo- 

Indians. 


Es. 

Es. 


Es. 

500-301 

4,072 : 

9,200 

... 

3,000 

300 — 201 M* 

3,000 

7,000 

... 

I 

3,000 

200 and under 


5,000 

•a* 

3,000 

200-101 

2,500 

• •• 

... 

. . . 

100 and under ... ... 

2,285 


i ... 

1 


These figures show — 


(1) that the highest-paid Indian married clerk on Ks. 500 is to get a type of quarters 

inferior even to the lowest-paid Anglo-Indian married clerk j 

(2) that the cost of accommodation for Indian clerks is less than half the cost of such 

accommodation for Anglo-Indian clerks ; 

(3) that Anglo-Indian clerks on Rs. 200 and under are all grouped into one class, 

while Indians on the corresponding pay form two classes ; and 

(4) that no quarters are to be provided for Indian unmarried clerks, apparently because 

Indian clerks are generally speaking all married, though this is not always the 

case in the case of young and low-paid Indians. 

4. That the figures of capital cost are said to be arrived at from approximate plinth areas 
based, as regards Indian clerks, upon the accommodation in the temporary quarters built in 
1912, and in the case of Anglo-Indians upon the accommodation which it is thouo-ht will 
suffice for the number of persons who will be housed in one quarter. ** 

_ 5. Your Excellency’s memorialist recognises that the authority who had prepared the 
estimates had to go upon some data, and that, while in the case of Indians, the temporary 
quarters of 1912 were at hand, there were no such quarters in the case of Anglo-Indians as 
they were housed in tents, but he respectfully submits that it was not proper to base the 
estimates on the existing quarters which are unsuitable for the following reasons 

(i) the plinth of the house is very low ; 

(w) the accommodation provided is insufficient and inconvenient, e. o., want of a dinin g. 

room, an extra bed-room, bath-room &c. ; and ' ** 
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(ml the bathing and privy sheds are ill-constructed, and, not being attached to the 
main building, are extremely inconvenient in a place like Delhi where the winter 
is severe. 

(In Simla all the houses, whether private or belonging to Government, have bath-rooms 
and privies conveniently attached to them). 

6. The Indian clerks did not consider it proper to make any representation when the 
temporary quarters were allotted to them because these were built hurriedly and meant to be 
only temporary, and they had no idea that their bad features and inferior quality would 
be perpetuated in the permanent quarters. 

7. That while the authorities thus proceeded on an unsatisfactory basis in the case of 
Indian clerks, they based the estimate in the ease of Anglo-Indians on the number of persons 
who it was thought would have to be housed in one quarter. Your memorialist does not for a 
moment allege that the accomodation provided for Anglo-Indians is excessive, but he submits 
that on the same basis, viz., the probable number of inmates in a house, the accommodation 
for Indians should, if anything, have been larger, as Indian clerks usually marry earlier than 
Anglo-Indian clerks and the size of the families of the former, owing in many cases to the 
joint family system, is ordinarily greater than that of the latter. But apart from this 
consideration, he respectfully ventures to urge that exactly similar accommondation should be 
provided and similar treatment accorded to both classes alike. 

8. That this is but fair justice will be clear to Tour Excellency from a few considerations 
some of which have already been stated, but to which Your Excellency's memorialist would 
beg leave to solicit attention : 

(1) the accommodation proposed to be provided for Indian clerks is in point of fact 

insufficient and unsuitable ; 

(2) there being no difference in status, pay and allowances, between Indian and 

Anglo-Indian clerks of the Secretariat, it would, it is submitted, be invidious 
to draw a distinction in respect of quarters. As directly relevant to the 
matter your memorialist would mention the fact that the Simla house-rent 
given to Indian and Anglo-Indian clerks are equal which points to the 
inference that however different the actual expenses individual clerks (Indians as 
well as Anglo-Indians) may incur on house-rent maybe, the Government 
expects both classes to house themselves in a style which the Government’s 
allowance will assist them to maintain. This being the case at Simla, there 
is no reason, it is respectfully submitted, why similar equal treatment should 
not be accorded in matter of houses at Delhi ; 

(3) the proposal amounts in effect to building better quarters for Anglo-Indian* 

clerks at the expense of Indian clerks ; 

(4) it is unfair to give a married Anglo-Indian clerk of the lowest grade better 

quarters than the highest-paid Indian clerk ; 

(5) this unequal treatment is felt as a mark of inferiority of the Indians as a class; 

(6) the argument, which is sometimes urged, that Indian clerks generally live more 

economically as regards house accommodation than Anglo-Indians, fails to 
recognise the fact that such economy is in most cases a matter of compulsion. 
Not only have the former often more dependants than the latter, but such 
appreciable economy in respect of expenses of living as is provided by the 
system of keeping boarders in the case of Anglo-Indians is absent in the case 
of Indians. Moreover, the latter comprise a large variety of people of 
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different modes of livings such as Hindus^ Mahomedans, Christians, Punjabees, 
Bengalees, Madrasees, Mahrattas, &e. ,* and the allocation, of an inferior type 
of quarters to them as a class would be a great hardship. 

(9) Your Excellency's memorialist, therefore, most respectfully prays that quarters 
of equal cost, accommodation and equipment may be built for Indian and Anglo-Indian clerks 
alike. 

10. Your Excellency’s humble memorialist takes this opportunity of expressing his 
gratitude towards Your Excellency for your many acts of generosity and kindness towards 
Indians and your memorialist ventures to submit this representation in the earnest hope that 
it will receive Your Excellency’s sympathetic consideration, 

(Sd.) CHANDRA NARAYAN MATHUR, 

Simla, the %%t'h August 1915. 


No. 423a. 

Feom E. L. LUTYENS, Esq., a. e. a. 


1 7, Queen Ame*s Gate, Westminster, S. W,, 


My deae Lokd Haedinge, 


Septemler 2nd, 1915. 


Many thanks for your letter. I note Tour Excellency’s criticisms and 
comments about the column. I am very glad you like it, and think the 
proportions are good. 

I have had a model made which I shall bring out with me. The details you 
mention have exercised me a good hit, when in the throes of designing it. 

The Star . — I have been trying to get hold of Herald’s College to find out 
how they convert a five-pointed star into a figure of three dimensions. It is 
aU right in a coat ! flat, but when you try and convert it into a symmetrical 
object from all points ! it becomes difficult. 

It is hard luck bothering Tour Excellency vrith so small a detail ; on the 
'other hand, it may amuse you. 

What I have done is to take a cube, and an each face put an obelisk. 
This gives 6 points, a cube having 6 sides. One as a leg — cleaves 5 points to 
the star proper. 

Would this pass your conscience ? 

^ If you take a plane and erect on it a pyramid, you would give 5 sides 
4 triangular and 1 square and on these 5 faces you put obelisks and you get 
a very irregular figure as a result with 4 triangular points and 1 square point 
(in plans). If you will allow a “ leg ”, do you think this, as I have shewn it 
will look like a +, but Tour Excellency will see the model I hope. 
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Some of the old Bhudda’s I have seen in a lotus with a blunter leaf than 
the one in your possession, but 1 have made the petals more pointed in the 
model. 

I have also had made two models of parts of the Government House. 
More for my own use than for show ! 

I have seen Nicholson since his return. I do hope you are pleased with 
the portrait ; he seems to have been very conscientious about it. Architects 
envy the painter his power of rubbing out ! 

What would Keeling say if Delhi, when built, is rubbed out -to begin 
again ! ! 

Baker and I propose leaving England in November. 

The war makes it very difficult to get assistance in the way of draughtsmen 
one would like. The R. A. Schools, the architectural side alone, have lost 75 
students out of 78 I Greatly to their credit ; and glanders seems full of young 
men sketching the ruined buildings, &c., behind our lines. I hope the end of 
the war will bring to Tour Excellency’s till a bountiful crop of lakhs for a great 
monument at the east end of the main avenue !! It is perhaps early days to 
think of it, but the attrition theory still holds folk here with its pleasant 
optimism. 

Tours very sincerely, 

(Sd.) E. L. LTJTTENS. 


No. 424. 

To THE HON^BLE Mr. W. M. HAILEY, o. s. i., c. i, b.. Chief Conimr. of Delhi. 


Viceregal Zodge, Simla) September Zrdy 1915. 

Mt dbae Hailey, 

' * 

In reply to your letter of 1st September, I write to say that the Viceroy 
authorises you to state to the Government of India that it was his desire that 
you should proceed with the work of placing the King and Queen’s stones in 
special commemorative Chambers as speedily as possible. 

Tours sincerely, 

(Sd.) J. H. DxjBOULAT. 

No. 425. 

Viceroy to Secretary of State. 

Telegram, 6th September 1915. (Despd. from P. W. Dept.) 

In continuation my telegram, dated 17th November 1914, No. 1204-E. B., 
estimated amount of payment to be made in England to Delhi Architects 1915-16, 
£7,000 ; 1916-17, £18,000. 
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No. 426. 

I*E0M THE HON^BLE Me. W. M. HAILEY, c. s. i., c. i, b., Chief Commissioner of 

Delhi. 


Delhi, September 14^A, 1915. 

D.-o. No. 1329. 

My deab. DtjBoijeat, 

I send you herewith a copy of the proceedings of the 87th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[ BXCLOSCEE TO THE ABOVE LETTER.] 


Proceedings of the Eighty -seventh Meeting of the Imperial Delhi Committee 
held at Raisina on Zrd September 1915. 

Peesent : 

The Hon’bie Me. W. M. Hailey, c. s. i., c. i. e., i. c. s.. Chief 
Commissioner, Delhi, President. 

H. T. Keeling, o. s. i., Chief Engineer, Delhi. 

Me. G. Eainy, 1. 0. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmoeency, c. i. e., i. c. s.. Secretary. 

1. The proceedings of the 86th meeting were confirmed. 

2. Considered Mr. Lacey’s letter No. 96-B. D., dated 20th August 1915. 
The estimates and specifications of the electric installation in residences were 
discussed. 

It was resolved that the Government of India should be informed that the 
information required will be furnished shortly. 

3. Considered letter No. 94.M. D„ dated 16th August 1916, from the 
Deputy Secretary to the Government of India, Public Works Department. 

Kesolved that the correspondence be recorded. 
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4. Considered a letter No. 2195-W., dated 19tli August 1915, from the 
Chief Engineer forwarding an estimate amounting to Es. 9,656 for lowering 
the pumps of the temporary water-supply. 

Eesolved that the estimate be sanctioned. 

5. Considered letter No. 1725-E., dated 23rd August 1915, from the Chief 
Engineer forwarding a proposal of the Deputy Sanitary Commissioner that an 
extra local allowance of Rs. 10 per mensem should be given to the Sub- Assistant 
Surgeon attached to the Jor Bagh dispensary for attending on sick in the isola- 
tion hospital. 

Eesolved that the extra allowance cannot be granted. 

6. Considered a letter No. 2280, dated 28th August 1915, from the Chief 
Engineer forwarding a proposal that certain brick-field contractors should be 
compensated for loss of moulded bricks and other damage by rain in the cold 
weather and spring of 1915 at the Government brick-fields. 

Eesolved that the Committee agree with the Chief Engineer in holding 
that the present case is not one in which a claim to compensation has been 
established. 

7. Considered a letter No. 874- A., dated 11th August 1916, from the Chief 
Engineer forwarding a list of minor estimates sanctioned by him in July 1915 
amounting to Es. 34,910. 

Eesolved that the sanctions accorded be approved. 

8. Considered a Memo. No. 2091- W., dated 7th August 1915, from the 
Chief Engineer forwarding estimates (1) amounting to Rs. 8,720 for grassing 
the interior of Indrapat, and (2j amounting to Es. 7,910 for roads and paths in 
the interior of Indrapat. 

Eesolved that the estimates be sanctioned. 

9. Considered a Memo. No. 2189- W., dated 19th August 1915, from the 
Chief Engineer forwarding a revised estimate amounting to Es. 6,290 for tree- 
planting on certain roads and within the court-yards of the Indian Clerks’ 
quarters. 

Eesolved that the estimate be sanctioned in supersession of that amount- 
ing to Es. 9,617 sanctioned in Imperial Delhi Committee’s work sanction 
No. 54 of 1914-15. 

10. The Committee examined some designs under consideration as type 
designs for residences. 

As regards residences for officers of class II, it was decided to submit 
designs Nos. A-830 and A-837, subject to certain modifications to the 
Government of India. 



434 


As regards residences for officers of class VI the designs numbered A.821, 
822, 823, 843 and 847 were examined. It was decided that certain investiga- 
tions should be made with a view to reducing the cost per residence brought 
out by these designs. 

11. The following correspondence in connection with the provision of 
sites for the educational institutions in the new Capital was discussed by the 
Committee : — 

(i) Letter No. 1423, dated 19th August 1915, from the Secretary to the 
Government of India, Education Department, regarding the site 
of St. Stephens College. 

{ii) Letter No. 91-B. D., dated 10th August 1915, from the Secretary to 
the Government of India, Public Works Department, regarding 
sites in the Educational enclave. 

{iit) Letter No. 2226, dated 21st August 1915, from the Chief Engineer 
asking for data regarding the size of the Educational institutions 
proposed. 

12. Considered a Memo. No. 2263-W., dated 2ath August 1915, from 
the Chief Engineer forwarding an estimate amounting to Es. 13,053 for 
laying-out a garden round Gurduwara Bungala in the clerks’ quarters area. 

Eesolved that the estimate be sanctioned. 

13. Considered a Memo. No. 2185-W., dated 18th August 1915, from 
the Chief Engineer forwarding an estimate amounting to Es. 62,354 for the 
construction of seven European clerks’ quarters of class I of the types already 
submitted to the Government of India. . These quarters will be required for 
occupation next year. 

Eesolved that the estimate be sanctioned. 

14. Considered letter No. 97-B. D., dated 27th August 1916, from the 
Deputy Secretary to the Government of India, Public Works Department. 

Eesolved that copies should be sent to the Chief Engineer and Audit 
Officer for necessary action. 

15. Considered the Audit Officer’s schedule of expenditure for July 1915. 

Eesolved that it be recorded. 

Eesolved further that the sum of Es. 6,73,000 be reappropriated from the 
English to the Indian grant under D.-L Buildings. 

16. Considered the Chief Engineer’s No 927- A., dated 26th August 1916 
submitting his progress report for the period ending 31st July 1916. 

Eesolved that the report be recorded. 
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17. Considered Chief Engineer’s letter No. 2201-‘W., dated 20th August 
1915. 

Resolved that the Audit Officer he authorised to pass hills up to Rs. 16,000 
on levelling the site north and south of Government House and up to Rs. 9,000 
north and south of Raisina Hill in anticipation of sanction to the estimates 
vrhich are not yet ready. It was explained that in both cases, if the levelling 
were not commenced, either work on the foundations of Government House 
and the Secretariat would he delayed or unnecessary expense incurred hy 
double-handling of material. 


No. 427. 

Secretary of State to Viceroy. (R. & A. Dept.) 

Telegram, 16 September 1916, 12-15 p. m. (Reed. I7th, 10-80 a. m.) 

Your Revenue Despatch No. 11, dated 6th August. Delhi. Acquisition 
land for western area sanctioned. 


No. 428. - 

Feom the HON’BLE Me. W, M. HAILEY, c.s.i., c.i.e., Chief Commissioner of Delhi. 


Delhi, September 1915. 


Mt deae DuBoitlat, 

His Excellency asked me a short time ago about the progress of Lutyens’ 
plans for the Jaipur column. We have now received a proper half -inch design 
and are estimating the cost. I will report this as soon as we ascertain it. 

As regards the Durbar column, we have now at last received the stone 
from Jhansi. We were obliged to send one of our own engines dovra to the 
quarry in order to haul it to the railway, and the railway could not deliver 
it for some time, as the only truck capable of carrying it Was engaged 
elsewhere. 


I am, yours sincerely, 
(Sd.) M. HAILEY. 
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No. 429. 

To E. L. LUTYENS, Esq., a. e. a. 


Ficer^al Lodge, Simla, September IZrd, 1915. 


My DiAB Ltjtyens, 

Many thanks for yonr letter of September 2nd. 

I shall wait to see your model before expressing any further opinion 
upon the proposed column beyond saying that I think it will be difficult in 
this country to work the oak-leaf pattern on the column, or to do any good 
carving of figures, horses, &e., on the base. 

I am glad to hear that the specifications, &c., have arrived and are now 
being examined as regards the cost. 

I am so glad that Baker was not hurt in the accident to the Irish Mail, 
and I shall look forward to seeing you both in November. 

Yours very sincerely, 

- (Sd.) HABDINGE OE PENSHURST. 


No. 430. 

Feom the HON'BLE Me. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


Delhi, September 2Sth, 1915. 

My deab BtiBotjiay, 

As I informed you a few days ago, we have been examining the plans of 
the Jaipur Column sent us by Mr. Lutyens. The approximate estimate works 
out at Rs. 2,38,000 and there are some doubtful factors which may increase 
the expenditure up to Rs. 2,60,000 or Rs. 2,60,000. It would be inadvisable 
to proceed to work on this column in view of the fact that the grant is limited 
to two lakhs, and, with His Excellency’s permission I propose to inform 
Mr. Lutyens ©f the result of our analysis of his design, requesting him to make 
the alterations necessary to bring the estimated expenditure down to two 
lakhs. 


I am, yours sincerely, 
(Sd.) M. HAILEY. 
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No. 431. 

Feom E. L. LUTYENS, Esq., a. e. a. 


17, Queen Anne’s Gate, 


My dear Lord Hardings, 


Westminster i S. W., 
September 30^A, 1915. 


Many thanks for Your Excellency’s letter. 

I foresee no difficulty in altering the details you mention, i. e., the lotus 
leaf and the star. lam having an alternative model made for your criticism. 

The pointed lotus and the star with five points on one plane iostead of the 
five points coming within a spherical figure, where lies the difficulty. 

As it is not possible to make a five-pointed star unless you give it a leg 
to stand on which might look like six points ; the leaf I showed on the drawing 
I sent you was taken from a renaarkably fine lotus of Chinese origin in the 
British Museum. 


The points on the star on the drawing are symmetrical, but perspective 
distorts them naturally. 

The great thing and the only thing that matters at this stage is that 
Tour ExceUency likes the general proportions, and of that I am very glad. 

I have had a disappointing telegram from Keeling saying the cost is beyond 
the money allowed, but I am advised here from the figures he sends me a 
reduction of six inches in the width of the column reducing the proportions 
generally in ratio would bring the column within the allowance. 

It is a pity if the size has to be sacrificed ; hut unless the two designs were 
seen together in reality, the ordinary man would not realise that a column a 
little larger would look better. If this reduction satisfies Keeling, it wiU cause 
no delay. 

I am glad Tour Excellency was pleased with the progress, directly the 
buildings grow up out of the ground, the work apparently goes quick, the process 
of completion appears tardy again. 

I am glad the stones are moved and. can rest permanently. 

We have not definitely been able to settle the date we leave for India. I go 
with the Duke of Alba to Spain on the 20th of October and will join a P. & 0. 
at Gibralter, this will he somewhere about November 1st. I hope Baker will 
join the same boat at Marseilles. 

Alba is going to build a house for his brother Penarauda. McKenna tells 
me it is a patriotic thing for me to export wits and baths ! though the Empress 
Eugenie who is interested in this venture thinks two baths are quite enough 
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for any house, but then she is 91. I shall bring out three models and seven 
new pictures ' for your criticism, and lots of drawings. The longer we can 
stay here, the more work we can get through, though the war makes assistants 
very difficult to procure. 

My one-eyed assistant goes to the front in France this week ! 

I am bringing out to Delhi a helio-chronometer, which will enable us 
all at Eaisina out of hearshot of Your Excellency’s gun to have the correct 
time by the sun. 

Arthur Balfour is coming to see the Delhi drawings, he seems mellow 
about the scheme, but generally the war absorbs all interests. 

I wish we could have the money reputed to be wasted to adorn your 
great scheme!! 

I have seen Nicholson several times. Is there no one who wants your 
portrait once again, so he might come out this winter ? 

Yours very sincerely, 

(Sd.) EDWIN L. LUTYENS. 


No. 432. 

Secretary of State to Viceroy. (P. W. Dept.) 

Telegram P., 1st October 1916, 12-10 p. m. (Reed. 2nd, 6 a. m.) 

Following for Keeling, Chief Engineer, from Lutyens : — 

Begim. Your telegram regarding column received. I am advised that 
ratio reducing column to 7 feet 6 inches diameter will bring cost within the 
limit. Ends, 


No. 433. 

FaoK H. BAKER, Esq., r. s. i. b. l . 


27, Eaton Blace, S. W., October *lth^ 1915. 

Dbab Loed Haedinge, 

As you last year asked me to hurry up Brook about the King Edward, 
statue, I saw him recently about it; and he now writes the letter which I 
enclose. He said pathetically ” I have only two hands ”, but I fancy he is not 
working with the vigour of his youth nor, like most of us, of pre-war days. 



439 


We all hope to arrive in Delhi on the 21st of November. I have this 
house full of draughtsmen working on details of the Secretariat, and we shall 
bring out enouaih to keep Keeling busy for many a long day. I hope too I 
shall have some perspectives to illustrate the building more completely ; and 
perhaps tempt some donors of sculpture ! I hope there will be some money 
available to give interest to the King and Queen’s stone chambers. I have 
sent out plans for the inscription, the bronze insignia on the top of the stone 
and a design for the paving. As the stone is such a common-place one, it is all 
the more important to surround it with an aura of majesty by means of art. 
The inscription must be “ poetry ” not “ prose ” in the architectural sense. 

I have been working out for the “ Kound Table ” people symbols for the 
Dominions and Dependencies of the Empire and suggest putting these in a circle 
of inlaid marble round the star of India on the floor of the stone chamber. 

I have sent Keeling a plan. 

This gave me the idea that there should be such a collection of symbols — 
or arms or crests — for the different provinces of India. The India Ofidoe say 
there are none at present. 

I have got Sir George Birdwood to help me and Harris. These will he 
interesting I think, though some provinces are puzzles ! I am going to the 
India Office library to hunt up authorities. I hope you will approve of the 
idea. Symbolism means so much to Indians ; and it makes our decoration so 
much more interesting and intellegible. 

What anxiety you must be having, Sir, with the slow progress, and 
spreading of the fields of war 1 

South Africa has happily surprised us, but I hear that Botha has a very 
doubtful election battle to fight. We owe him much. 

I am, &c., 

(Sd.) HEEBERT BAKER. 

[enclosueb to the above letter.] 


From SIR THOMAS BROCK, a.r. a., to HERBBRT BAKER, Es(i., r. e. i. b. a., 27, 

Eaton Place, S. W. 


Dear Me. Baker, 


The Studio, 80, Omahurg^h Street, 

Regents Park, JV. W., Octoler ^th, 1915. 


With reference to your enquiry regarding the progress of the statue of King Edward for 
Delhi, I naay say that I have conopleted the whole of the bronze work for the pedestal with the 
exception of the end panel. 
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I am pushing on with the modelling of the Colossal Equestrian Statue of the King which 
I hope to finish about the end of the year. It will then be sent to the foundry to be cast in 
bronze. 

I shall be glad if you will kindly point out to the Viceroy that the work has proceeded 
uninterruptedly since I received the commission, but naturally a monument of this size and 
importance cannot be done hurriedly. 

I have not forgotten my promise to give you the names of some young sculptors who, I 
consider, would prove useful to you at Uelhi. 

I have been waiting for the schools to re-open, so that I might ascertain what men would 
be available as many have gone to the front. 

Yours sincerely, 

(Sd.) THO. BROCK. 

No. 434. 

From THE HON'BLE Me, W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 

Delhi, October 2th, 1915. 

D.-o, No. 1446. 

My djeab. DuBouxat, 

I send you herewith a copy of the proceedings of the 88th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I regret that a copy of the proceedings of this meeting was not despatched 
at an earlier date. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[enclosure to the above letter.] 

Proceedings of the JEighty-eighth Meeting of the Imperial Delhi Committee 
held in Simla on \bth September 1915. 

Present : 

The Hon’ble Mk. W. M. Hatley, g. s. i., o. i. e., i. c. s., Chief 
Commissioner, Delhi, President, 

Me. H. T. Keeling, c. s. i., Chief Engineer, Delhi. 

Me. G. Hainy, 1. 0 . s., Pinancial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. E. deMontmoeenoy, c. i. e., i. c. s., Secretary. 
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1 . The proceedings of the 87th meeting were confirmed. 

2. Considered a letter No. 2389-’W.j dated 13th September 1915, from the 
Chief Engineer forwarding the sanctioned estimates for the electric light 
installation in the experimental bungalows with a report in regard to the 
experimental installation with which these bungalows have been equipped. 

Resolved that a copy of the correspondence be submitted to the Govern- 
ment of India for information. 

3. Designs A-821, 822, 823, 847 and 843 for residences for officers of class 
VI were considered in Committee with special reference to a detailed analysis 
of quantities and rates which had been prepared with the object of comparing 
the cost of design A-821 with that of the bungalow of the Sub-Divisional 
Officer, Public Works Department, Western Jumna Canal, Delhi. 

It was resolved to submit the designs to the Government of India with a 
report showing the reasons for the difference of cost between the designs. 

4. Designs A.883 and 881 for residences for officers of class III were 
considered in Committee. 

It was resolved to submit them to the Government of India. 

5. Considered a letter No. 1862-E., dated 13th September 1915, from the 
Chief Engineer recommending that sanction be given to tbe installation of a 
telephone connection for the office of the Sub-Divisional Officer, Camps and 
Bungalows, for the winter season. 

Resolved that the proposal be sanctioned. 

6. Considered a letter No. 1782-W,, dated 2nd September 1915, from the 
Chief Engineer regarding the evacuation of the village of Jorbagh. 

Resolved that it is unnecessary to require the lessees to evacuate until it 
is possible to offer them suitable sites elsewhere. 

7. Considered letter No. 1046-130-12, dated 6tb September 1915, from the 
Secretary to the Government of India, Revenue and Agriculture Department, 
forwarding a draft of the form of lease for sites for bazars, shops, banks, &c., as 
finally approved by the Government of India. 

Resolved that the correspondence be recorded. 

8. Considered a letter No. 2228-W., dated 21st August 1915, from the 
Chief Engineer requesting sanction to an excess of Rs. 2,661 over an estimate 
of Rs. 3,000 for the manufacture of ballast. 

Resolved that the excess be sanctioned as the quantity of ballast manufac- 
tured was in excess of that estimated for and the manufacture has shown a 
profit. 

9. Considered the Chief Engineer’s No. 2381 -W., dated 13th September 
1915, submitting a supplementary estimate for Rs. 6,060 for shedding on 
works. 

Resolved that the estimate be sanctioned. 
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No. 436. 

From the HON’BLE Me. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


Delhi, October VI th, 1915. 


Mt dear Lord Hardinge, 

I have received a notice saying that the statue of Sir Alec Taylor will 
leave England this month. 1 understand, from the letter that the Committee 
will write to Colonel Maxwell on the subject of an opening ceremony. 

I know that Tour Excellency is unwilling to unveil the statue, and I 
venture to think that it would he better if I were to tell the Committee that 
in my opinion, in view of the prevalence of war, it would be better if we had 
nothing but a small private ceremony. This might, I think, be suitably 
performed by the Officer Commanding the Royal Engineers in India, in view 
of Sir A. Taylor’s connection with that body. 

I gather that the Home Committee, which was originally presided over by 
Lord Roberts, mainly consists of a few personal friends of Sir A. Taylor, now 
very old men. I doubt if they have any very keen interest in the manner in 
which the statue is unveiled. 

I have thought it best to take Tour Excellency’s orders on this subject 
before writing to the Committee, or making any suggestion to them regarding 
the question of a ceremony. 

I am, yours sincerely, 

(Sd.) W. M. HAILET. 


No. 436. 

To THE HON’BLE Me. W. M. HAILEY, c.s. i., c. i.e.. Chief Commr. of Delhi. 


Viceroy’s Camp, Naini Tal, October 18th, 1915. 

Mx DEAR Hailey, 

I have just received your letter of October I7th respecting the statue of 
Sir Alec Taylor, and I quite agree with what you propose to write to the 
Committee about the opening ceremony, which I have no desire to perform. 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHHRST. 
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No. 437. 

From THE HON’BLE Mr. W. M. HAILEY, c. s. i., o. i. b., Chief Commissioner of 

Delhi. 


Delhi, October 19th, 1915. 

D.-o. No. 15a9. 

My dear DuBotilat, 

I send you herewith a copy of the proceedings of the 89th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclosure to the abote letter.] 

Proceedings of the Mghty-nineth Meeting of the Imperial Delhi Qommittee 
held at Daisina on IMh October 1915. 

Present : 

The Hon’ble Mr. W. M. Hailey, o. s. i., c. i. e., i. o. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeiino, c. s. i., Chief Engineer, Delhi. 

Mr. G, B/Adty, I. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. E. deMontmorency, c. i. e., i. c. s., Secretary. 

1. The proceedings of the 88th meeting were confirmed. 

2. Considered the first and second supplementary schedule of expenditure 
for March 1915 received with the Audit Officer’s endorsements Nos. (1) 3229, 
dated 6th September 1915, and (2) No. 3812, dated 6th October 1916. 

Resolved that the schedules be recorded. 

3. Considered a Memorandum No. 2605, dated 28th September 1915, 
from the Chief Engineer forwarding an estimate amounting to Rs. 64,600 for 
the cost of a road connecting the new city area with the new cantonment. 

Resolved that the estimate be sanctioned, and that the Chief Engineer be 
asked to report what reductions should be made in the earlier estimate for 
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soling and earth- work of certain lengths of road which become unnecessary 
owing to the present project. 

4. Considered a Memorandum No. 2604-W., dated 7th October 1915, from 
the Chief Engineer forwarding an estimate amounting to Es. 31,600 for 
leyelling the ground to the north and south of the Secretariats. 

' Eesolved that the estimate be sanctioned. 

5. Considered the question of delegation of powers to the Superintending 
Engineer, the Superintendent of Works and the Electrical Engineer to sanction 
estimates. 

Eesolved that — 

(1) Under heads other than D-X, the Superintending Engineer and the 

Superintendent of Works are granted full pow'ers to sanction 
works, the estimated cost of which does not exceed Es. 1,000. If 
the estimated cost of a work exceeds Es. 1,000, but does not 
exceed Es. 6,000, the administrative approval of the Committee 
must be obtained before sanction. 

(2) In the case of estimates debitable to head D-X, the same powers are 

delegated to the Superintending Engineer, the Superintendent of 
Works and to the Electrical Engineer as regards works under his 
control. AE estimates for works under this head, the estimated 
cost of which exceeds Es. 6,000 will be submitted by these 
officers direct to the Committee. Monthly lists of the works 
sanctioned in exercise of the powers now delegated will be sub- 
mitted to the Committee by each of these officers in the same 
manner as lists are submitted by the Chief Engineer at present. 

6. Considered a letter No. 971- A., dated 9th September 1915, from the Chief 

Engineer forwarding a list of minor estimates sanctioned by the Chief Engineer 
during the month of August 1915 amounting to Es. 6,933.” ° 

Eesolved that the sanctions given be approved. 

7. Considered a letter No. 34;.9, dated 30th July 1915, from the Political 
Agent, Eastern Eajputana States, proposing that the rate per cubic foot of red 
Ashlar blocks quarried from the State quarries of the Bliaratpur Durbar in the 
case of stones of a thickness of two feet or more be raised to Ee. 0-12-0 /. o r, 
Paharpur per cubic foot with a rebate of Es. 1-8-0 per 100 cubic feet on 
orders exceeding 7,500 cubic feet instead of Es. 0-8-0 which is the present rate 
and was intended only to apply to stone of ordinary thickness. 

Eesolved that the proposal be agreed to. 

8. Considered a Memorandum No. 2591-W., dated 6th October 1915, 
from the Ch,ief Engineer forwarding an estimate amounting to Es. l7,322 for 
the purchase and erection of one 108" Ball Mill for grinding ash. 
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Eesolved that the estimate be sanctioned. 

9. Considered a Memorandum No. 2668- W., dated 12th October 1915, 
from the Chief Engineer forwarding a revised estimate amounting to Bs. 34,778 
for filling in a nullah by the Delhi Gate. 

Eesolved that the revised estimate he sanctioned. * 

10. Considered the progress report of the Chief Engineer for the period 
ending 31st August 1916. 

Resolved that a special report he called for regarding the expenditure on 
item 97 “ Rest house at Barauli ”, and that the Chief Engineer be asked to 
supply preliminary estimates regarding item Nos. 8 and 9 connected with 
filling in the Government Court, front steps, walls, paving court and garden. 

11. The question of the allotment of the leases of six private brick kiln 
sites was considered by the Committee. 

It was resolved that they should be allotted in the following manner : — 
Kiln site No. 1. Bakhtawar Mai, Narain Das. 

Ditto 2. Sheikh Abdul Aziz. 

Ditto 3. L. Chiranji Lall, General Contractor, Delhi. 

Ditto 4. Sirdar Sujan Singh. 

Ditto 6. Manohar Lall Varma, Contractor, Delhi. 

Ditto 6. Zamir & Co. {S. Bashirruddin) Delhi. 

12. Considered a Memorandum No. 2431- W., dated 17th September 1915, 
from the Chief Engineer forwarding estimates (1) amounting to Rs. 3,691 for 
running expenses, and (2) Rs. 1,896 for establishment required in connection 
with the Earashkhana pumping station. 

Resolved that the estimates be sanctioned. 

13. Considered a Memorandum No. 2503-W., dated 28th September 1915, 
from the Chief Engineer forwarding revised and supplementary estimates for 
the diversion of the Khushak nullah amounting to Rs. 30,853. 

Resolved that the revised estimate be sanctioned. 

14. Considered the schedule of expenditure for August received with the 
Audit Officer’s endorsement No. 3618, dated 24th September 1915. 

Resolved that the schedule be recorded. 

16. Considered the Chief Engineer’s letter No. 1915-E., dated 18th 
September 1916, delegating to the Superintending Engineer and Superintendent 
of Works powers in respect of sanctioning leave of all kinds to upper 
subordinates (other than those holding charge of a Sub-Division) lower 
subordinates, clerks and draftsmen employed in their circle in all cases in 
which substitutes are not required and the absentees work can be arranged for 
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withiu the circle and letter No. 1917-E. of the same date delegating similar 
powers to the Electrical Engineer and the Deputy Sanitary Commissioner in 
respect of subordinate establishments employed under them in cases, were the 
absentees work can be arranged for out of their own establishment. 

JElesolved that the delegations made be confirmed. 

16. Considered an estimate amounting to Es. 17,618 for running and 
maintaining five steam lorries and one motor tractor during 1915-16. 

Eesolved that the estimate be sanctioned. 

17. Considered a Memorandum No. 2409-W., dated 15th September 1915, 
from the Chief Engineer forwarding an estimate amounting to Es. 1,24,216 
for the purchase of additional stone-dressing plant and Es. 74,000 for providing 
for shedding, cranes, shafting, &c., for stone- dressing plant. 

Eesolved that the estimates be sanctioned. 

18. Considered a Memorandum No. 2538-W., dated Ist October 1915, 
from the Chief Engineer forwarding an estimate amounting to Es. 57,286 
for earth work to the north and south of Government House to bring areas 
in plots 107, 31 and portion of 41 to conform to the contours proposed by the 
Consulting Architects. 

Eesolved that the estimate be sanctioned. 

19. Considered a question of an alteration in tbe storage system of the 
, pumped water-supply for irrigating the park at the Gurduwara Bungala. 

Eesolved that the alteration, which is estimated to cost approximately 
Es. 600, be made. 


No. 438. 

To SIE J. H. MARSHALL, Kt., c. i. e., Director-General of Archaeology in India. 

Viceregal Lodge, Simla, October 28^A, 1915. 

Mt deab Mabshalii, 

You will remember speaking to me about showing the Viceroy round some 
of the ancient monuments of Delhi. I am sorry for the delay in writing to 
you, but I have been rather rashed of late. I have however now heard from 
His ExceUeney in camp who welcomes the idea and will be very glad of an 
opportunity of going round with you.. His Excellency will he in Delhi 
between the 12th and the 19th December ; and if you will hold yourself in 
readiness there during that period, the Viceroy will doubtless let you know 
later on what day and time will suit him. If you will send me a reminder 
about the 11th December, I will put the matter before him for orders. 

Yours sincerely, 

(Sd.) J. H. DtjBOTJLAY. 
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No. 439. 

Fbom the HON’BLE Me. W. M. HAILEY, c.s. i., c. i. e., Chief Commr. of Delhi. 


D.o.-No. 1636. 


Delhi, November 10#A, 1916. 


My dbae DtjBotjlat, 

I send you herewith a copy of the proceedings of the 90th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

Yours sincerely, 

(Sd.) W. M. HAILEY. 


[enolosueb to the above lettee. ] 


Proceedings of the Ninetieth Meeting of the Imperial Delhi Committee held 
on the 4ith November 1915 at Naisina. 

Peesent : 

. The Hon’ble Me. W. M. Hailey, c. s. i., c. i. e., i. c. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, o. s. i.. Chief Engineer, Delhi. 

Mr. G. Rainy, i. c. s., Mnanoial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmoeenoy, o. i. e., i. c. s.', Secretary. 

1. The proceedings of the 89th meeting were confirmed. 

2. Considered the following estimates, (1) for the maintenance of steam- 
rollers in 1916-16 amounting to Rs. 5,370, and (2) for the running expenses of 
12 steam-rollers in 1915-16 amounting to Rs. 18,000 gross. 

Resolved that the estimates be sanctioned. 

3. Considered an application from the Chief Engineer to purchase 415 
cwt. of oast iron pipes 18"xl2'‘' locally. 

Resolved that sanction to local purchase under rule 6 he given. 

4. Considered a note, dated 21st September 1915, from the Chief Engineer 
regarding the emoluments of Mr. Walton from the date on which he took over 
charge of the division held by Mr. Sykes. 
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Hesolred that Mr. Walton’s emoluments be fixed at Es. 750 from that 
date rising by one increment of Rs. 50 to Rs. 800. No increment will be 
given for two years. 

5. The Committee examined the progress made in working out the cost of 
the various methods of providing for the irrigation requirements of the new city. 
It was decided the Government of India should be addressed, explaining that 
it would not be possible to submit a complete report on the subject before the 
new year. 

6. Considered a letter No. 1181, dated 9th October 1915, from the Chief 
Engineer forwarding a list of minor estimates amounting to Rs. 17,502 
sanctioned by him in the month of September 1915. 

Resolved that the sanctions given be approved. 

7. Considered a Memorandum No. 2720-W., dated 19th October 1915, 
from the Chief Engineer forwarding an estmate amounting to Rs. 6,820 to 
cover the cost of constructing 220 further seats of brick in mud latrines for 
the labour of the new capital. 

Resolved that the Chief Engineer be asked to submit a note by the 
Deputy Sanitary Commissioner to show the necessity for the provision. 

8. Considered the schedule of expenditure for September 1915 received 
with the Audit Officer’s endorsement No. 4062, dated 22nd October 1915. 

Resolved that the schedule be recorded, 

9. Considered a letter No. 2124.E., dated 22nd October 1915, from the 
Chief Engineer recommending that the Sub-Divisional Officer, Camps and 
Bungalows, be granted an advance of Rs. 900 for the purchase of a motor cycle 
and the usual motor cycle allowance of Rs. 40. 

Resolved that the advance and allowance be granted. 

10. The question of the site for the Ayurvedic-Unani Tibbia College was 
discussed. It was decided to select a site in the extension area, west of the 
ridge. 

11. The question of constituting the area acquired for the new capital 
into a municipality was discussed. It was decided to address the Chief 
Commissioner with a view to his taking action under section 4 (I) of the 
Punjab Municipal Act. 

12 Considered a Memorandum No. 2430, dated 1st December 1914, from 
the Chief Engineer forwarding an application from Mr. Barnett. Mr. Barnett 
asks that as deputation and local allowances of a remunerative character are in 
future to reckon for leave and pension allowances, and as he was allowed by the 
Secretary of State to reckon his deputation allowance as salary in calculating 
his pay, while on duty in England, be should be permitted to reckon his leave 
pay on similar lines. 
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Resolved that Mr. Barnett be informed through the Chief Engineer that 
the rule to which ho refers not having been applied with retrospective effect 
either by the Government of India or the Secretary of State, his claim does not 
appear to the Committee to be a good one, and the Committee do not consider 
his case to be one which they would be justified in recommending to the 
Government of India for consideration. 

13. The Committee considered some designs for class I and class III 
bungalows. With reference to the Secretary to the Government of India, 
Public Works Department’s demi-official letter, 32 B.-D., dated 23th October 
1916, it was decided to authorise the Chief Engineer to put in hand one class 
III bungalow of design 883. 


No. 440. 

From THE HON’BLE Mr. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


D.-o. No. 1667. 


Delhit November l&th, 1916. 


My dear DuBoulat, 

I send you herewith a copy of the proceedings of the 91st meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

Your^ sincerely, 

(Sd.) W. M. HAILEY. 


[ EMCLOSUEE TO THE ABOVE LETTER. ] 

Froceedings of the Ninety -first Meeting of the Imperial Delhi Committee held 

at Delhi on IWi November 1916. 

Present : 

T:^b Hon'blb Mr. W. M. Hatley, c. s. i., c. l b., Chief 

Commissioner, Delhi, President. 

Mr. H. T. Keeling, o. s. i.. Chief Engineer, Delhi. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. leMontmorency, c. i. e., i. c. s., Secretary. 

1. The proceedings of the 90th meeting were confirmed. 

2. With reference to Resolution No. 13 of the last meeting of the Com* 
mittee an estimate for Bs. 29,600 was sanctioned. 
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3. Considered a letter No. 2142-E.5 dated 27th October 1915, fiom the 
Chief Engineer forwarding an application from the Superintendent of Works 
for double motor fare in lieu of double first class railway fare in connection 
with a journey performed by him from Simla to Kalka. 

> ^ Resolved that the claim is not admissible under Article 1011 (a) of the 
Civil Service Regulations, and that there is no good ground for making a 
special concession. 

. 4. Considered a letter No. 2218-E., dated 4th November 19] 6, from the 
Chief Engineer proposing that an advance of Rs. 3,800 should he given 
repayable in 36 instalments to Mr. E. B. Walton, Executive Engineer, for the 
purchase of a 4-seated motor car, and that a motor car allowance of Rs. 220 per 
mensem should be given to him for the upkeep of the motor car whilst in 
charge of a Division. 

Resolved that the proposal be sanctioned. 


No. 441. 

Fsou THE HON^BLE Mr. W. M. HAILEY, c. s. i., c. i. e., ChicE Commissioner of 

Delhi. 


DeUd, November Z^th, 1916. 

D..O. No. 1729. 

Mt dear DtiBotjlat, 

I send you herewith a copy of the proceedings of the 92nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency. 

I am, yours sincerely, 

(Sd.) W. M, HAILEY. 

[mrCLOSDEE TO TIIE ABOVE LETTER.] 

Proceedings of the Ninety-second Meeting of the Imperial Delhi Committee 
held at jEiaisina on 26^/i November 1916. 

Present : 

The Hon’ble Mr. W. M. Hailey, c s. j., c.i.k, i. c.s., Chief 
Commissioner, Delhi, President 

Mr. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Mr. G. Rainy, i. o. s.. Financial Member. ^ 

Mr. W. H. Niceolls, Architect Member. ‘ 

Mr. G. E. deMon'jmorency, c. i. e., i. o. s., Secretary. 

1. The proceedings of the 91st meeting were confirmed. 
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2. Considered a letter No. 1210-A., dated 21st October 1915, from the 
Chief Engineer forwarding the progress report under head 61 for the period 
ending SOth September 1915. 

Resolved that the report be recorded. 

3. Considered a letter No. 2279-E., dated 13th November 1915, from the 
Chief Engineer forwarding a scheme for a revised scale of grade and pay of 
draftsmen in Delhi. The monthly cost of the proposed scale totalling 
Rs. 6,901-4-0 as compared with Rs. 5,905 the monthly cost of the present 
sanctioned scale. 

Resolved that the proposed scale be approved. 

4. Considered a demi-oflBcial letter No. 06-B. D., dated 18th November 
1915, from the Hon’ble Mr. R. P. Russell regarding the lighting of certain 
roads in the new city area. 

Resolved that an estimate be prepared for lighting the road known as the 
Kutab diversion road, and that meanwhile the temporary lighting of the 
harriers, corners and sign posts of that road be improved, and that the edges of 
the road be defined by whitened beacons. 

6. Considered a Memorandum No, 2849-^"., dated 4th November 1916, 
from the Chief Engineer proposing a temporary lease of land to Mr. Amar 
Nath B. Bhaskar for a pottery and tile factory. 

. It was resolved to grant a lease, subject to some additions in the conditions 
proposed by the Chief Engineer. 

6. Considered, a letter No. 1282-A., dated 9th November 1915, from the 
Chief Engineer forwarding a list of minor estimates amounting to Rs. 22,983 
sanctioned by the Chief Engineer in the month of October 1916. 

Resolved that the sanctions given be approved. 

7. Considered a letter No. 320-L, A., dated 4th November 1915, from the 
Special Land Acquisition Officer forwarding a proposal for raising the pay of 
nine members of his menial establishment by Rs. 18. As this is a temporary 
establishment and is about to be dispersed, tiie Committee resolved that the 
proposal could not be entertained unless tiie Special Land Acqui<?ition Officer 
could show that the cost could be met by savings under other heads in his 
establisiiment charges, 

B. Considered a Memorandum No. 2922- W., dated 15th November 1915, 
from the Chief Engineer forwarding the designs and estimates for the Great 
Place. 

■It was resolved to forward the designs and the approximate estimate to 
the Government of India. The total of the approximate estimate amounts to 
Rs. 6,92,800 exclusive of contingencies. It was decided to recommend the 
omission of the fountain basins Avhich would reduce the cost to Rs. 4 76 lakhs 
or with contingencies to Rupees five lakhs. 
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No. 442. 

Viceroy to Secretary of State, 

Telegram, 2nd December 1915. (Dcspd. from P. W. Dept.) 

Please see our despatcli No. 16.P. W., dated August 6th, Russell. His 
case IS not corered by your telegram, dated October 12th. At present juncture 
vre consider it is most important to retain services of Russell till end of March 
as important questions connected with new city must be settled by then. We 

trust, therefore, you will sanction our proposal to retain him up to Slst 
March. ^ 


No. 443. 


Feom the HON'BLE 


Mb. W. M. HAILEY, c.s. i , c. i. e.. Chief Conamr. of Delhi 


Delhi, December 7lh, 1915. 

D.o.-No. , 

Mt dear DuBotjlat, 

I send you berewith a copy of the proceedings of the 93rd meeting of the- 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely,. 

(Sd.) W. M. HAILEY. . 

[bkclosxjm to the above lettkb. ] 

Proceedings of the Ninety4hird Meeting of the Imperial Delhi Committee held' 

at Baisina on 3rd December 1915. 

Present : 

The Hon’blbMr. W. M. Hailey, o.s.i., o. i. e., lc/s.. Chief 
Commissioner, Delhi, I resident. 

Mr. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Mr. 6. Rainy, i. c. s., Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, o. i. b., i. o. s., Secretary. 

1. The proceedings of the 92nd meeting were confirmed. 
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2. Considered an estimate amounting to B,s. 29,500 for the construction of 
a residence for an officer of class III according to design A.-899. 

Eesolved that the estimate be sanctioned. 

I 

3. Considered an estimate amounting to Es. 4,659 for the construction of 
back service roads in plot 1x2. 

Eesolved that administrative approval be conveyed. 

4. Considered letter No. 166- M. D., dated 23rd November 1915, from the 
Deputy Secretary to the Government of India, Public works Department, 
forwarding the project report and estimates of the Delhi realignment survey. 

Eesolved that the Chief Engineer be asked to examine the estimates with 
reference to the proposal that the works comprised in section No. 1 should be 
undertaken by the Chief Engineer of the Imperial Delhi Committee. 

Eesolved that the attention of the Government of India be drawn to the 
necessity of providing a footway at the proposed railway station and to the 
necessity of arranging for the removal of a portion of the Great Indian 
Peninsula Locoyard in the next financial year. 

5. The lay-out of the educational buildings was discussed, and a plan A-906 
approved for submission to the Government of India. 

6. Considered an estimate amounting to Es. 1,781 for the construction of 
a siding at Nizamuddin station in connection with the delivery of coal to the 
brick-fields. 

Eesolved that administrative approval be given to the estimate. 

7. Considered the schedule of expenditure for October 1916 received with 
the Audit Officer’s Memo. No. 4580, dated 24th November 1915. 

Eesolved that the schedule he recorded. 

8. The question of the retention of the engineering staff attached to the 
Land Acquishion Officer was considered. It was decided to retain the 
establishment consisting of one overseer, two chapiasies and two khalasies 
from 31st December 1915 to 31st March 1916 at an estimated cost of Es. 363 
for the period. 

9. Considered a letter No. 152-B. D., dated 2nd November 1915, from the 
Deputy Secretary to the Government of India, Public Works Department. 

Eesolved that enquiries be made from the Government of India whether 
■|-soale drawings of the central buildings followed by completion plans would 
suit their requirements. 

10. Considered an estimate amounting to Es. 3,276 for constructing the 
north and south road in block 111. 

It was resolved to grant administrative approval. 
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No. 444. 


To H. E. GENERAL SIR BEAUCHAMP DUFF, o. c b., k. c. s. t., k. c. t. o., c. i. e,, 
A.-D.-C.»General, Commander-ia-Chief in India. 


Viceregal Lodge, Delhi, December IMh, 1916. 

Mt dear Genbead, 

I am interested in the creation of a purdah garden that has been proposed 
on the site of the old cantonment garden near the fort. I know that there are 
some technical and military difficulties in this connection, but will you allow 
Colonel Dallas to talk the matter over with Hailey to see whether means cannot 
be found to overcome them ? 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHURST. 


No. 445. 

Feom H. E. general sir BEAUCHAMP DUFF, g. c b., k. c. s. i., k. c. v. o., 
c. I. B., A.-D.-C.-General, Commander-in-Cliie£ in India. 


Mt dear Viceroy, 


Delhi, December lUh, 1915. 


I will certainly tell Dallas to discuss the purdah garden question with 
Hailey. Drimd faciei should think that any difficulties might be overcome, 
but something must depend on the proposed area of the garden. 

Very sincerely yours, 

(Sd.) BEAUCHAMP DUEE. 


5 No. 446. 

Feom the HON^BLE Me. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi, 

Delhi, December 14/1 5!fA, 1915. 

D.-o. No. 1801. 

Mt dear DuBotjiat, 

I send you herewith a copy of the proceedings of the 94th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. EAILET. 
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[enclostjeb to the boeeqoing lettbe.] 


Proceedings of the Ninety-fourth Meeting of the Imperial Delhi Committee 
held at Raisina on 10th December 1915. 

Peesent : 

The Hon’ble Me. W. M. Hailey, c. s. l, o. l e., i. c. s., Chief 
Commissioner, Delhi, President. 

Me. H. T. KsELiNa, c. s. i., Chief Pkgineer, Delhi. 

Me. G. Paint, i. c. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. F. heMontmoeency, c. i. e., i.c, s., Secretary. 

1. The proceedings of the 93rd meeting were confirmed . 

2. Some suggestions in regard to alterations in design A-899 for a residence 
of an ofl&cer of class III received with Mr. Eussell’s demi-ofidcial letter 
No. 019-B. D., dated 30th November 1915, were considered by the Committee. 

It was resolved to prepare an amended design embodying the suggestions. 
It was decided not to proceed with the building of design A-883 at present. 

3. A return of minor works sanctioned by the Superintending Engineer, 
II Circle, in the month of November 1915, was examined by the Committee 
and recorded. 

4. A return of minor works sanctioned by the Superintendent of Works, 
I Circle, during the month of November 1915, was examined by the Committee 
and recorded. 

5. Considered letter No. 1342- A., dated 27th November 1915, from the 
Chief Engineer, forwarding his progress report under head 51 for the period 
ending 31st October 1915. 

Resolved that the report be recorded. 

6. Considered letter No. 170-M. H., dated 29th November 1915, from the 
Deputy Secretary to the Government of India, Pablic Works Department. 

Resolved that sanction be issued to the following estimates ; — 

(i) For providing a water-supply to the 15 European clerks* quarters in 
block No. Ill and the six officers’ bungalows in block No. 20 
amounting to Rs. 6,429. 

(w) For providing a water-supply to the Indian clerks’ quarters in block 
Nos. 94 to 99 amounting to Rs. 14,525. 
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7. Considered a letter from the Architects of the central bnildinsrs claim, 
ing allowances for the period of their stay in Egypt from 11th November till 
November 20th. 

Eesolved that the Architects he informed that the claim does not appear 
to he justified by clause 29 of their agreement with tbe Secretary of State, and 
that, in the absence of any information regarding the reasons for the visit to 
Egypt, the Committee are unable to entertain the claim. . 

8. Considered a Memorandum No. 3070-W., dated 3rd December 1915, 
from the Chief Engineer forwarding an estimate of the cost of the Central 
Column in the Viceroy’s Court. 

Eesolved that the estimate and plans he submitted to the Government of 
India. 


No. 447. 

Extract from a letter from His Excellency the Viceroy to His Highness the Maharaja of 

Jaipur, dated the 15tli December 1915. 

I am sending to Your Highness in a separate parcel a photograph of the 
design for the column which Your Highness hrs so generously promised to 
give to the new City of Dellu, and which is to be placed in front* of the new 
Government House. Its cost will not be more than the sum mentioned. 1 
hope that Your Highness will approve of tbe design. 


No. 448. 

fsoM HIS HIGHNESS THK MAHARAJA OP JAIPUR. 


My Honoured and Valued Friend, 


Jaipm FalacCf Eajputana, 

December 'ilst, 1916. 


It was really an nn expected pleasure and honour to receive Your 
Excellency’s very kind and friendly letter, enclosing a copy of the photograph 
of tbe design of Memorial Column proposed to be erected in the new city of 
Delhi in commemoration of Their Imperial Majesties’ visit to India. Your 
Excellency knows how keen I was to see this idea carried out, and it is needless 
for me to say how gratified I am to see that the scheme has now taken a 
definite shape and matters have so far advanced. 
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Tour Excellency has lieen pleased to ask for my approval of the design ; I 
am not an expert and can only say that the design is really a beautiful one and 
the Memorial Column bids fair to be a work of art when completed. ^ However, 

I venture to suggest that such historic scenes as the landing of Their Imperial 
Majesties at Bombay, the State entry at Delhi and the Imperial Durbar on the 
12th December 1911 may be represented in relief, either on marble or bronze 
on the three faces and the memorial tablet put in on the fourth face. I hope 
Tour Excellency will pardon me for putting forward the above suggestion, 
which Your Lordship’s kindness in asking for my opinion has emboldened me 
to make. It is only for Tour Lordship and the expert to decide whether it 
will be any improvement. 

I am writing to Sir James DuBoulay to enquire where the sum of rupees two 
lakhs, the amount I am told, the memorial is likely to cost, should be deposited. 

I cannot'close this letter without saying how touched I am by Your 
Excellency’s kindness in enquiring after my own and that of my son’s health. 
"When the Maharaja of Bikaner visited Jaipur in November last, I was keeping 
in good health, but of late I am subject to attacks of rheumatism which mostly 

affect my knees. , r i. • v. 

Trusting that Tour Excellency is in excellent health and with the high 
consideration that I entertain for Your Excellency, I beg to subscribe myself, 

Your Excellency’s sincere friend, 
(8d.) S. MADHO SINGH. 

No. 449. 

To THE HOiNT’BLE Mr. W. M. HAILEY, o. s. i., c. i. e.. Chief Commissioner of 

Delhi. 

Viceroy’s Gamp. Gwalior^ December IMh, 1916. 

Mt DBAS Hailey, 

I sent to the Maharaja of Jaipur a photograph of the proposed Jaipur 
column, and I enclose to you copy of a letter he has sent me in reply. 

I agree with his suggestion and think that, if there are to be sculptures on 
the base^of the column, it would be better to have records of events that people 
will know and recognise rather than allegorical subjects which people will not 
understand nor appreciate. This is not an architectual question, but one 
which I or my successor should settle. 

Tours sincerely, 

(Sd.) HAEDINGE OE PENSHUEST. 

— All my good wishes for the New Tear. 

[bhclosijhb.] 

Copy of a letter from His Highness the Maharaja of Jaipur, dated the 21st December 1915. 
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No. 450. 

From THE HON’BLE Mb. W. M. HAILEY, c. s. i., c. i. e.. Chief Commissioner of 

Delhi 


Delhi, January Srd, 1916. 

Mt DBAS Loed Haeding-b, 

I 

Thank you for your letter about the Jaipur column. We sent the ease up 
to the Government of India a short time ago, mentioning that the details had 
not been fully woi'ked out, but that we estimated that the column could be 
built (on its reduced scale) within the sum of two lakhs. We stated that we 
thought that it was proper, in a case of this nature, to leave the aesthetic 
details to the Architect but added that we thought that the star shown on the 
drawing was not admissible as it had a cruciform appearance. 

I will now communicate to Mr. Lutyens your desire that the sculpture on 
the base should represent actual scenes such as those mentioned by His Highness 
the Maharaja, instead of allegorical subjects. 

I thank Your ExceUency for your good wishes, and hope that the New 
Tear may be a happy and prosperous one for you. 

Believe me, yours sincerely, 

(Sd.) M. Hailey. 


No. 450a. 

Feom H. CLIFFORD SMITH, Esq., Victoria and Albert Museam. 

London, January \%th, 1916. 

Mt deae Loed Haedinge, 

As Secretary of the Home Committee for the Furnishing and Decoration 
of the new Government House at Delhi, I have the honour to inform you that 
Her Majesty the Queen has been graciously pleased to make a valuable gift to 
Government House. Her Majesty’s present consists of a large cistern or gold- 
fish bowl of old Chinese porcelain painted in blue with figures and landscapes. 
The bowl is nbt only of very considerable importance as a work of art, but is 
also of historical interest, having been formerly the property of the King of 
Oudb. I first drew the Queen’s attention to the bowl when I was with her a 
short time ago, and Her Majesty, with great generosity, purchased it in order 
to present it to Government House. I have written personally to Her Majesty 
acknowledging her kind and generous action in presenting this beautiful and 
historical object to' Government House, and have conveyed to her my thanks 
on behalf of tlm Committee for this practical demonstration of her interest in 
their work. I .have spoken to Sif Thomas Holderness, and he has requested 
hffi to tnfonn you of Her Majesty’s gracious gift. The howl is stored for- the 
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present at this museum, and I shall hope shortly to forward a photograph of it 
for Your Excellency’s inspection. 

Your sincerely, 

(Sd.) H. CLIFEORD SMITH. 


No. 451. 

Pbom the HON’BLE Me. W. M. HAILEY, c.s.i., o.i.e., Chief Commissioner of Delhi. 


Delhi, January lith, 1916. 

D.o.-No. 54. 

Mx DEAR DuBoTJLAT, 

T send you herewith a copy of the proceedings of the 95th meeting of the 
Imperial Delhi Committee for favour, of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[BNCLOSTmi TO THE ABOVE LETTEE. ] 


Proceedings of the Ninety-fifth Meeting of the Imperial Delhi Committee held 

at Raisina on ^th January 1916. 

Pebsent : 

The Hon’blb Me. W. M. Hailey, c. s. i,, c.i. e., i. c.s., Chief 
Commissioner, Delhi, President 

Mr. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Me. G. E/AINT, I. c. s.. Financial Member, 

Mr. W. H. Nicholls, Architect Member. 

Me. G. F. dbMontmoebncy, c. i.b., Secretary. 

1. The proceedings of the 94th meeting were confirmed. 

2. Considered a Memorandum No. 2883- W., dated 10th November 1915, 
from the Chief Eneineer forwarding a supplementary estimate amounting to 
Es. 4,318 gross for dismantling and clearing Arab Serai village. 

It was resolved that it would be preferable to close the original estimate. 
A fresh estimate can be prepared hereafter if further operations are subseq^uently 
undertaken at Arab Serai. 
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3. Considered a Memorandnm No. 3098- W., dated Tth December 1 915, 
from the Chief Engineer, forwarding a supplementary estimate amounting to 
Es. 1,342 for providing a water storage tank at Bungala Gurduwara. 

Eesolved that the estimate be sanctioned. 

4. Considered a letter No. 2470-E., dated 21st December 1915, from the 
Chief Engineer regarding the inspection of dispensaries by the Deputy Sanitary 
Commissioner at Paharpur and Barauli. 

Eesolved that sanction be accorded to the Deputy Sanitary Commissioner 
visiting the dispensaries at Paharpur and Barauli as often as may be necessary. 

5. Considered the schedule of expenditure for November 1915 received 
with the Audit Officer’s endorsement No. 6115, dated 18th December 1916. 

Eesolved that the schedule be recorded. 

6. Considered the list of minor estimates amounting to Es. 1,650 sanc- 
tioned during the month of November 1915 by the Chief Engineer. 

Eesolved that the sanctions given be approved. 

7. Considered the question of the date from which Sergeant Pnsth’s Sub- 
Divisional Officer, Camps and Bungalows, motor cycle allowance should be 
sanctioned. 

Eesolved that the allowance be sanctioned from 1st September 1916. 

8. Considered a letter No. Ac/476S, dated 1st December 1915, from the 
Audit Officer to the Chief Engineer regarding the allocation of the estimate 
amounting to Es. 71,000 for the construction of the inaugural stone chambers 
in the north and south blocks of the Secretariats. 

Eesolved that the Audit Officer’s proposal to allocate the expenditure to 
the head “ D-I Secretariats” be approved. 

9. Considered a letter No. 3116- W., dated 9th December 1916, from the 
Chief Engineer regarding the suggestion of the Military Works Department 
that instead of the new Cantonment providing its own E. H. T. line taking off 
from the Imperial City generating station or E. H. T. mains, it might be 
preferable to include in the scheme for the Imperial City the provision and 
maintenance of the permanent E. H. T. mains to the Cantonment sub-station 

Eesolved that the Military Works Department be informed that the 
Committee are unable to reply regarding their suggestion or to sive figures for 
the estimated share of the main generating plant or the E. H. T. mains until 
in the figures of the electrical estimate have been more fully worked out and 
are before them in a more concrete form. 

10. Considered a Memorandum No. 3095-W., dated 7th December 1915, 
from^ the Chief Engineer forwarding an estimate amounting to Es. 13,600 for 
providing a full width wearing coat for the road from the Qutb road to E and 
from that point to the Orescent road. 

Eesolved that the consideration of this estimate he deferred until the 
necessity for laying down the increased width is actually felt. 
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No. 462. 

Feom the HON’BLE Me. R. P. RUSSELL, c. s. i., Secy, to the Govt, of India, Public 

Works Dept. 


Delhi, January IMh, 1916. 

Mt dbae DuBoitlat, 

Some time in November, His Excellency agreed to my going down to 
Bankipore in December to see certain things and discuss others. 1 could not 
fix up any suitable date in December, but I have been in communication, and 
Sir Edward Gait has asked me to come down on 18th and 19th instant. I 
propose, therefore, with His Excellency’s permission, to leave Delhi on Sunday 
night returning here on Thursday evening, 

2. We have received from the Imperial Delhi Committee a preliminary 
estimate amounting to Bs. 6 lakhs for the treatment of the Great Place” to 
he met from “ Eeserve ”. It was always contemplated that the cost of this 
work would have to be met from “ Deserve” as the cost could not be estimated 
when the “ Project ”, was under preparation. It is probable that His Excel- 
lency has seen and approved the proposals ; the drawings are rather bulky and 
complicated. I only want to know if he would like the case sent to him or not. 
We think the proposals suitable and the cost reasonable. 

Yours sincerely, 

(Sd.) E. P. BHSSELL. 

(Answered "by telephone.) 


No. 463. 

Fbom the HON'BLE Me. W. M. HAILEY, o. s. i., o. i. b., Chief Commissioner of 

Delhi. 


Delhi, January l^th, 1916, 

D..O. No. 73. 

Ml DEAR DtjBOTJIjAT, 

I send you herewith a copy of the proceedings of the 96th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 
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[bnclosheb to thb boregoinq letter.] 


Proceedings of the Ninety-sixth Meeting of the Imperial Delhi Committee 
held at Maisina on IMh January 1916. 

Peesbnt : 

The Hon’ble Me. W. M. Hailey, c s. i., c. i. e., i. c. s., Chief 
Commisdoner, Delhi, President. 

Me. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Me. G. Rainy, i. c. s., Fimancial Member. 

Mb. W. H. Nicholls, Architect Member. 

Me. G. R. dbMontmoeency, c. i. e., i. c. s.. Secretary. 

1. The proceedings of the 96th meeting were confirmed. 

2. The question of a site for the ethnological institute was discussed with 
the Architects of the Central buildings. 

3. The question of the date of the departure of the Architects of the Central 
buildings from India was discussed. 

It was resolved that they could make arrangements to leave at the end of, 
the third week in March. 

4. Various questions relating to the treatment of archaeological monu- 
ments, the general lay-out, bungalow construction and tree-planting were 
discussed with the Architects of the Central buildings. 

6. A lay-out A-968 of the sites for Indian Chiefs’ residences was considered 
by the Committee. It was decided to forward it for the approval of the Govern- 
ment of India. 

; 6. Considered a return of minor works sanctioned by the Superintendent 
of Works, I Circle, during the month of December 1915. 

Resolved that the statement be recorded. 

7. Considered a return of minor works sanctioned by the Superintending 
Engineer, II Circle, during the month of December 1916. 

Resolved that the return be recorded. 

8. The question of the retention of the post of Superintendent and 
Accountant in the Imperial Delhi Committee office was considered by the 
Committee. 

It was resolved to abolish these two posts and to create one post of 
Superintendent Accountant in their place. The new post of Superintendent 
Accountant will carry a pay of Rs. 200 — 10 — 250. 
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9. Considered letter No. 28, dated 5th January 1916, from the Superintend- 
ing Engineer, II Circle, forwarding an estimate amounting to Es. 6,660 gross 
for the running expenses of 12 Valiant pumps for the period from 1st October 
1915 to 29th February 1916. 

Resolved that the estimate he sanctioned. 

10. Considered letter No. 16-A., dated 5th January 1916, from the Chief 
Engineer forwarding the progress report for the period ending 30th November 
1915. 

Resolved that the report be recorded. 

11. Considered the list of minor estimates amounting to Rs. 6,476 
sanctioned during the month of December 1915 by the Chief Engineer. 

Resolved that the sanctions given be approved. 


No. 454. 

To THE HON’BLE Ma. HAILEY, c. s.i., o. i.b.. Chief Commissioner of Delhi. 


Viceregal Lodges Delhif January 20f^, 1916. 


MX DEAE Hah-et, 

The Viceroy noticed last Monday that the memorial pillar at the Amphi- 
theatre was not yet free from scaffolding. 

Also that the bronze plaques, which he understood arrived two months 
ago, are not yet in their place. 

' He is very anxious to see this work finished off, and would be grateful if 
you could accelerate matters. 

He also asks me to enquire whether the blocking of the road near Raisina 
is really necessary and what is the reason of it. If it is not essential- he would 
be very glad to see the road thrown open again. 


Tours sincerely, 

(Sd.) J. H. DuBOULAY. 
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No. 465. 

Feom the HON^BLB Me. W. M. HAILEY, c. s. i., c. i, b., Chief Commissioner of Delhi. 


I>elhi, January 2Zrd, 1916. 


Mt dbae DuBotti/AT, 

With reference to your letter of the 20th I -write to say that the bronze 
plaques are now being fixed on the Durbar Memorial, and that the scaffolding 
will be taken down in a few days’ time. 

The road near Eaisina was blocked by the Chief Engineer as soon as the 
permanent road leading to the Eutab, &c., was completed. As the “ lay-out” 
will show, the present road will not be maintained as part of the permanent 
communications, since it runs diagonally across the central vista. 

I have discussed with Keeling the question of reopening it for traffic until 
it is actually necessary to dig it up in making the central vista. There is an 
objection in the fact that it will require an extra gate-keeper, &c., on the level- 
crossing near the Hamman Temple. I think this may be faced in view of 
His Excellency’s desire to see the road reopened. We shall not of course do any 
repairs to jt, in view of the fact that it will shortly disappear. 

I am, yours sincerely, 

(Sd.) M. HAILEY. 


No. 456. 

Eeom the HON'BLB Me. W. M. HAILEY, c. s. i., c. i. n., Chief Commissioner of Delhi. 


Delhi, January 25th, 1916. 

D.-0. No. 104. 

Mt dear DxjBotjlat, 

I send you herewith a copy of the proceedings of the 97th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 
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[enolosttre to the foeegoihg letter.] 

Proceedings of the Ni/nety -seventh Meeting of the Imperial Delhi Committee 
held at Daisina on 21s^ Jan/uary 1916. 

Present : 

The Hon’blb Mr. W. M. Hailey, o. s. i., o. l e., i. c. s., Chief 
Commissioner, Delhi, President. 

Mb. H. T. Keeling, c. s. i., Chief Ikgineer, Delhi. 

Mb. G. Rainy, i. c. s., Financial Member. 

Mb. W. H. Nicholls, Architect Member. 

Mb. G. F. dbMontmobency, o. i. b., i. o. s.. Secretary. 

1. The proceedings of the 96th meeting were confirmed. 

2. Mr. Lutyens’ scheme for the location of the Ethnological Institute and 
other buildings at point B was considered with the Architects of the Central 
buildings. 

3. The designs and estimates for the residence of officers included in 
Schedule B of Government House were discussed with Mr. Lutyens. As the 
estimates of the designs prepared by Mr. Lutyens exceed the limit of cost, it 
was resolved to refer the question to the Government of India for orders. 

4. Considered the schedule of expenditure for the month of December 
1915 received with the Audit Officer’s endorsement No. 5500, dated 19th 
January 1916. 

Resolved that the schedule be recorded. 

5. Considered a letter No. 84-E., dated 16th January 1916, from the Chief 
Engineer proposing an increment of Rs. 26 for Mr. Marklew foreman, on 
Rs. 350, who completed two years approred service on 1st December 1915. 

Resolved that the proposal be sanctioned with effect from 1st December 
1916. 

6. Consideredaletter No. 116-E., dated 20th January 1916, from the Chief 
Engineer requesting the sanction of the Committee to the appointment of 
Mr. P, Hands as a temporary Engineer on Rs. 400 per mensem on probation 
for three months against one of the two posts of temporary Engineers on 
Rs. 450 — 20 — 550. Ii is proposed to put him in charge of the 2nd Sub-Division 
of the III Project Division as Electrical and Mechanical Assistant to 
Mr. Walton. 

Resolved that the proposal be sanctioned. 

7. Considered a letter No. 153-M. D., dated 8th November 1916, from the 
Government of India, Public Works Department, in connection with the 
progress of the survey of the Imperial Delhi Committee boundary. 
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It was resolved that, as the field work of the survey will probably take 
another three months to complete, a statement giving ad interim information 
should be prepared in the Chief Engineer’s office and sent to the Government 
of India. It was noted that this statement will be subject to correction at a 
later date when the survey results are available. 

8. Considered a representation of the Architects of the central buildings 
regarding the use of the Government motor car, provided for the Architects, 
by their representatives in the summer months on the works. 

It was resolved that the representatives might be allowed to use the car, 
when available, during the hot weather, provided that all mileage in excess of 
300 miles a month should be paid for at the rate of Ee. 0-5-0 a mile by tiiem. 


No. 457. 

FaoM THE HON^BLE Me. W. M. HAILEY, c. s. i., c. i. e., Chief Commr. of Delhi. 


Delhi, February 4ith, 1916. 

D.o.-No. 152. 

M.Y DBAE DtjBoTJLAT, 

I send you herewith a copy of the proceedings of the 98th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(8d.) W. M. HAILEY. 

[enclosueb to the above ijettee. ] 

Proceedings of the Ninety-eighth Meeting of the Imperial Delhi Committee 
held at Raisina on 22th January 1916. 

Present : 

The Hon’bleMr. W. M. Haiiev, c.s.i., c. i. b., i. c. s.. Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, c.s.i., Chief Fkgimer, Delhi. 

Mr. G. Eaint, I. 0. s., Fmandal Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F, deMontmorenct, c. i. e., i. o. s., Secretary. 

1. The. jproceedings of the 97th meeting were confirmed. 
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2. Considered the question of a site fcr a sweeper’s graveyard proposed by 
the Deputy Commissioner, Delhi. 

Resolved that the situation proposed is suitable, but that the area proposed 
is excessive, and that arrangements should be made in the vicinity for a grave- 
yard for Indian Christians. 

3. Considered a letter No. 92-^., dated 16th January 1916, from the Chief 
Engineer requesting the sanction of the Committee to the 10 per cent, storage 
charge being waived in all oases of stock sales to the general public. 

Resolved that the Chief Engineer’s proposal be sanctioned in respect of all 
stores, consisting of material which has been obtained in the execution of 
works and for which a credit has been taken in the works estimate. 

4. Considered a letter No. 60-E., dated 10th January 1916, from the Chief 
Engineer applying for the sanction of the Committee to an advance of 
Rs. 1,200 to Mr. W. E. Symes, Assistant Electrical Engineer, for the purchase 
of a second-hand motor car. 

Resolved that the proposal be sanctioned. Mr. Symes will maintain the 
car on the Rs. 40 motor cycle allowance at present sanctioned for him. 

6. Considered a letter No. §4-1^., dated 11th January 1916, from the Chief 
Engineer proposing — 

that the work of constructing the Central Column of the Viceroy’s 
Court should be treated as a contribution work under paragraph 
861, P. W. D. Code, and 

(ii) that the departmental charges be waived under paragraph 1885 (®) 
of Vol. II, P. W. D. Code. 

Resolved — 

(«) that the expenditure already incurred be written back from the 
suspense head “ Miscellaneous advances ” and accounted for as 
“ Contribution work ” ; 

(ii) that the departmental charges be waived on the understanding that 
in calculating the share of departmental charges dehitable to 
“ 46 ” at the end of the year, the expenditure on the Central 
Column (excluding the Architects’ fee; is treated as if it were 
under 61 ”. 

6. Considered a Memorandum No. 204-1^., dated 27th January 1916, from 
the Chief Engineer forwarding a detailed estimate amounting to Rs. 1,00,084 
with design No. 0. E.-659 for the construction of the inaugural stone chambers 
in the Secretariat buildings. 

Resolved that the design and estimate be submitted to the Government of 
India, and that the Government of India be informed that experiments will be 
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made to test the cost and best method of construction of the central features of 
the flooring before any work in connection with them is undertaken. 

7. The question of the progress of tree-planting on roads and avenues was 
discussed with Mr. Griessen. 

It was resolved to continue the system of interplanting. Mr. Baker’s 
request to have the decision regarding the kind of tree employed on the Central 
Vista reconsidered, was considered by the Committee. 

It was resolved that the matter should be discussed with the Architects 
and further considered in Committee. 


No. 458. 

Feom the HON’BLE Me. W. M. HAILEY, c. s. i., c. i. e., Chief Commissioner 

of Delhi. 


J)elh% February Mh, 1916. 

[D.-0. No. 155.J 
MX DEAR DtjBoULAT, 

1 enclose herewith a copy of a note received from Baker regarding the 
modelling of 'the Royal Insignia in the Royal Stone Chambers. Would you 
kindly let me know if His Excellency approves of the modification now 
suggested ? 

Tours sincerely, 

(Sd.) W. M. HAILEY. 


[BNCLOSUEE to the above LETTEE.J 

MEMORANDUM. 

Royal Insignia for Stone Chambers. 

The modeller in answer to my letter cables in effect that the Heralds College approves 
the suggestions made by His Excellency the Viceroy for the alterations to the orders repre- 
sented but suggest that it would be heraldically better if, in the Queen’s Insignia which is 
modelled showing the actual coronet which Her Majesty wore by personal choice, the Incperial 
Coronet be introduced instead. I certainly agree from an artistic point of view, as the 
coronet worn is not very beautiful in form. 


(Sd.) H. Baker. 
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No. 459. 

To THE HON^BLE Me. W. M. HAILEY, a s. i., c. i. e., Chief Comimssioner of Delhi. 


Viceregal Lodge, Delhi, February Qth, 1916. 

Mt dbae Hatley, 

Please refer to your demi-official No. 155, dated 4tli February 1916. The 
Viceroy approves of the modification now suggested by Baker ir. the modelling 
of the Queen’s Insignia in the Royal Stone Chambers. 

Tours sincerely, 

(Sd.) J. H. DuBOULAT. 


No. 460. 

To THE HON’BLE Me. W. M. HAILEY, c. s. i., o. i. e., Chief Commissioner of Delhi 


Viceregal Lodge, Delhi, February *ith, 1916. 


My dbae Hailey, 

As President of the Delhi Committee will you kindly acknowledge this 
letter,* and inform Mr. Clifford Smith that I am conveying direct to Her 
Majesty the Queen my gratitude and thanks for the interesting gift that she 
has ma*de to the new Government House in Delhi. 

I do not wish to have anything to say or do with the self-constituted 
Committee in London for the furnishing of Government House, as I disapprove 
entirely of their meddlesome interference. 


Tours very sincerely, 

(Sd.) HARDINGE OP PENSHTJRST. 


^ See No. 450a. 
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No. 461. 

FjaoM THE HON'BLE Mr. W. M. HAILEY, c. s. i., c. i. b., Chief Commissioner of Delhi. 


Delhi, Felrmry Idth, 1916. 

D.o-No. 189. 

My dear DuBoulat, 

I send you herewith a copy of the proceedings of the 99th meeting of the 
Imperial Delhi Committee for favour of submission to His ExceUency the 
Viceroy. 


I am, yours sincerely, 
(Sd.) W. M. HAILEY. 


[bnclostjee to the above letter.] 


Proceedings of the Ninety-ninth Meeting of the Imperial Delhi Committee 
held at Daisina on Mh Pehruary 1916. 

Present : 

I 

The Hon’blb Mr. W. M. Hailey, o. s. i., o. i. e., i. c. s., Chief 
Commissioner, Delhi, President. 

Me. H. T. Keeling, o. s. i., Chief Engineer, Delhi. 

Mr. G. Rainy, i. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Me. G. P. deMontmorbncy, c.i.b., Secretary. 

1. The resolutions of the 98th meeting were confirmed. 

2, Considered a Memorandum No. 237-W., dated 2nd Pebruary 1916, 
from the Chief Engineer regarding the effect of the war upon prices, which has 
taken the form of a general rise in the prices of all material, more particularly 
of metals and in freights. • 

Resolved that, in view of the impossibility of forecasting post-war prices, 
estimates should be prepared on the basis of the prices before the war. The 
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Committee feel that conditions at the time of the termination of the war will 
tend to keep prices high for a considerable period. It is impossible to calculate 
any definite percentage of excess to estimates now under preparation and all 
estimates should therefore he prepared on the basis of pre-war prices. The 
exact sum to be added to such estimates on account of war conditions can only 
be calculated when the time comes to put the work in execution. 

3. The progress of the irrigation scheme estimate was discussed. 


No. 462. 


To THE HOFBLE Me. W. M. HAILEY, c.s.i., c.i.b., Chief Commr. of Delhi. 


Viceregal Lodge, Delhi, February \4dh, 1916. 

My deak Hailey, 

I enclose to you a further communication from Mr. Clifford Smith. Will 
you kindly acknowledge it ? 

Tours very sincerely, 

(Sd.) HAE.DINGE OF PENSHIJEST. . 


[ BNCLOSUEES. ] 


Letter, in original, from Mr. H. Clifford Smith, dated London the 18th January 1916, 
with two photos of the old Chinese bowl. 


No. 463. 

Eeom the HON'BLE Me. W. M. HAILEY, o. s. i., o. i. e.. Chief Commissioner of 

Delhi. 


Delhi, February \hth, 1916. 

D.-o. No. 212. 

My deae. DuBoulay, 

I send you herewith a copy of the proceedings of the 100th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Yiceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 



[ESrCLOStlllB TO THE FOEEGOING LETTER.] 


Proceedings of the One Emdredth Meeting of the Imperial Delhi Committee 
held at Baisina on Fehma/ry 1916. 

Pebsbnt : 

The Hon’blb Me. W. M. Hailey, c s. i., c. i. e,, i. c. s., Chief 
Commissioner, Delhi, President. 

Me. H. T. KeelinG', c. s. i., Chief Engineer, Delhi. 

Me. G. Eaint, I. c. s., Financial Member. 

Me. W. H. Nicholls, Architect Member. 

Me. G. F. deMontmoeency, Secretary. 

1. The proceedings of the 99th meeting were confirmed. 

2. The question of a site for the Anjuman-i-Tibbia’s Ayurvedic Unani 
Tibbia College was discussed. 

It was resolved to propose a site in the city extension area west of the 
ridge with an area of 16 acres. 

3. Considered a Memorandum No. 230-W., dated 1st February 1916, from 
the Chief Engineer forwarding a supplementary estimate amounting to 
Es. 1,137 to cover the cost of interplanting certain thoroughfares and certain 
circuses and completing portions of roads and courtyards not originally provided 
for in the Indian clerks’ quarters. 

Eesolved that the supplementary estimate be sanctioned. 

4 Considered a letter No. 227-‘W., dated 1st February 1916, from the Chief 
Engineer regarding certain changes in the terms of the lease of land for a 
pottery factory given to Mr, Amar Nath B. Bhaskar. 

Eesolved that a period of two months be allowed for removal of materials 
at the termination of the lease, that no change be inade in the term of the 
lease or in the amount of security to be deposited, and that no further latitude 
be allowed as to the depth to which digging may be carried unless the lessee 
can demonstrate that earth suitable for his operations is not obtainable within 
the limit already fixed by the Committee. 

6. p6nsidered a Memorandum No. 228-W., dated 1st February 1916, from 
the Chief Engineer forwarding a second revised estimate amounting to 
Es. 14,738 gross for sinking a convolute tube well in the Bela. 

- Eesolved that the estimate be sanctioned. 
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6. Considered a representation from tbe lessees of brick kilns regarding tbe 
rate of rent oliarged for the brick kiln sites. 

E/esolved that the rate be dxed at Es. 22 per acre per fl.nnnm for the 
period of the lease. 

7. The question of the depth of digging to be allowed in private brick 
kiln sites was considered with reference to clause 10, and paragraph 2 of 
Schedules 0 and D of the lease. 

It was resolved that the Chief Engineer should instruct the Executive 
Engineer to fix the depth at six feet. 

8. Considered a letter No. 154-A., dated 7th Eebruary 1016, from the Chief 
Engineer forwarding a list of minor works and contribution works amounting 
to Ks. 7,422 and Es. 100, respectively, sanctioned by the Chief Engineer during 
the month of January 1916. 

Eesolved that the sanctions be approved. 

9. Considered an Endorsement No. 344, dated 2nd Eebruary 1916, from 
the Superintending Engineer forwarding a return of minor works sanctioned 
by him in the month of January 1916. 

Eesolved that the return be recorded. 

10. Considered an Endorsement No. 253, dated 1st Eebruary 1916, from 
the Superintendent of Works forwarding a return of minor works sanctioned 
by him in the month of January 1916. 

Eesolved that the return be recorded. 

11. Considered letters, dated Eebruary 2nd and 6th, from Mr. Baker and 
Eebruary 7th, from Mr. Lutyens regarding tbe designing and building of 
experimental residences and the preparation of schemes for residences for 
certain parts of the lay-out. 

Eesolved that the Architects of the central buildings be informed that 
tbe Committee would be glad if Mr. Baker would assist Mr. Nicholls in draw- 
ing up a scheme for tbe road M to E, and Mr. Lutyens would similarly assist 
in drawing up a scheme for the roads between plots 19 and 20. The units 
employed should be residences suitable for cool weather. 

12; Considered a Memorandum No. 219- W., dated Slst January 1916, 
from the Chief Engineer forwarding a detailed abstract estimate for the 
bungalow designed by Mr. Baker which was referred to in Mr. Hawkins* letter. 
No. 61-B. D., dated 7th April 1915. The estimate amounts to Es. 31,650. 

It was resolved to ask Mr. Baker to re-submit the design as it |s or with 
modification if he finds it can be fitted in to tlve complete scheme for residences 
on the road M to E with the preparation of which he has now been associated. 

13. Considered a letter, dated 2nd Eebruary 1916, from the Architects of 
the central buildings regarding the instalment of a second telephone in their 
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office for their use and the use of their representatives from the date of its 
installation at the beginning of the present cold weather. 

Resolved that the installation of the second telephone be sanctioned. 

14. Considered a letter No. 5, dated I7th January 1916, from the Secretary 
to the Government of India, Education Department, regarding the preparation 
of a project for the development of the city extension area. 

Resolved that information be supplied to the Government of India regard- 
ing the delay which must occur in the preparation of the project for the city 
extension to the south of the present city of Delhi, and as regards the necessity 
for formulating a separate scheme for the land acquired for city extension 
purposes west of the ridge. 


No. 464. 

Faou THE HON’BLE Mb. W. M. HAILEY, c. s. i., c. i. b., Chief Commr. of Delhi. 

Delhi, February 25^A, 1916. 

D. 0 ..N 0 . 258. 

Mt dbab, DuBoulat, 

I send you herewith a copy of the proceedings of the 101st meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclostuib to the above letteb. ] 


Proceedings of the One Hundred and First Meeting of the Imperial Delhi 
Committee held at Baisina on 18th February 1916. 

Present: 

The Hon’ble Mr. W. M. Hahet, c.s.i., c. i. b., i. c. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. KbbIiIng-, c. s. i., Chief FJngineer, Delhi, 

Mr. G. Rainy, i. c. s., Financial Member. 

Mr. W. H. Nicholls, AroUteet Member. 

Mr. G. F. deMontmorbncy, 0 . i. e., i. c. s., Secretary. 

1. The proceedings of the 100th meeting were confirmed. 
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' 2. Considered ^ letter No. 205-E., dated 4tli Pebruary 1916, from the 

Chief Engineer asking for sanction to the Indian "Draftsmen and Tracers of the 
Architects of the central buildings being permitted to occupy the Indian 
clerks’ quarters in the new capital on the terms laid down for Government 
servants of the Imperial Delhi Committee. 

Resolved that the proposal be sanctioned under Rule XI'V of para- 
graph 919 of the R. "W. D. Code. 

3. Considered a letter No. 99-A., dated 24th January 1916, from the Chief 
Engineer forwarding the progress report under head “ 61 ’* for the period 
ending 31st December 1915. 

Resolved that the report be recorded. 

4. Considered a letter No. 816-W., dated 11th February 1916, from the 
Chief Engineer forwarding a design No. A.-916/1 for a residence for an officer 
of class IV. 

Resolved that the design be submitted to the Government of India, with 
reference to Government of India letter No. 138-B. D., dated 19th October 1915. 

6. Considered a letter from the Chief Engineer requesting the sanction of 
the Imperial Delhi Committee to the retention of the services of the following 
temporary Engineers for a further period of 12 months from the 31st March 
1916 

(1) Mr. "Walton. 

(2) Mr. Symes. 

(3) Mr. Abdul Hamid. 

(4) Mr. Soi. 

(5) Mr. Madnani. 

(6) Mr. Hands. 

(7) Mr. Long. 

(8) Mr. Mehindru. 

(9) Mr. Loomba. 

(10) Mr. WazirDayal. 

(11) Mr. Bhagat Ram. 

The Chief Engineer proposed that Nos. (2), (4) and (9) should receive 
annual increments of Rs. 40, Rs. 40 and Rs. 20 respectively, and Nos. (3), (8) 
and (11) should receive biennial increments of Rs. 50, Rs. 20 and Rs. 20 
respectively, and Nos. (7) and (10) should receive the minimum pay of their 
posts, viz., Rs. 360 and Rs. 300 respectively. In each case the proposal to 
take effect from 1st April 1916. 

Resolved that the proposals of the Chief Engineer be sanctioned. 
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6. Considered letters, dated 14th Pebruary 1916, with enclosures, from 
,Mr. Lutyens and a letter, dated 15th Pebruary 1916, from Mr. Baker. 

(1) In January 1916 Mr. Lutyens had raised unoflBcially the question of 
changing the gradient of the inclined way between the Secretariat buildings 
towards Government House. As the proposal appeared to affect materially the 
treatment of the Secretariat, Mr. Lutyens was invited to make a joint representa- 
tion on the subject to the Committee with Mr. Baker. 

(2) In the correspondence now before the Committee, Mr. Lutyens, while 
giving his reasons for advocating a change, states that he has been unable to 
obtain tha consent of Mr. Baker to his proposal. Mr. Baker in his letter 
deprecates the adoption of the recommendations put forward by Mr. Lutyens. 

(3) The matter is of great importance, as Mr, Lutyens’ proposal 
involves a departure from the plans at present accepted by the Committee, 
on which the w'ork so far in progress is based. It further involves a question 
as to the intention of the Architects in designing and of the Committee in 
accepting these plans. Mr. Lutyens holds that the original intention of the 
scheme was that Government House should be clearly visible from the Great 
Court. He states that, as at present designed, only the dome of Government 
House can be seen from the centre of the Great Court, while from any point 
west of its centre only a truncated view of the dome is afforded. Prom the 
foot of the inclined way leading up to the Government Court, the dome is 
completely obliterated by the crest of the road. In the same w'ay from the 
portico of Government House there will be no view of the Great Court over 
the crest of the road, and the central avenue will only begin to be visible near 
point B, the stems of all trees at the eastern end of the avenue being invisible. 
Mr. Lutyens therefore recommends that the design of the gradient of the 
processional way, the Government Court and the Secretariat buildings should 
be reconsidered to meet “the full conditions of the site and the agreed 
conception”. It may be noted that to give effect to his proposal, it would be 
necessary to reduce materially the level of the processional road between the 
Secretariats, carrying the termination of the slope back to a little east of the 
railings dividing the “Government Court” from the “Viceroy’s Court”. 

(4) Mr. Baker states in his letter that the pitch of the road as designed is 
inherent in the nature of the raised platform which was agreed in as a basis of 
the plan for the central buildings in 1913. His recollection is that the 
position was definitely agreed on by the Architects of the central buildings two 
years ago and approved by the authorities concerned. He considers that a 
failure to recognise the central platform and to cut through it would be a 
virtual condemnation of the scheme from the start. "While it is true that, as 
the Secretariats are approached from the vista through the Great Court, first 
the portico and then the dome of Government House become less and less 
visible, he considers that this was taken for granted as inevitable from the first. 
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and that for architectural reasons the sentiment of mounting to the raised and 
privileged court must remain. In a two-mile vista a prospect, which for part 
of the distance hides and then reveals itself again, is rather an attraction than 
otherwise. He points out that the grade of 1 in 22 has been incorporated 
approximately in his perspective drawings lodged last year and accurately on 
his 1/16 scale plan and working details, from which the eastern walls of the 
Secretariats have begun to be built. There are to his mind grave practical 
and financial reasons against any change. In the first place, a change in the 
direction desired by Mr. Lutyens must have the effect of taking the slope 
up to or near the railings dividing the " Government Court ” and “ Viceroy’s 
Court”. The result would be to cut down the Government Coui't to a 
negligible size, completely to separate the Secretariat blocks and to render 
access from one block to another difficult, the number of steps to be ascended 
and descended varying from 24 up and down in the centre to 35 for the 
eastern ends ; the ranges of steps would add to the heat and glare of the court 
and exclude the expanse of flat grass spaces which were part of its design. 
He also points out that the change would involve a very considerable 
expense in blasting and building walls and in pulling down portions of the 
front east walls already built. 

(5) Mr. Baker also stated that he could make a slight .reduction in the 
height of the road of 2' S", equalling five steps on either side, in the direction of 
the suggestion of Mr. Lutyens ; but that this is the greatest reduction which 
he could make without a radical reconstruction of the whole plan of the Court. 

(6) The Committee have submitted the history of the case to a careful 
examination, with a view to discovering some ground for the contention of 
Mr. Lutyens that there has been a departure from the original intention. When 
leaving India in March 1913, the Architects left behind them chalk sketches of 
the central buildings, and in addition showed the general position of the 
buildings on the lay-out plan which had been recommended to the Government 
of India for acceptance by the Town-Planning Committee. These drawings 
gave sufficient expression to the general intention for professional purposes ; 
but in order to elucidate for the lay mind the general view which would be 
obtained of the central group of buildings, the Architect member of the Im- 
perial Delhi Committee prepared from these materials a perspective sketch. 
In this sketch the view point is placed in the centre of the Great Court as 
shown in the Town- Planners’ lay-out. This perspective was exhibited to the 
authorities before whom the chalk sketches came informally during the summer 
of 1913, and left no doubt that only the dome of Government House would be 
visible from the view point in question. After the date mentioned various 
altei’ations were made in the levels of the Government Court between the 
Secretariats, involving corresponding alterations in the levels of the Viceroy’s 
Court and Government House j but no alterations were made in their relative 
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position which would materially alter the view as shown in the perspective 
sketch. 

(7) During the cold weather of 1913-14 the gradients of the approaches to 
Government House and the State approach were settled by the Committee in 
consultation with the Architects. It was agreed that the gradient of the latter 
should be about 1 in 22, or sufiBcient to terminate the grade near the eastern- 
most pavilions of the Secretariats, having the major portion of the Government 
Court in a slight upward grade towards Government House ; the termination 
of the grade, which was to be uniform throughout, was to be the bottom of 
the flight of steps up to the Durbar Hall in Government House. 

(8) On their arrival in India for the cold weather season of 1913-14, the 
Architects brought with them various perspective sketches of the central 
buildings which were exhibited at the Hoyal Academy in 1914 and copies of 
which appeared in the press. Three of these are deserving of particular 
mention. No. 1 showed a panorama of Government House viewed from the 
Great Court appearing between the Secretariats. It is to be noticed that in 
this sketch a column is shown at point A with the gradient terminating in 
front of it. In respect of Government House, the picture reveals far more of 
the frontage than was shown in the perspective sketch referred to in paragraph 
(6) above, or will be realised if the levels agreed to by the Architects are 
adhered to. The second picture shows the part of the Government Court west 
of point A and the Viceroy’s Court with the Government House at the back. 
The third picture shows the south-east entrances to Government House with 
the flight of steps up to the Durbar Hall. All three pictures show the grade as 
actually settled, while the first is imaginary in its view of Government House. 

(9) It is sufficiently clear that the grade and general picture which would 
result from the scheme were agreed on by the Architects of the central build- 
ings and definitely approved of by the Committee by the end of the cold 
weather of 1913-14. This is placed beyond doubt by the fact that, as early as 
June 1914, Mr. Lutyens filed a plan (C. E. — 221-9, series II) in which he 
shows the gradient terminating east of point A. The grade has formed the basis 
of all work subsequently executed. 

(10) The Committee feel that it is established that there has been no 
departure from the original proposals of the Architects. Mr. Lutyens’ present 
proposition aims at creating a picture different to that resulting from the 
acceptance of the gradients by him in 1913-14, which coincided with the 
expression of the original scheme and have formed the basis of all designs and 
work executed up to date. This proposal involves cutting a long sloping grade, 
the sides of which will need treatment either by a prolongation of the retaining 
walls pierced by long flights of steps, or by a large expanse of steps dying out 
with the grade. The Committee are unable to accept the proposal for 
practical reasons. The Secretariat blocks would cease to be one building, the 
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ease of access to and from eacli block being done away with. Tbe Government 
Court would practically disappear. Tbe approximate cost of the work would 
amount to lakhs of rupees, apart from the cost of such alteration or demoli- 
tion of existing work as may be found unavoidable. The privacy of the 
“ Viceroy’s Court” would be intruded on under the proposals, the interior of the 
Court becoming visible from the “ Great Court”. In short, without discussing 
the artistic merits of the alternative picture, the Committee feel that the 
expenditure, which would be considerable, would produce a result involving 
serious material and administrative disadvantages, and cannot be justified. 

(11) In regard to Mr. Baker’s alternative scheme, the Committee observe 
that it would render impossible the erection of a column at point A, which at 
one time formed a feature of the scheme of the central buildings. They are 
seeking information whether the Architects have definitely abandoned the 
possible future erection of this column or similar feature. Meanwhile they are 
not impressed with the advantage of a proposal which, while it does little to 
help to create the picture desired % Mr. Lutyens, would cost between 
Bs. 20,000 and Rs. 30,000, and would not improve the communications between 
the two blocks of the Secretariats. 


No, 465. 

Extract from a letter from His Excellency the Viceroy to tbe Hon’ble Sir William Meyer, 
K. C. S. I., K. C. I. E., Member of tbe Viceroy’s Council, dated the 28tb February 1916. 

I should like to see Brunyate’s pro-forma account of Delhi expenditure, 
as I think I have a vague memory of having once caught him out over it ? 


No. 468. 

From THE HON’BLE Me. Vf. M. HATLEY, c.s. i., o. i.e., Chief Commissioner of Delhi, 


D.-o. No. 271. 


Viceregal Lodge, Delhi, March ^rd, 1916. 


My DBA® DuBotjlat, 

His Excellency has once or twice lately asked me regarding the disposal 
by the Committee of the point raised by Lutyens regarding the grading of the 
processional way. I sent you with my demi-official. No. 258 dated 25th 
February 1916, a copy of the resolution of the Committee relating to this matter. 
As you will see, the Committee do not propose to agree to consent to any altera- 
tion of the gradient already agreed on. It would be a great help to the 
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Committee if His Excellency could allow them to know whether he approves 
of this decision, as it is important that the matter should be definitely and 
finally settled before we go on with the work. 

Tours sincerely, 

(Sd.) W. M. HAILEY. 


No. 467. 

Peom E. L. LUTYENS, Esq. 


Mt deae Lokd Haedingb, 


Architects' Ofice, Itamna^ 

Delhi, March 4dh, 1916. 


I regret having to trouble Tour Excellency with any question when I 
know how pressed you must be with affairs, but it is a matter which I consider 
to be of such great importance that I should fail in my duty to you if I 
omitted to do so. I enclose a copy of the extract of the proceedings of the 
101st meeting of the Imperial Delhi Committee held on Eebruary 18th, 1916 
and which I received on Eebruary 26th, 1916, and which will explain the 
question. ^ 

1. I have by the Committee’s showing made a great mistake iu signing a 
plan which committed them to a gradient such as can only in my opinion 
produce an ugly and clumsy effect. 

2. I made this error in good faith. I have designed the Viceroy’s Court 

and the Great Place, but not the Government Court that lies between them 
and I understood'that that portion of the scheme would be in sympathy and 
designed to realise wbat I still consider to be the original, logical and right 
intention, i. e,, not to obstruct the view of Government House from the great 
place and avenue. , ° 

3. It is to be regretted that the Committee did not lay Mr, Nicholls’ 
perspective drawing before us officially, so that I should have been at liberty to 
make my protest before this, and I should like Tour Excellency to compare this 
drawing with the perspective drawing prepared by Mr. Baker and referred to 
by the Committee as No. 1. 

4. I do not see how in an architectural composition of 3 great buildings 

with 2 towers and 3 domes any one point of detail apart from these outstand- 
ing features can be taken as evidence of an original intention, whilst the 
evidence of the relationships of these domes, towers and buildings are reiected 
and Ignored. Surely these important features are essential to the composition 
as delineated. ^ 
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6. Any one coming up the arenue will not see the full height of the great 
portico of Government House, west of point B — that is, over more than half the 
total length of the main avenue. 

West of point B, the house will gradually disappear as one approaches it, 
until from the great place only the dome and an awkward truncated view of 
the Jaipur column will he seen. At the foot of the gradient everything will 
disappear from sight — Government House, Secretariats, towers, domes and all — 
to reappear again by degrees in awkward views as one mounts the slope. This 
is something more than what should be called “a pleasant break 

It is not fine design to break an avenue in such a manner, and I know of 
no established avenue or one designed by any recognised master which could 
establish such a plea. 

6. The breaks in an avenue should be designed in detail down its length, 
not across its line of continuity, and no reasons of sentiment, however well 
expressed, will prevail if their result is to produce ungainly lines. 

7. Unless I am to convince Tour Excellency now, may I ask you to 
postpone your decision until I am able to make and submit a diagram model 
which will I believe prove my point. 

8. I have not seen Mr. Baker’s alternative design for the gradient; it 
appears only one alternative has been considered. 

If the gradient were reduced to what I consider right, the extra steps in 
the Government Court might be eliminated and a cut and covered way 
connecting the two Secretariat blocks might be formed and designed so as to 
adorn the triangular retaining walls, and people passing from one building to 
another would only have the road-way itself to cross in the open. This would 
not materially interfere with the lines of Mr. Baker’s Secretariat gardens — a 
detail which he considers essential to the buildings he is responsible for. 

9. The cut and covered way may further increase the extra cost as 
estimated by Mr. Keeling, and all extra cost is to be regretted ; but in a matter 
of this importance, I do not think an extra outlay small in its relative 
percentage to the total cost of the buildings should prohibit the rectification of 
the present line. 

It is possible that there are other schemes which would give a satisfactory 
solution, and I speak now of no lateral effects, but plead for a good and an 
uninterrupted line from point B to the portico of Government House. If the 
scheme is carried out as now designed, my opinion is that, when seen and the 
effect realised, a much greater outlay than what may now be necessary will be 
demanded, so that my plea is one for real economy. 

The privacy of Government House is secured by the disposition of its plan, 
as is generally adopted in the several palaces I have seen and studied. 

Yours very sincerely, 

(Sd.) EDWIN L. LUTYENS. 
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No. 468. 

Fuom the HON'BLE Me, W , M. HAILEY, o. s. i., c. i. e., Chief Commissioner of Delhi. 


Delhi, March Qth, 1916. 

D.-o. No. 288. 

Mt dear DuBottlat, 

I send you herewith a copy of the proceedings of the 102nd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

Yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclosure to the above letter.] 

Proceedings of the One Eundred and Second Meeting of the Imperial Delhi 
Committee held at Eaisina on Zrd March 1916. 

Present : 

The Hon’ble Mr. VT. M. Hailey, c. s. l, c. l e., i. c. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, c. s. i., Chief Engineer, Delhi. 

Mr. G. Baint, I. c. s.. Financial Member. 

Mr. W. H. Nicholls, Architect Member. 

Mr. G. F. deMontmorency, o. i. e., i. c. s.. Secretary. 

1. The proceedings of the lOlst meeting were confirmed. 

_2. Considered a letter No. 197-E., dated 2nd February 1916, from the Chief 
Engineer proposing that the time spent in the former incremental scale of 
clerical establishment in the Public Works Department be permitted to count 
towards increments on the new scale sanctioned in the Imperial Delhi Com- 
mittee’s letter No. 1041, dated 23rd J aly 1915, in the case of such clerks as may 
he considered fit to receive increments. 

Besolved that the proposal he sanctioned in those cases only where a clerk 
has been brought on the new scale on the same pay as he drew * in the former 
scale. 
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3. Considered the schedule of expenditure for the month of J anuary 
1916 received with the Audit Officer’s endorsement No. 6008, dated 18th 
February 1916. 

Resolved that the schedule be recorded. 

4. Considered a Memorandum No. SSl-W., dated 22nd February 1916, 
from the Chief Engineer forwarding a revised estimate amounting to Es. 35,000 
for the repairs to, and the carriage of, tools and plant. 

Resolved that the revised estimate be sanctioned. 

5. Considered the progress report of the Chief Engineer forwarded with his 
letter No. 221- A., dated 22nd February 1916. 

Resolved theat the report be recorded. 

6. Read letter No. 16-M. D,, dated 28th February 1916, from the 
Government of India, Public Works Department. 

Resolved that the correspondence be recorded. 

7. Considered tbe Chief Engineer’s No. 2720-W., dated 19th October 1916, 
submitting a supplementary estimate for Rs. 6,820 for providing 220 additional 
latrine seats, and also Chief Engineer’s No. 3212- W., dated 23rd December 
1916, reporting farther on the same subject. 

Resolved that 105 additional seats be sanctioned, and that the estimate be 
reduced to Rs. 3,266. 


No. 469. 

Fvom H. baker. Esq. 


Delhi^ March 1916. 


Dear Lord HArdingb, 

Lutyens has shown me his letter of the 4th to you about the processional 

way. 

It would be scarcely necessary for me to trouble Tour Excellency in 
regard to it, as no doubt you are in possession of my letter to the Committee 
on the subject, were it not necessary for me to deal with tbe proposal, which 
Lutyens makes in his letter, of a “ cut and covered way”. Such sub-ways under 
the garden of the court would not remove the labour and inconvenience of big 
stair-ways up and down as the only means of access between the Secretariats. 
Moreover, these extra staircases and “ covered- ways”, unless designed in a very 
costly manner, would be a little better than dark tunnels and would be a 
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most undignified means of communication between the two blocks of what are, 
from the point of view of the use they are put to, in effect one building. 

A further vital point is that from the processional way itself, as a proces- 
sion passed up it, little vfould be seen between the walls of the sunken road of 
the Secretariat buildings, until you reached the western end of the court, 
when Government House would of course become the object of attraction. 

After much thought I still feel, as I have felt from the beginning, that the 
present plan is an inherently good one, both from an aesthetic as well as from a 
practical consideration. 

I have, &c., 

(Sd.) HERBERT BAKER. 


No. 470. 

To THE HON’BLE Me. W. M. HAILEY, c. s. i., o. i. b., Chief Commissioner of Delhi. 


Viceregal Lodge, Delhi, March 9 th, 1916. 

[Private. ] 

Mt DEA.E Hailey, 

Tour letter about the gradient of the road between the Secretariats at 
Raisina is before the Viceroy. 

I think he wishes to have it out with Lutyens before he gives a definite 

reply. 

Tours sincerely, 

(Sd.) J. H. DtjBOULAT. 


No. 471. 

To THE HON’BLE Me. W. M. HAILEY, c. s. i., o. i. e., Chief Commissioner of Delhi. 


Viceregal Lodge, Delhi, March IZth, 1916. 

Mt dbae Hailey, 

BuBoulay has shown me your letter of the 3rd March, enclosing the 
proceedings of the 101st meeting of the Imperial Delhi Committee, held on the 
18th of last month. 

I have since received a letter from Mr. Lutyens, of the 4th March, of 
which I enclose a copy. 
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Mr. Lutyens has done me the favour of giving me his personal vievs 
and explanations in an interview which I gave him on the 10th. 

I have also received a letter from Mr. Baker, of which a copy is annexed 
herewith. I have not seen Mr. Baker to discuss the question with him. 

The situation which has arisen, and upon which there is a conflict of 
opinion, appears to he as follows : — 

Mr. Lutyens complains that, from a certain point on the processional road 
approaching Eaisina Hill, the outline of Government House gradually sinks 
below the crest until it finally disappears, and only reappears in its entirety 
when the crest of the hill has been surmounted, and that the forecourt is not 
visible from Government House and vice versa. 

The plan of this road and the general scheme, including the gradient, 
were under discussion during the cold weather of 1913-14, when the plans of 
the architects were accepted by the Delhi Committee and the Government of 
India, and, during the two years interval that has elapsed, the plans of the 
architects have been faithfully followed and considerable progress made in 
carrying out that part of the scheme upon which the success of the Secretariat 
buildings largely depends. It is very unfortunate that at this stage 
Mr. Lutyens should have raised the question of the value of the plans, when 
so much time and money have been already spent, especially considering that 
the subject of his complaint was patent to everybody two years ago, and I 
can say that I myself fully realised that the result would be that of which he 
now complains. 

In order to make the situation perfectly clear, I think it is desirable to 
hark back even further than the cold weather of 1913-14. Ton may remember 
that, after the visit of the Delhi Town-Planning Committee to India during 
the hot weather of 1912, 1 went with you, in October of that year, to examine 
the site and lay-out which had been selected by that Committee. They were 
unanimously condemned ; and on the same day you and I rode to the top of 
Raisina Hill and decided that that was the site for Government House, which 
should form the centre of the new city of Delhi. This site was accepted by 
Messrs. Baker and Lutyens when they came to Delhi a few months later. My 
idea had always been that Government House alone should be on Rflisi-na. Tfilij 
so that it should be visible from every part of the new city, and that the 
Secretariats should be grouped around it on the lower ground. The architects, 
however conceived a scheme, which they thought better and which is now 
being carried out, of an extended platform upon which both Government 
House and the Secretariats should be built, and that Government House should 
be thrown further back and thus share with the Secretariats, instead of 
monopolising, the dominant position in the new city. I remember pointing 
out that this would be the result ; but, as the architects pressed their scheme 
and as I considered it to be a fine one from an architectural point of view, I 
accepted their views, and the scheme has been adopted. Prom that moment. 
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the idea that Goyernment House should be seen from every part of the city 
vanished, since there would naturally be considerable areas in the new city 
where Government House would be entirely masked by the intervening 
Secretariat buildings. The idea that Government House should be seen 
without interruption along any particular road was never raised, and I 
remember that it was perfectly obvious to me, as to everybody else, that the 
crest of the hill would naturally obscure the view of Government House on 
the processional road for a space of rather less than half a mile from the foot 
of the hill. This, to me, was of trivial importance, once the idea of the 
visibility of Government House from every side had been surrendered. 

To remedy this situation, which Mr. Lutyens considers a serious defect, 
he proposes to reduce the gradient of the hill and to make a long and deep 
cutting, reaching from the foot of the hill right up to the gates entering the 
courtyard of the Viceroy’s residence. In this manner alone would it be possible, 
in driving along the processional road from Indrapat, to have a continuous vista 
of Government House. From an aesthetic point of view, such a cutting, which 
will have the appearance of a glorified railway cutting, presents, to my mind, 
very serious obiections, since the architectural value of the Secretariat buildings 
will be entirely lost from the moment that one enters until one leaves the 
cutting, while the fine courtyard which, according to the present plan, will 
exist in front of the Secretariat buildings, will practically disappear owing to 
its absorption into the cutting. It will only be possible for a visitor to obtain a 
■ good view of the Secretariat buildings when he arrives at the end of the 
cutting adjoining the gates of the Viceroy’s Court by turning and looking 
back. This means the complete disruption of Government House and the 
Secretariat buildings as a harmonious whole, which, I submit, is a most 
important and vital object of attainment. 

The practical objections to this long cutting are obvious. If an ofidcial at 
the eastern end of the Secretariat buildings should wish to go with papers, or 
for other reasons, to the corresponding eastern end of the opposite building, he 
would have three courses before him, either to descend 85 steps, cross the road 
and mount 35 steps on the other side, or to proceed 80 to 100 yards, descend 
25 steps, cross the road and mount 25 steps, or to pi’oceed as far as the gates 
of the Viceroy’s Court and walk round the whole cutting. This is an extreme 
case, but it is one that will often present itself, as well as cases that are not so 
glaring. Under the present scheme, an official in precisely the same case has 
either to descend 36 steps, cross the road and mount 35 steps on the other side 
or to walk a comparatively small number of yards till he reaches the crest of 
the hill which he crosses, while there is no interference of any kind by 
steps with the inter-communication between the rest of the two Secretariat 
buildings. 

The practical objections I have pointed out are, to my mind, very serious, 
and particularly so when they would entail considerable additional expenditure 
beyond what is provided in the estiipates, and for which I really see no sort of 
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vaKd justification. To oliviate this difficulty, Mr. Lutyens has suggested to 
me that it would be possible to have lifts with an underground passage. But 
even such a solution would be extremely inconvenient, would cause great 
delays and would be very costly both to construct and maintain. It should 
most certainly be rejected. 

My own feeling would be, in approaching Baisina Hill from the direction 
of Indrapat, that it would be pleasant to have a fine vista in the distance of the 
Secretariats and Government House in the background, but that on approaching 
Baisina Hill, the attention of the mind should be diverted in pleasant anticipa- 
tion of the fountains and other works of architectural art that one expects to find 
in the forecourt, and that from the forecourt, and while mounting the incline, 
the attention should be diverted to the Secretariats and the treatment of the 
plinths until one arrives expectant on the summit of the crest and finds almost 
the whole of the Secretariats and Government House laid out before one. 
This I regard as the true and natural frame of mind and one that I have 
always anticipated. I should like to add that, unless my memory deceives me, 
my impression is that the piazza of St. Peters at Borne, which is comparable 
to the platform comprising Government Court and Viceroy’s Court, has no 
vista on any road by which it can be approached, while the dome of St. Peters 
may be said to dominate Borne. I see no reason why the dome of Government 
House should not do the same in Delhi without a continuous vista on the 
processional road. 

These are my views, and having carefully supervised the new Delhi project 
from its very inception, I have considered it necessary to place them on record, 
and to state my opinion that the decision of the Delhi Committee appears to 
be amply justified. I am sorry to disagree with Mr. Lutyens, but it is, I 
venture to think, little short of a scandal that, after the acceptance of the 
architects’ plans two years ago, a divergence of opinion upon an obvious but 
material point in those same plans should now be raised. As, however, I 
shall be leaving Delhi in a fortnight’s time, I prefer to leave the point at issue 
for Lord Chelmsford’s final decision. 

I shall be obliged if you will kindly send copies of this letter to Mr. 
Lutyens and Mr. Baker. 

Tours very sincerely, 

(Sd.) HABDIHGL OP PENSHHBST. 


[ BNCLOSUaBS. ] 

(1) Copy of letter from E. I. Lutyens, Esq., Raisana, to the His Excellency the Viceroy, 
dated 4th March 1916. 

(2) Copy of a letter from H. Baker, Esq., Raisana, to His Excellency the Viceroy, dated 
6th March 1916. 
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No. 472. 

Feom the HON’BLE Me. W. M. HAILEY, c. s. i., o. i. b., Chief Commissioner of Delhi. 


• DelUi March \Uh, 1916. 

D0..N0. 827. 

My deak DtjBottlat, 

I send you herewith a copy of the proceedings of the 103rd meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 

[bnclostjee to the above lettee. ] 


^Proceedings of the One Smdred and Third Meeting of the Imperial Delhi 
Committee held at Daisina on 10th March 1916. 

Pkesent ; 

The Hon’blb Mr. W. M. Hailey, 0. s. i., 0. i. e., i. c.s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, c. s. i., Chief Engineer, Delhi. 

Mr. G. Rainy, i. c. s., Pinancial Member. 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. E. deMontmorency, c. i. b., i. c.s,, Secretary. 

1. The proceedings of the 102nd meeting were confirmed. 

2. Considered a return of minor works sanctioned by the Superintendent of 
Works, I Circle, during February 1916. 

Resolved that the return be recorded. 

3. Considered a Memorandum No. 407- W., dated 29th February 1916, 
from the Chief Engineer forwarding an estimate amounting to Rs. 5,419 for 
the construction of a road through the Great Place. 

Resolved that the estimate be sanctioned. 

4. Considered a letter No. 620, dated 29th February 1916, from the 
Superintending Engineer, II ' Circle, asking for administrative sanction to the 
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construction of a siding at Nizam-ud-din at an estimated cost of Es. 2,171 
instead of Es. 1,781 as previously intimated. 

Eesolved that administrative sanction to the estimate amounting to 
Es. 2,171 be granted. 

5. Considered a letter No. 412-0., dated 28th February 1916, from the 
Superintendent of Works, I Circle, asking for administrative sanction to a 
supplementary estimate amounting to Es. 600 for providing meters and cocks for 
vrater-supply to seven European clerks’ quarters in block No. 112.^ ' 

Eesolved that administrative approval be granted. 

6. Considered a letter No. 453-W., dated 6th March 1916, from the Chief 
Engineer forwarding an application from Mr. Bihari Lall Batra asking that 
the period of his lease of land for a saw-mill be extended, and that a siding 
connected with the railway system at Bara Khamba be constructed to the 
saw-mill. 

Eesolved that as regards the lease Mr. Bihari L'all Batra be informed that 
no definite promise of renewing the lease or of extending its period can be 
given now, but that on the expiry of the present lease the question of its 
renewal will receive due consideration. The scheme of constructing the siding 
was approved on the condition that the cost plus departmental charges should 
be borne by Mr. Behari Lall, and that ordinary maintenance should be carried 
out by the Public Works Department. 

7. Considered a letter No. 379-E., dated 3rd March 1916, from the Chief 
Engineer asking for sanction to retain telephone connections Nos. 200 and 424 
till the end of April 1917 in the fi.rst case, and from October 1916 till March 
1917 in the second case. 

Eesolved that that the propopal be sanctioned. 

8. Considered the designs of residences for officers prepared by Messrs. 
Lutyens and Baker in connection with the schemes for the treatment of roads 
and portions of the lay-out. 

Eesolved that Mr. Lutyens and Baker be requested to submit a design 
showing how Mr. Lutyens’ road scheme should link up with Mr. Baker’s road 
scheme and a sketch showing the transition from the tiled roof treatment to 
the flat roof treatment. It was agreed that Mr. Nicholls might proceed with 
the design of a flat roof scheme for road E. E. 

Further resolved that Mr. Baker be requested to submit working drawings 
of the residences which are numbered on the preliminary sketches as Nos. 2, 3, 4 
and 10, and that Mr. Lutyens be asked to supply working drawings for the 
designs marked B and C and to reconsider the designs for the residences marked 
A-2 and D, with a view to reducing their cost and submit further preliminary 
sketches in these two cases. The Architects were requested to bear traffic 
requirements in mind in treating entrances to compounds. 



490 


9. Considered the question raised by Mr. Lutyens of the difficulty now 
felt in connection with the termination of the line from D to A where it 
approaches the Secretariats. 

Resolved that the Architects of the central buildings be requested to 
make suggestions as to the treatment of the problem which might take the 
form of the erection of some object midway between points 0 and P. 

10. Read letter No. 180-E. B., dated Ist March 1916, from the Under 
Secretary to the Government of India, Public Works Department, of which a 
copy was forwarded to the Imperial Delhi Committee with endorsement 
No. 181-E. B., dated 1st March 1916. 

Uesolved that, with regard to the views now expressed by the Government 
of India, the case of Mr. Russell can be taken up at once, the other cases 
being dealt with in the manner proposed by the Chief Engineer. 

11. Considered a letter No. 260-A., dated 6th March 1916, from the Chief 
Engineer forwarding a list.of minor estimates sanctioned bv the Chief Engineer 
during the month of February 1916 amounting to Rs. 13,009. 

Resolved that the sanctions given be approved. 

12. Considered a Memorandum No. 431- W., dated 1st March 1916, from 
the Chief Engineer forwarding a revised estimate amounting to Rs. 11,559 for 
the manufacture of reinforced concrete lintels. 

Resolved that the revised estimate be sanctioned. 

^13. Considered a return of minor works sanctioned by the Superintendin'^ 
Engineer, II Circle, in the month of February 1916. ° 

Resolved that the return be recorded. 

14. Considered the question of amending the boundary of the Imperial 
Delhi Committee land near the slaughter house, with a view to allowing the 
nazul lands, formerly managed by the Municipal Committee, Delhi, which is 
included in part of the slaughter house site and the Jandewala diversion road 
scheme, to remain in the control of the Municipal Committee. 

Resolved that the boundary be amended, so that this area should continue 
to lorin part of the nazul properties under the management of the Municipal 
Comnuttee, Delhi. ^ 


No. 473. 

T'eom the HON BLE Me. W. M. HAILEY, c. s. i., c. i. e., Chief Commissioner 

. of Delhi. 


Mt dbae Lord Hardingb, 


Delhi, March lltk, 1916. 


The Committee venture to ask your acceptance of this volume of photo- 
graphs of the work in progress in the New City. It is made up in simple form 
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m order to provide for the inclusion of the photographs which they hope to he 
able to send you to show the progress made by us in the future. 

They take the opportunity of wishing Tour Excellency farewells' and 
thanking you sincerely for the sympathy and support which you have so 
liberally extended to them. They feel your departure very keenly, but hope 
that England will show that she appreciates what you have done for India by 
giving you an adequate opportunity of utilising for the Empire the high 
ability and force of character which we shall always associate with your name. 

I am, yours sinoerel*, 

(Sd.) M. HAILEY. 


No. 474. 

To H. KEELING, c.s.i.. Chief Engineer, Delhi Committee. 


Viceregal Lodge, Delhi, March \^th, 1916. 

My dear Keeling, 

Thank you so very much for the delightful model of Durbar Memorial 
which you have been so kind as to send me. It is extremely nice and will be 
a charming souvenir of all that it implies. 

I intend to pay a farewell visit to the new Delhi works before I leave ; 
but as I may not be writing to you again, I should like to express to you my 
warm personal appreciation of the excellent work you have done in connection 
with the project, and my confidence that you will in the end bring it to a very 
successful conclusion. 

With ail good wishes, 

Tours very sincerely, 

(Sd.) HARDINGE OE PENSHURST. 


No. 475. , 

To THE HON’BLE Mr. W. M. HAILEY, o.s.i., c. i.e.. Chief Commissioner of 

Delhi. 

Viceregal Lodge, Delhi, March \^th, 1916. 

My dear Hailey, 

I wish to thank you and the members of the Delhi Committee for the 
cllarming volume of photographs that you have so kindly sent me of the work 
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in progress in the New City, as also for your declared intention of sending me 
further photographs from time to time to show me the progress made. 
There is no collection that can have more interest for me than this, and I 
am really very grateful to you and the members for giving it to me. 

You may rest assured that my interest in New Delhi will never 
wane ; and although it may be a new departure for ex-Viceroys, I am quite 
determined to return some day to Delhi to see the new city when completed. 
I am quite sure that, under your careful supervision, the new city will be 
worthy of India and at the same time worthy of yourselves. 

I hope to meet you all at Eaisina one afternoon before I leave Delhi. 

With renewed thanks, 

Tours very sincerely, 

(Sd.) HAEDINGE OE PENSHUEST. 


No. 476. 

Feom H. BAKEE, Esq. 


Dear Lord Hardingb, 


Architects’ Office, Baisim, Delhi, 

March, \^th, 1916. 


After my talk with Your Excellency I was going away with a free mind 
until last night. I gethered from Hailey that the Government would probably 
propose a professional arbitration on the difference of opinion about the 
processional-way. 

I honestly think. Sir, that this course would be disastrous. 

The question is not so much one of abstract architecture, but of sentiment, 
common sense and what you, Sir, and the Government had in view when the 
plan was conceived. 

A third expert opinion would still leave the real decision with the Govern- 
ment. Tue settlement of this may produce other differences, such, for instance, 
as whether there is to be a tunnel or steps cutting away the “ platform” to link 
the Secretariates. Besides there are other decisions which I have been loyal to 
when they have been against me, which might, as well as this, be a subject of 
arbitration ! 

This collaboration is no doubt a difidcult one, and the best w^av to make it 
successful is for the decisions of the Government to be quick and final and for 
the architects to be hound by, and to bind themselves, loyally to them. 

To have an appeal beyond the Viceroy and to have arbitration hanging 
over us would, to my feelings, make the position intolerable, and I could not. 
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for my part do my best work under such conditions. Nor would it be good 
for the reputation of the work. 

I have explained my view more in detail to Mr. Hill, and I do hope, Sir, 
that, if you agree, you will speak to him, and perhaps, if it is possible, hand 
on your view to your successor, who will not know the many factors, personal 
and others, as does Tour Excellency. Eorgive me for troubling you, Sir, 
at such a time. 

And may I add a word of thanks for all yonr kindness to me. It has been 
a great privilege to work for you on such a work. 

Tours very sincerely, 

(8d.) HERBERT BAKER. 

P. ;S^.— May I refer to one point in Tour Excellency’s letter to the Com- 
mittee. If Government House had been on Raisina Hill, the Secretariat 
buildings, according to our scheme, would have been as high in relation to 
Government House as they are now. It is an axiom of architecture, which 
Lutyens particularly and rightly insists on, that the lower buildings on sloping 
ground should he as high or higher than those above, thus correcting or 
contradicting nature. There would not have been a platform, it is true, but 
the Secretariats would still have dominated the view from the east. The 
difference in our present scheme is that the whole group of buildings is 
relatively 20 feet higher, the colonnades being about 60 feet above the level of 
the main vista, high enough, I had hoped, to overlook the trees. 

I think the Capitol at Rome and the Aeropotis at Athens are the best 
comparative examples. In the one Michael Angelo’s building and in the 
other the Parthenon are hidden from view as you climb the big steps up to 
the raised place on which they stand. And I think the surprise and mystery 
of this would generally be admitted as an element in their great beauty. 

H. B. 


No. 477. 

NOTE. 

I think that Mr. Baker is under a misapprehension. 

I have seen Mr. Hailey, and we agree that this is not a question that can 
be settled from purely an architect’s point of view. The intention of the 
Government of India must be borne in mind, together with the amenities 
they desire in conjunction with the architectural plans. These, only the 
Viceroy and the Government of India can decide, and the architects must 
realise that, in such a question, their position is that of servants to the 
Government of India. 


H.,— 21-3-16. 
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No. 478. 

Viceroy to Secretary of State. 

Telegram, 28th March 1916. (Despd. from Public Works Dept.) 

For same reason as stated in the enclosure to my Public Works 
Secretary’s letter, dated 14tb September last, please pay to the credit of Messrs. 
Baker and Lutyens’ pool account with London County Westminster Bank 
further sum of three thousand four hundred pounds before close of current 
financial year. 


No. 479. 

Feom the HON’BLE Me, W. M. HAILEY, o. s. i., c. i. e., Chief Commissioner of 

Delhi. 


Delhi) March 28^A, 1916. 

D.-o. No. 888. 

My dear DxjBotjlat, 

I send you herewith a copy of the proceedings of the 104th meeting of the 
Imperial Delhi Committee for favour of submission to His Excellency the 
Viceroy. 

I am, yours sincerely, 

(Sd.) W. M. HAILEY. 


[enclosuke to the above lettbe. ] 

proceedings of the One Hundred and Fourth Meeting of the Imperial Delhi 
Qovmnvttee held at Haisina on 2Zrd March 1916. 

Present : 

The Hon’ble Mr. W. M. Hailey, c s. i., c. i. e., i. c. s., Chief 
Commissioner, Delhi, President. 

Mr. H. T. Keeling, c. s. i.. Chief Engineer, Delhi. 

Mr. G. Bainy, I. c. s., Financial Member. 

Mr. W. H. Nioholls, Architect Member. 

Mr. G. F. deMontmorbncy, c. i. e., i. c. s.. Secretary. 

1. The proceedings of the 103rd meeting were confirmed. 



2. Considered letter No. 21, dated 14tli March 1916, from the Deputy 
Secretary to the Government of India, Public Works Department. 

Resolved that the estimate amounting to Rs. 61,765 for constructing the 
retaining walls and guard houses of the Viceroy’s Court be sanctioned, and that 
copies of the correspondence be sent to the Audit Officer. 

3. Considered a Memorandum No. 540- W., dated 18th March 1916, from 
the Chief Engineer forwarding an estimate amounting to Rs. 13,167 for 
improvements to the approaches to Delhi at the Delhi Gate. 

Resolved that the estimate be sanctioned. 

4. Considered letter No. 27-M. D., dated 21st March 1916, from the Deputy 
Secretary to the Government of India, Public Works Department. 

Resolved that the Chief Engineer be requested to show the result of the 
rearrangements desired on a revised lay-out plan. 

5. Considered a letter No. 454-E., dated 16th March 1916, from the Chief 
Engineer requesting sanction to the grant of a motor cycle allowance to 
Mr. P. Hands, Temporary Engineer, from the date when he began to use a 
motor cycle in execution of his duties. 

Resolved that the allowance be sanctioned. 

6. Considerd a letter No. 537-W., dated 16th March 1916, from the Chief 
Engineer reporting the result of the examination of the estimate amounting to 
Rs. 17,706 for there arrangement of the Delhi Sadr Locomotive Yard, received 
with letter No. 104 W./16, dated 2nd March 1916, from the Secretary to the 
Railway Board. 

Resolved that the Railway Board be informed that the Imperial Delhi 
Committee approve of the rearrangements proposed, and note that the cost is 
estimated to amount to Rs. 17,706. It is presumed that the work which leis 
almost entirely within the boundaries of land belonging to the railway will be 
carried out by railway agency. The Imperial Delhi Committee are at present 
unable to say when they will be able to find funds to meet the cost of this 
work, and a further communication will be made as regards the date on which 
funds can he alloted to the Rahway authorities with a view of putting the 
work in hand. 
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